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STATE OF NEw JERSEY 
STtaTE HiGHway DEPARTMENT 
TRENTON 


. ‘Hon. E. Donald Sterner, 
oo State Highway Commissioner, 
- Trenton, New Jersey. 


Dear Commissioner Sterner: 
5 


--—s«sT am handing you herewith the report of the operations of the 
- State Highway Department for the year 1940. 


| The work of the several Divisions of the Department are covered 
in the reports of each Division and are attached hereto. Commenting 
‘briefly on these reports I would call your attention to the follow- 
ing facts. 


| Construction Division. During 1940, construction work was in 
progress on 177.462 miles of various types of highway paving, 95 
stream bridges and culverts, 11 railroad grade separations, and 20 
highway grade separations, the total value of work actually perform- 
ed in 1940 being $39,957,043.74. 


Contracts covering 62.927 miles of highway construction, 25 
stream bridges, 7 railroad grade separations, and 8 highway grade 
separations were completed in 1940; also, that contracts under way 
covering 114.505 miles of highway construction, SO stream bridges, 
4 railroad grade separations, and 12 highway grade separations will 
carry over into 1941. 


Projects Division. Under Motor Vehicle Aid for the year 1940 
awards of contract and force account work were approved for the con- 
struction of 6.35 miles of surface pavement in the amount of 
$98,377.83; for the construction of bridges the amount of $107,259.89; 
for gravel surfacing the amount of $6,745.45, and for drainage im- 
provements to County roads, $8,313.20, a grand total of $220,696.57. 
In addition to the above other contracts and force account work in 
Conjunction with the W. P. A. were approved in an amount of 
$274,434.01. 


Under the Township and Borough Aid allotments during 1940 work 
W2S completed on 250 miles of roads in the amount of $1,664,191.92, 
the State's share of which was $1,425,366.26 or approximately 867%. 
During 1940 there was completed 291 Township and Borough Aid 
projects, 105 uncompleted and 112 projects on which funds have been 
allot ted for their construction. 


3,701 miles of roads have now been constructed under the 
Provisions of the Township and Borough Aid Act since the year 1921. 
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Aside from the standard construction practice, the most out- 
standing work done during the year was the construction of an 


experimental section of Soil Stabilization with Tar on the Reed-Dey 


Road in West Windsor Township, Mercer County. There is a detailed 
report of this work, with photographs, in the Projects Report itself. 


There are some sections of Southern New Jersey where good 


gravel is very scarce and it is hoped that the type of road referred 


to will enable us to construct roads in such sections without the 


necessity of providing good gravel, and to construct such a road 
at reasonable cost. 


Also, the increase of Township and Borough Aid Maintenance from 
#10,000 to $25,000 for the municipalities in each County will help 
greatly in the maintenance and the ever-growing mileage of Township 
and Borough Aid roads constructed with State Aid, to which such funds 
are applicable. 


Maintenance Division. The report of the Superintendent of 
Maintenance is presented herewith. In addition to the tables showing 
the detailed work of the Division for the year, attention is called 
to the following: 


"Each year in making up our snow removal program it becomes 
increasingly more difficult, particularly in the Southern portion 
of the State, to obtain satisfactory truck equipment from contractors. 
In addition, we have a large number of old war surplus trucks in 
excess of twenty years old, which, in my opinion, have outlived their 
usefulness. The result of these two conditions is that we are not 
able to satisfactorily cover our snow removal sections with outside 
equipment, nor to satisfactorily, under all occasions, take care of 
Snow removal with our own equipment. I am, therefore, of the opinion, 
that the Department should, at the earliest possible moment, replace 
its war surplus equipment, and, in addition, obtain sufficient 
additional modern equipment, in order to permit the Department to 
handle a greater portion of the program with its own forces. The 
equipment to be acquired would consist of both trucks and plows. 
I am of the opinion that if both types of equipment were completely 
modernized, it would be possible throughout approximately one-half 
the State to reduce the number of pieces of equipment on a snow 
section in such a manner as to materially reduce the cost and at the 
same time improve the character of the work performed. 
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, Yon. E. Donald Sterner----#3. 


"As a corollary to the purchase of snow equipment, I am of the 


- opinion that we should probably purchase an additional quantity of 


snow fence. While the purchase, erection and removal of snow fence 


unquestionably sets up a minimum expenditure on snow removal, regard- 
less of whether or not any snow falls, the value of this device has 
-peen clearly demonstrated in the heavy storms of the last two years. 


There have been numerous points where some snow fence has been erected 
and drifting has been prevented along the fence, but, due to an inade- 
quate quantity, drifts have formed beyond the ends of the fence, with 
consequent interference with traffic and difficulties in the removal 

of the snow. If drifting can be prevented, the ordinary type of equip- 
ment will generally handle snow removal, whereas, if drifting occurs, 

it is then necessary to bring in the heavier equipment or even resort 
to hand labor to open the roads. 


"Both of the matters mentioned above; namely additional equipment 
for snow removal and additional snow fence are, in my opinion, of 
primary importance in connection with the matter of National Defense. 
Unless the Department is able to keep the highways clear and unimpeded, 
the vast volume of commercial traffic to and from dafense industries 
will not be able to move, nor, in case of a greater emergency, would 
our armed forces be able to expeditiously and efficiently perform any 
necessary maneuvers. I, therefore, strongly urge favorable considera- 
tion in carrying out these recormendations. 


Electrical Division. The highway safety lighting program has 
now been completed on most of the important sections of the State 
Highway System. Further studies will disclose those sections where 
safety lighting is required on the State Highway System and reconmenda- 
tions will be wade accordingly. 


It is recommended that a study be made by our Legal Division to 
determine our right to install State owned equipment on utility-owned 
poles. A large saving would accrue to this Department if this were 
possible so that we could buy meter current and own our own equipment 
or buy current and maintenance service only. 


Equioment Division. The State owned equipment has continued to 
be maintained in excellent condition and the work of the Equipment 
Division has been performed in a most satisfactory manner. In addi- 
tion to the routine requirements involving service on, replacements and 
ee of units, the Division engaged in 890 separate complete opera- 
ons. 
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Ge, pedwell 
Construction Engineer 


S HWA’ ent Annual Report - 1940 
"TRENTON Construction Division 


TS/FA 


December 31, 1940 | 


The Annual Report eahawian activities of the Con- 
struction Division for the calendar year 1940 is herewith 
“Pespectfully submitted. 

* During 1940, construction work was in progress on 
77. Zoe miles of various types of highway paving, 55 stream 
’ bridges and culverts, 11 railroad grade separations, and 20 
highway grade separations, the total value of work actually 
_ performed in 1940 being AG 957,045.74. 


ee The above includes work performed in 1940 on the 
Beotiowing: . 


cee. 49.593 miles of State re Construction, 11 

_ stream bridges, 3 railroad grade separations, and 3 highway 
grade separations that were started previous to 1940 and 
finished during 1940. 


Zs 51.441 miles of State Highway construction, 10 
stream bridges and 4 highway grade separations that were 
started previous to 1940, the completion of which will carry 
Byer into 1941, : 


a 4.045 miles of State Highway construction, 6 stream 
bridges, 1 railroad grade separation, and 5 highway grade 
separations that were started and completed in 1940. 


= . 71.347 miles of State Highway construction, 17 
stream bridges, 2 railroad grade separations, and 8 high- 
way grade separations that were started in 1940 and will 
werry over into 1941, 


De 9.289 miles of secondary road construction, 6 stream 
bridges, and 3 railroad grade separations on secondary 

roads that were completed in 1940; and 11.717 miles of 
secondary road construction, 3 stream bridges, and < rail- 
road grade separations on secondary roads that will carry 

Over into 1941. 


Sagara oat af 


; r 30 
xs $ Pr 
’ : » oe. = 
“ DS pid 
. [CLV ORS 
7 2S 
: 
‘ | 


‘the above it is to be noted that contracts ert. 

, 27 miles of highway construction, gs stream 2. 

on railroad grade separations, and 8 highway grade 
ns were completed in 1940: also, that contracts 3 ; 


thor 
Lee er ening 114.505 miles of highway construction, 
ream bridges, 4 railroad grade separations, and le 


shway grade separations will carry over into 1941. 
, oer sige as 


oe ‘The above is all more particularly shown in detail 
the following tabulations. 


as Respectfully submitted, 
: % : C. F. Bedwell 
-: | Construction Engineer 
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HIGHWAY DEPARTMENT 


— NORTYERN DISTRICT 3 


eee Gg. A. Burn, District Engineer. Z 
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| Report of “the Northern fant tr uction 
District for the year 1940. 


Yours very truly, 


Coe 42> CL 2-7 lL 
C. A. Burn, 
DISTRICT ENGINEER. 
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F.W. Tooker, 
Office ungr. 


FV. Bird, 

Div. auditor f 
Mgt. M.Hennessys | 
Sr. Clk, Stenog. | 


Mary J. Craig, 7 
Sr.Clk. Stenog. 


Frank .. ard, 


"‘Cliurk | 


Joseph Cortese 
Div. Chauffeur 


truction District 1940, _ 


Field Offices 


F.E. Beck, Res. Engr. 
Rs. 6, Sec. 8A & BB: Sec.i3 


2 
nw ee 


R.M. Beck, Field Engr. 
Rt. 4, Sce. 3a & 43; 
Rt.27-28 Conn. Link 
Rewsevs 080s av | 
FAGM-8 | 
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JsHeDriscoll;, SY s Codes 
All VWPa Projects. 


VieAs Kays > Seles be 
Rt. 25,Sec.8L 
Rt. 25,Sec. 32 


S.i¢ waulbeck, Res.ingr. 
Rt. 1» Sec. 1B 
Rt. 25, Sec. SOB & 300 
Rt. 29, Sec. 3B, 1C & 20 


AsAs Paul, Sr. C.E. | 
Rt. 6, Sec, 11,-lla; 

11B & 12a | 
Rte Zoe Sec. 12E 


David Pettigcrew,Rés.ing. | 
Rt. 1; Sec 9B 
Rt. S3, Sec. 1A 


t. a 


Maurice Radus,s Sr. Ci. 

Rt. 6, Sec. 8B, 

Rt. 6, Sec. 8 & 9-4 Bridges 
Rt. 5, Sec. 9 -2 Contracts | 


C.E. Vanderhoof, Sr. C.E. 
Rt. 25. Sec. 8B 
kt. S31, Sec. 4 
allamuchy-Hackettstown 
Rd. Sec. 2 


- 


sced «tte eilooerie. het 
estostert at! fla 


‘ 

. 

ee le ee we ES A > or / 
- 


ee 22 2 eyad on ; cs ie  . 
; 18 .ovSe0d ff = eink. aol lt 
5G ete S a : os 
t See. IP. A ne a | ; M ‘ay 


_——— = ae me 


~~ eee 
SS ot — — slang ante Team : + aierta eet 
: Pe Sins oe 4 ; 4 ans Sida *. me } a +o? ther svid 
Me s <8 > ” 7 + ‘ } a he eR 
~ Le, : vue 8 GUS «8e¢e0 406i «7] : reserve. 73a 
rar JS ' pu > a3 ; 030% 78 saID ete 


Hee 


— eee 8 ee 


: : 
; ebtad «” Xaerl 

| 

: 


ooo eee - oe 


; gaei<od fiqesol 
wettuad) .wi 


eee <2. Bees om 


- ‘Contracts let in 1938. 


Route SEcti bts 


1 1B D.Le& Wer. ReBridge Approaches. 
| Tonnele Avée.,Jerscy City 
6 8B Valley Rd. to Hazel Ave. 


Contracts let in 1939. 


4 SA & 4B Fort Lee to Route @ 

6 21 #£YDenville Relocation 

25 SOB Passaic River Bridge Approaches 

27-28 Connecting Link,Westfield Ave. Elizabeth 
29 '7\,8A,9B Widening, Chimney Rock-West End Ave. 
FAGM 8. C.R.R. of K.J Roosevelt Avé. 


Grade Crossing Elimination 
Contracts let in 1940. 
Newark Garage & Office Bldg.Entrance & Driveway 


Paving. 
$24 3 Blmora Ave.,Hlizabeth 
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NORTHERN CONSTRUCTION DISTRICT - CONTRACTS COMPLETED IN 1940. 


Type of Pavement 


& Mileage 

Reinf. 
Route Sec. Local Name County Conc. 
1 1B Tonnele Ave. D.L. & W.R.R. Hudson 0.06 

é Bridge « approaches 

6 8B Velley Rd. to ijazel ave. Passaic 

0.06 
4 3h & 4B Fort Lee to Route 2 Bergen 7.25 
6 21 @enville Relocation iiorris 
25 308 Passaic Riv.Br.approaches ud.&issex 0.74 
27-28 1 Conn.Link,Westfield sve., Union 
2g Ta28429B Chimey Rock .id.--est End sav. Som. 6.14 

14.11 

S 

FaGw-8 Roosevelt fve.,Carteret Middlesex 0O.le 
SuDd 3 Elmora ave. ,blizabeth Union 
Nevark Garage Drives & Parking :rea at 
Routes 21, 25 & 29 Essex 0622 


Bigs wiace- Gran. 


Cone. adam Black 


CONTRACTS Let IN 1958 
Grading Only 


CONTRACTS Lut IN 1939 
Grading Only 


0.51 


0.51 


0.06 


2 
GRADE CROSSING DLI-.INaATION 


0.18 


Re) 


CONTRACTS LET IN 1940 


et see =e 


0.56 


ae 


0.36 


0.36 


Adjusted Con- 
tract amount 
Total | 
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12,186.19 


134 5335.40 


146,521.59 


225,091.90 
505,878.14 
128,588.71 
31,039.23 
474,537.89 


908,635.47 


39,724.50 


22,417.78 


27 5660.52 


50,078.30 


Amt. Completed 
1938 & 1939 


123,070.17 


1352 3315.58 


144,385.75 


225 3425.42 
25,000.00 
108,108.35 
2 »800 .00 


466 ,029.24 


825 5363.01 


Amount 
Completed 1940 


116.02 


2,019.82 


2155.84 


166.08 
25,878.14 
20 480.356 
285,259.25 

8508.55 


835,272.46 


39,724.55 


225417.78 


27 »66).52 


50 ,07 3.30 
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CONTRACTS CARRIED INTO 1941. 


Local Name Percer.tage 
Ts ee Completed 
Contracts let in 1938 
6 11 Troy Brook-Passaic River 98.60 
Contracts let in 1959 
-) 8&9 Roadwaywork at Four Bridges 99.00 
ES eB: Union Ave.-Valley Road 84.00 
6 114A Troy Brook-Bloomfield Ave. 93.50 
25 32 Port St. to Neck Lane 88.00 
$31 4 Branchville Relocation 99.00 
a Contracts let in 1940 
Ae 9B Danfor vee-iuason Blvd. at 63rd 18.20 
83 1A Route 3 to HKoute @ 25.20 
6 SA&9B Lexington Ave.-Valley hd. 300 
6 9 Water Main Relocation 60.00 
6 11B-12A Relocation at Pine Brook Bridge 98.90 
6 13 Parsippany-Troy Hills Twp. 935.76 
25 8B L.& N.E.RR.Crossing Elimination 58.32 
25 12k Traffic Circle Revision at Peck's 
Corner 78.60 
25 8-E = Grand Ave.-Elizabeth Traffic 
Circle 99.00 
25 30C Passaic River Br.& Approaches 99.20 
29 2D Morris Ave.to Rahway River 1.70 
29 8B,1C,2C P.S.%).Railway to Morris Ave. 84.50 
County Rd. © Allanuchy-Hackettstown Fd. 89.31 
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NORTHERN CONSTRUCTION DISTRICT - PROJECTS UNCOMPLETED END OF 1940. 


Type of Pavement 
& Mileage 


Allanuchy-Hackettstowm Rd. 


: Adjusted Con- amt.Completed § amount Carried 
Reinf. Bit. . Macs Gran , see: 34 BET L© 
7 | ‘ tract Amount L3 
ocal Name County Conc. Conc. adam Block Total 5851939 ,1940 te 1941 
me ; z Contracts Let in 1938 
Troy Brook-Passaic River [ i : - 
Morris Grading Only 133,959.53 132,315.58 1 5643.95 
eae he : : Contracts Let in 193¢ 
Ba F Roac Work at Four Bridges Passaic Ee 230,520.50 
9 Unicn Ave.-Valley Koad Passai ; ‘ i sabia $2590.31 
; . assuic : Grading Only 254 3013.29 197,613.83 36 3393.46 
lla Trox Brook-Bloomfield ave. Mor.&Ue. 2.93 Late 569 5477.57 345 5462.10 24,013.47 
D ; : ; 4 ” * r ' . sULo-e 
- ea Sst. Heck Lane Es .Union Grading Only 379,927.81 334 5932.11 44,935.70 
rarchville itelocation Sussex 1.52 Lean __ 242,105.60 238,266.61 3836.9 
4.45 4,45 °1,4562042:77 1:343,204.84 112,637.93 
Contracts Let in 1940 
9-B Daniorth Ave.-Hudson Blivd.at 63rd St. Hudson 1.07 1.07 51,943.27 95,474.21 42,469.06 
1-4 Route 3 to Route 2 Bergen 1.46 1.46 223 5846.92 56,313.00 167 3533.92 
84.8B Lexington sve.-Valley Road Fassaic 2.97 ona? 485 ,626 .50 16 025.67 469,600.83 
9 Water iain “elocation Passaic 85 5663.30 51,651.71 34,011.59 
11R&12A Relocation at Tine Brook Bridge worekbs. 0.96 0.95 104,792.22 103 5634.77 1,157.45 
13 Parsippany-Troy Hills LviDp. morris 2.74 274 SDT 222.00 334,941.77 22 2280.58 
8b L& 15 R.R.Crossing Llinination bussex 0.45 0.45 114,922.53 51,971.09 62,351.44 
12E Traffic Circle Rev.at Fecks Cor. morris etl en 16,188.54 12,724.00 5 264.94 
8E E.Grand ave.-lizabeth Traffic Cir. Union 2.34 2.54 81 5456.57 B0s642.00 314.57 
30C Passaic Riv.Bridge & Approaches Hud.*%{Es- 0.89 0.89 108,943.51 108,131.95 311.56 
wes ; Uni 2.75 2.7D 351 5855.16 5 5969.63 345 »385.53 
2-D Morris Ave. to Rahway kiver nion * 3 
: ne eh i 2.07 nal 518,919.61 271,650.59 47,269.02 
3B,1C&é2C P.S.E. Railway to liorris Ave. Union eat ok fli AA RE AD etn on Geet 8 A oe ren ted 
3 Lfuso 1,07 18.30 2,001 .580.48 1,103,130.39 131985250 .09 
County Road \ 
Warren 3.01 301 159,267.88 142 5013.87 17,253aXl 
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SUMMARY OF ROAD CONSTRUCTION PERFORMED IN THE NORTHERN DISTRICT ON THE 


NEY JERSSY STATE HIGH AY SYSTEM DURING 1940 
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se 
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Pavement & iiileage 


Reinf. Bit. Wac= Gran. Total Contract Value of 
Cone Conc. adam Block York Performed in 1940. 
SU SAE RGR RNR USNC OL DRGs SRL a RST IS Pe A Oa eS DR uenc oS eg 
RACT FORK STARTEL IN 1938 - COMPLETED IN 1940 0.06 0.06 2,135.84 
= " #1059 =)" " 1940 14.11 0.51 14.62 83 5272.46 
E CROSS. ELI. WORK STARTED IN 1939 - COMPLETED IN 1940 0.12 0.18 0.30 395724.35 
NTRACT ORK STARTED IN 1940 - COMPLETED IN 1940 0.22 0.36 0.58 50,078.30 
STRACT TORK STARTED IN 1939 - UNCOMPLETED IN 1940 4.45 4.45 787 080.98 
RACT YORK STARTEI IN 1940 - UNCOMPLETED IN 1940 17.23 OF 18.30 1,103,130.39 
‘TY ROAL funn STATED IN 1940 - UNCOWPLLTED IN 1940 3.01 A, 3.01 142,013.87 
39.20 2.16 41.32 2 207 s456,29 
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| Brtdge and Appronches. 


Federal Aid Project F.A.G.M. 118-C (2) _ 
- Jersey City ___ Hudson County. 
Cex 


{ = 
é nd ‘ ? 


ral Contractor: 
Bonding Company: 
sident Engineers | 


gth of Project: Pe te iy 
ngth,type & depth of pavement: 
10" R.C. Pavement 


‘Widths paved: 
Widths graded: | 


Re ne ean tae 


Date contract executed: 
Contract date for starting work: 
Date work actually started: 
Contract time for completion: 
Tire used for complotion: 
Excess tine used: 

_ Extensions zranted: 

_ Date work completed: (final) 


Contract awarded: ~ 


‘Total amount of original contract: (incl.Bridge ) 
it i i “ 


Py (road 
— Total amount extras: 

- aii ‘ reductions: 
_ Adjusted contract amount (final) road 


At Ns les) eR a ROE A EM hee g Mannie Ime oer ES Ay PORES Si 


en ee a 


ee 


es ee 
Spier! 2 as ae age Bet a3 = sae a gene 2 i ease ; pie : z , ss: 
— Secti B, Tonnelle Avew, D.L.& VeReRe 


Burns. 


Seaboard Surety Co. 


_-- 2 WeMaulbeck. 


er me eee 


450.18! or 0.085 mi. 


558.88 1.f. 


Bridge | Bue Lie + 
450.10 sf. 


50! 
75! 


>lans and specifications approved by S.H.C. 


SR I EE LR RES SR eC eRe gimme em ein maine Son, ee 
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Oct. 7 iL g08-~ 

Oct.28,1958. 
Nove 2,2295B¢ 
bf: iogred Rapa bo Moto 
Nov.18,1958. 


180 working days. 


220 
40 


fo it 
Vi ti 


None to date. 
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eee Og te. 


99,474.75 
11,919.85 
2,657.19 
2,370.85 


vw th LB6.19 


Contract for this project being let in 1938 is deseribed LGeLNe 
report for that year. Work carried over and completed in 1940 
consisted of seeding slopes and shoulders and replacing topsoil 


that washed away during the Winter. 
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In the Cities of Bayonne and Jersey City. ___ Hudson Co. 


o- General Contractor: 


Bonding Company: 


9B, Danforth Ave.to Hudson Co.Blvd. 


2 a - <= ¥ 
ey £3 AL 


7 


eg. 


at 63rd Street, 
WeP.4. Project 1014-9-37, P-52. 


ee 


J.P.Burns. 
Seaboard Surety Co. 


mecsiuert moprmeers = «= ws avid Pottigrew, 


Length of Project: 


Length of ¥.F.A.Projects 


F642 feet - 1.069 mi. 
5642 feet - 1.069 mi. 


Grading,Drainage & Paving (5" Pen.with 1" A or 1 Top) 


Length and widths: 


252+49 to 281465 - 40! Pav't-10! 
shoulder. 


281+65 to 286+79 - 40' Pav't-10! sidewalk (west 


Mieco, Woyr . s§_— ‘ss AO feet-80 feet ~- 60 feets 


63rd St.Bayonne). 


eee 


Plans & Specifications approved by S.H.C. July 51,1940. 
Date contract awarded; Sept.10,1940. 
Date contract executed: Sept.14,1940. 
Contract date for starting: Sept.28,1940. 
Date work actually sta rted; Sept.25,1940. 
Contract time for completion: ; 80 working cays. 

Tire consumed to cate: 48% working days. 
Total man-hours in contracts: st pote 

Total man-hours consumed to date; 54,482 

Percentage of man-hours used to date; 00 AT 
Original contract amount: 51,945.27 

Val. of work completed to date: 9,474.21 
Percentage of work completed to date: 1862 


This section is from Danforth Ave. (Route #1) to the Hudson 
County Boulevard at 63rd £t. Hayonne and designed to facili- 
tate traffic conditions to Bayonne and the lower part of. 
Hudson County. Work was started on September 25, 1940, the 
contractor installing most of the drainage structures and 
practically all the borrow and excava tion Curing 1940. As 
work progressed and bad weather conditions became acute in 
December, it was deemed advisable to delay paving operations 
until the Spring construction season in 1941. This project 

is one of the W.P.A. - State Highway Program desi,ned to give 
employment to men on relief rolls. This project has given an 
average employment to 80 men daily. As working cays ere not 
counted between January 1st anc Way 1, 1941, it is proposed to 
stop this work during the cold weather of Jenuary and February 
1941 thereby saving man-hours and complete the work when tre 
spring construction season starts in 1941. The pavement on 
this section is of a temporary nature and consists of 5" 


masadam foundation, 


wit 


Uv 


penetration, and 1" A or T surface. 
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ee General: Contractors: LaFera-Grecco Gont.Co. 


Bonding Companys: Standard Accident Ins. 

_ Resident & Engineer; _ iar ty __ David Pettigrew. Re 
Length of Project: 7716 feet - 1.461 mi. 
Grading, Drainage and Pavement (10" R.C. Pavement) 
pe & Widths 48'of pavement,6'isiand 


10'shoulders,120'total graced 
width,38 and 20'of pavement on 


ramps. 

eee er Werner a eee ot eo vwiae, <<) oetes 
Plans & Specifications mown 25, deere on at July 61,1940. 
Date contract awarded: Aug. 20,1940. 
Date contract executed: Aug. 22,1940. 
Contract date for starting: Sept.19,1940. 
Date work actually started: Sept. 5,1940. 
Contract tine for completion; 120 working Ga 7S « 
SUCTION Ea ta te 5 A 
Original contract amounts: 220,155.85 
Amount of supplcmentals anc extras, 691.09 
Adjusted amount of contract: , Leo ,046.92 
Value of work complcted to dates; 56,515.00 
Perecntage of work completed to date: 008s face oe 


Contract date for starting this section of Route S-5 was 
September 19, 1940 but actual work started on the west side on 
September ard, with grading and cGrainage operations. Concrete 
pavement was placed on the west side starting on November ‘7, 
1940 and ended on November 25, 1940. This section of Route 
S-35 is dosigned to erpedite traffic from the northern part of 
Essex County and the west parts of Passaic County 2nd Bergen 
County to the Lincoln Tunnel. This link between Route #2 and 
Route #3 is across tho Hackensa ck Meadows and involves the 
excavation of meadow muck and the widening of the fill area 

by using the overburijigned matcrial placed under a previous 
contract in 1938 and 1939. Work has progressed throuyh thre 
fall a nd winter months until practically «11 of the erading 
operations are completed. As no working days cre counted from 
Dec .1,1940 until May 1, 1941 the balance of the paving oper- 
ations on the cast side will be cefcrred wtil the Spring 
construction sonson starts in 1941. 
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Bergen County. 


64 ; SE Ae, ; EE ate its TOBE a a a I he EL Te SO UR ETS 3 
General Contractor: ba ae : LaFera-Grecco Cont.Co. 
Bonding Company: — Century Indemnity Co. 

ngineer in cha rges © R.M.Becke : 


. 


re = eT 0 GT Oe eR NL ECR Es Fh Eo tte em ee ieee 


58,198 lin. ft.-7.254 mi. 


- Length of Preject: 

 Width,Type of pavement:. | sine | 

Bree a, 27264 lin.ft. 10" Sin_le Line R.C.Pavement 

ee: Zi 100 lin.ft. 18" Bridge Apvroach Sla bs. 

et $879 lin.ft. 10% Double line 2.C.Pavement 

e fat 0 a “4 Tota 1. 

Widths: Paved one 6! lane of 10" single line &.C. Pavement 
on each side of existing 40! pavement and widened 
intersections. : : 
Paved 706! wide on the approaches of Kinderkamack Rd, 

and the Yackensack iver Bridges. 

Widths: Pavement: 52' 70!’ 80! 

Graded: 100! 
R.0.W. 100! . 
Shoulders: Improved dirty stone 9! wide average cepth 6%. 


Plans and specifications approved by 5.H.C. Dec. 9, 1958. 


Date contract awarded; Dec.50,1958, 
Date contract executed: Jan. 6,1959. 
Contract date for starting work: Apr.15,1939. 
Date work actually started: Apr .17,1959. 
Contract time for completions 90 working days. 
‘tensions granted: Car" se 

Total working days used: 1442 © ‘ 

Date of completion: June 7, 1940. 
erectus uly 16, 19040. 
Total amount of original contract: 218,951.78 
Extra work: 18,968.17 
Reductions: 14,528.45 
Revised contract amount:. Final 22S (501450 


This project was fully descrited in tie 1959 Annvel Report 
and the major portion of the work was completed during the 
year 1959. Seeding of topsoiled areas wes nerformed during 


the current year, which was the only work cone. 
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PP eocaee st! ee Notch Road, Unaerpass at oct ote Ave. 
Overpass at Valley Road, Overpass at Route £-35 Westbound, 
“In the Township of Little ‘Pals, Boro of West Paterson. 


Doves of Clifton, Passaic County. 


(OA RS IE A Re ON A Re RR RS AEN AM AE gS ne 


Be General Contractor: Geo.M.Brewster & Son Inc. 
_ Bonding Companys U.S.Guarantee Co. 


- Sub-contractor: Curb & Sidewalk: Frapaul Construction Co. 
Engineer in charge: Road work: Meurice Radus. 
Length of Project: Four bridge sites & connect- 
. ing Ramps and Streets. 
Type of Pavement: 6001' 10" R.o.Favement 
| : 100 ' 18" Br.App.Slabs 
Loy) FA, B.C, <1 on 7" Mac. 
: Found. 
1691! FABC-1 on 7° Bit.Pen. 
EMR NA PTT bb OL (eI Meese nites inn) MRR me mn Oe et NET REIN Re RY SIRE FEN We +e eRe AIRES CREEL AIR GOON CRITE <a ER Ot en LO en Reba: Mac pe eases 
Plans and specifica tions apnroved by 8.H.C. March 21,1959. 
Date contract awarded: April 18,1959. 
Date contract erecuted: April 20,1939. 
Contract date for starting work: April 24,19 ?. 
Date actually started: Road works: April 26,1959. 
Contract tine for completion: 200 Calendar da. 
Calendar days used to date; cou <7) | 
Ervtensions ¢,ranted: 105 working days ‘ 
Working cays ures Go Cot. on extensions: a3 
Working days remaining: : 2 
Percentace completed to da te: see 
Acceried by S.H.C. Semi-final ih ee December 17,1940. 
Original contract amount: 514,404.52 
M4 " Bridges: 186,415.55 
* Total amount of original contracts; foad 127,990.77 
.. Extra work & Supplemental Agreements " 107,456.55 
p Reductions: 4,906.62 
4 Adjusted contract amount: 200,920.50 
Amount of contract completed to date: 226,950.19 
Amount to be completed: _ ke Meereet 14°. B.590,.81- 


A complete description of this Contract was given in the 1959 
Annual Report. Due to drainage conditions and heavy traffic 
during the past winter it was found necessary to surface macacam 
pavement with FABC-1 and construct additional drainage in the 
vicinity of Great Notch Intersection. Also in order to prevent 
was-ing of fills a nd slopes cast of Valley Road and to inprove 
traffic conditions the fill was completed, concrete pavement 
curb, drainaje and other incidental work was done, This work was 
started in July 1940 and is now complete with the exception of 
precast curb, and other incidental work wich is to be completed 
in the Spring, of 1°41. 
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Percentage completed to Dec.51,1940; 


eae ey Ata Project isi. G (2) 
of clifton Mee = 


Se netstat te ne Se RR Oak eee | eR em eee te ee Beer tee Semen ee 


i aap ODES Cont. he, 


pee Company: Standard Accident Ins. 
Engineer in charge: Ee. HE. Becks. _ 


ee ee 


estat of Project: 16,534.29" - 3,131 mi. 
Fed. Aid Length of Project: 165007472. 92 5s0o.ee 
 Lemgths, Types & Depts of Fav't: 13, 4k. fo: ° 10" Fels 


250 18" Br.App.Slabs 
526.57 Bridges (exist. ) 
326.Extg Pav't (center 

A siand const. ) 


16,534.29! 
Ramps & Intersections: Variable. 
Center Islands: 6t- 19.5! in widthe 


R. of Ws. 116! & slope rights-Wider at ramps & intersections. 


- Shoulders: aa 1700' Improved 10! & 


variable. 
Subgrade? | Sand,Clay & red sand- 


Bee merte We ce Ea Bet Vonc. stones 
Plans and specifications approved by S.H.C. Sept. 24,1940. 
Date contract awarded: Oct. 15,1940. 
Date contract executed: Oct. La. 1040. 
Contract date for starting work: Nov. 7,1940. 
Date actually started: Nov. 18,1940. 
Contract tine for completion: 140 working Cays.e 
Peewee eet to Vea gydeeo., A 
Amount or -totad contracts: 568,800.00 
rn és bridge items: 53,175.50 
' é 3 road contract: 485, 626.50 


ee re 


This project provides for raving from Lexington et to 
Valley Road a distance of 3.151 miles over new right ci way 
excep t for a short Cistance where Piaget Ave. is wideneca and 
utilized. Under previous contra cts the bridges for all over- 
passes and underpasses were constructed and the right of way 
eraded for vavin: , includin;; various ramps. Pavin., was start: 
ed November <énd, but only three days vere completed when 
adverse weather conditions forces cessation of this work. It 
is proposed to construct all draina ge items and retaining 
wall during Winter months. 
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Route #6, Section 8-B, Valley Rd.-Hazel Rd.,Clifton 


TS. Works Progress Admin. Proj. 1014-16-7 P-20 
In the City of Clifton and the County of Passaic. 


A Ne Om ee pe I nn Fre a 


i 
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— General Contractor: Geo. M.Brewster & Son Inc. 


a Bonding Company : | Aetna Casualty & Surety Co, 
Pe aipinesr in charges Maurice Radus. 
_ Length of Project: Extended to 7746 ft - 1.467 miles 
' #£W.P.A.Length of Proj. , " 7746 ft.- 1.467 miles 

Main Highway: Grading only. 

Ramps & Intersections: 4 ‘i 

Widths; Cuts graded 66' to 92! 

Fills “ 66" to 92! 


Intersections graded to 
various widths as rede 
Right of Way width is 116' plus sl ope rights, varying in width 


at intersections and ramps. 
Shoulders: Graded: 10! & variable 
Subgrades: ; Earth, clay and red sandstone _ 
Plans and specifications approved by S.H.C. May 4, 1958. 
Date contract awarded: May 24,1958. 
Date contract executed: . June 1, 1958. 
Contract cate for starting works June 26,1938. 
Date work actually etarted; June 16, 1958. 
Contract tine for completion: 200 working cays. 
Extensions granted; Bo, : 

Total working days used: 282 4 
Contract completed; June 27, 1940. 
Accepted by State Highway Comme Cheat Wis 8 geams ae OE 
Amount of original contract: 98,826.14 
Amount of reductions, 11,582.00 
Amount of extra work: 47,091.26 
Adjusted contract amount: Final Estimate 154,555.40 


Bridges under separate contracts were construc ted at Van Houten 
Ave., Grove St.,Broad St. and the Newark Branch of the Erie R.R. 
A large reinforced concrete culvert was constructed by the Con- 
tractor to carry a stream at Sta. 234+75 under an extra with the 
Bridge Division. 


er 5 ee et ener nee 
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A complete description of the work to be done under this contract 
is given in the 1938 Annual Report. This project was practically 
completed last year, ercepting for a small amount of drainage 
work and reshaping of some washed slopes which were completed 
this year. 


~ eeliat Voher . -s 
Saghtrs V83.£ =. 3% Qayy 
ie Vito anther) 


£ 'S? of #285 Seay. ee see ee 
Pats SOF 988: pe? tS meae ise. .« 
hes ov 9 berry anotjooatstay et ne eee 
_, “29% 88 att tw anoheey ee 

Bye Gibiw al gaigrey 2g ogo Le sufa. ace: ei b abte we¥ t 
ae ehQisY Das pee ee = Bie 1 
t if er x i i 

ee OX | 
7 | . «0.868 xo be: foigqs ‘svat daottisega: 
4 Totes 3 re sbeStewa ft 


evel ef eras Da suas ce soem 
re ae =" = ; tie : iow Petes ta Ot. et5) 
Ou qe’ Ori 


uu aes .. ~terrags ¥ntoa 3 20% 
28yab sntitaow OOS r obteldmos "0% pa 2 a so 
2: “sbednansy anoteg 


B35 fn ti5fto to sce 
Ecottouhert to, Srwvon 
A10W AYF<e Yo ti Om 
_Starte 2k ' ismrome toarvtacs be 2h 
lates ——  - eege -~ 
J atsces Tobcey eon 
YSOTE,.t2 evo: 
02 heoto tates oat! 
Yr%e9 oF trOyoR ~ 


f P > . Wl Ye é m., 
eft iyvyisN © 1S Te ae. 


ied iether 


Route #6, Section-#9,-Union Ave. to Valley Road, 
U. S. Works Progress Administration Proj. No. 1014-16-42 P-28 


In the Boro of Totowa, Township of Little Falls, Boro of 
West Paterson and City of Clifton. Passaic County. 


General Contractor; Santaniello Bros. 
Bonding Company: Aetna Casualty & Surety 
Engineer in charge: Pane dees Maurice Redus. 

Length of Project: 13075.59!'-2.476 miles 

Length,Tynes & Depths of psvementss: 

Main Highway Grading and drainage. 

Ramps & Intersectio ns: Grading & Drainage with the exception 

of Lower Notch Foad which is relocated and 
paved for a distance of 1120! with 7" Pen. 
Mac. Pavement. 

Widths: Rock Cuts graded 118! 
128’. Earth cuts & 
fills graded 126'-i86! 

R.©.W. is 150! plus slope rights: Wider at ramps and inter. 


Shoulders: Graded: 10'. 

Subgrade: Earth,clay,trap rock & red sand 
US Ae a RCE ey te ce SELON _ 
Plans & Specifications approved by S.H.C. Sept, 6, 1959. 
Date contract awarded: Oct, lo, 195¢. 
Date contract executed: Uets Li, 2959. 
Contract date for starting work: Nov. 5, 1939. 
Date work actually started: Oct. 30, 1959. 
Contract tine for completions 240 \working OAaySe 

t 


Extensions granted: 10 i 
Total working days used to date: Bate |." ‘ 
Percentage completed to date: E4e 


Oe Re ee a 


Total amount of original contract: (incl.Bridges) 249,419.19 


Minus Bridge: | 16,495.50 
Total amount of original contract: (Road Items) Bee, feo.e0? 
Amourt of extras & Supplementals: IG 5s PS, 
Amount of reductions: None. 

Adjusted contract amount: 204,015.29 
Amount of contract completed to dates: 197,615.83 


Amount of contract to be completed: _ 36,599.46 


A complete description of this contract was given in the 1959 
Annual Report. Contractor proceeded with excavating rock and 
earth, drainage and culverts, though progress was slow due to 
the seve re winter. Borrow operations were started in June 
and continued until late in November. Most of the grading 
work is now completed. An unusual rock formation was en- 
countered west of the Passaic River which delaya@ operations 
considerably. Some drainage and most of the Topsoiling and 
Seeding remain to be completed in the Spring of 1941. 
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General Contractor: Santaniello Bros. 


_ Bonding Company: : Aetna Casualty & Surety Co. 
Engineer in charge: | Maurice Radus. 
Length of Project: 5 locations as listed abov: 
| Types and sizes of water mains: 1250'42"EHlec.Weld.<teel Pipe. 
1950143" is if] i fi 
1590! 51% ‘i ti ii i 


RR 


Plans and specifications approved by *.4u.C. April 50,1940. 
Date contract awarded: : May 28,1940. 
Date contract executed: | Jure  4,1940. 
Contract date for starting work: Sept. 9,1940. 
Date actually started: sept. 11,1940. 
Contract time for completions 90 working days. 
Working days used to date: 65% 7 x 
Working days renaining in contract: 26¢." a 


Percentage completed to date: = 60%. 


Total amount of criginal contra cts: 85,665.50 
Fxtra work & Supplemental Agreements: none. 
Reductions: none. 
Adjusted contract amount: 85,665.80 
Amount of contract completed to date: 51,651.71 
Amount of contract to be completed: 54,011.59 


_——: 


This is a non-Pederal Aid Project, providing for the reloca- 
tion and reconstruction of Newark and Passaic Valley Water 
Mains which are interfered with by new Highwav construc- 
tion at “cBride Ave., Lower Notch Rd. and Notch Road. The 
work consists of removing old mains and replacing, same with 
a new mains at new locations and grades. This contract was 

. let in May but due to delay by pipe manufacturers work did 
not start until September 11, 1940. ‘ork at McBride Ave.and 
Lower Notch Rd. has becn completed together with the 42"line 
at Notch Rd. The 48" main at Notch Rc. is now under con- 
struction, and the 51" main and incicentel work remains to 
be complicted. 
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Route #6, Sec. 11, Troy brook to Passaic River 
Federal Aid Project No. 88-D. 
—_ In the Townships of Parsippany, Troy Hills and Montville, 


Morris County. 
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General Contractor: Gray Construction Co. 


Bonding Company: U.S.Fid. & Guaranty Co. 
Sub-contractorss: None. 

eee see Te EO ee fhe Pavle fae at 
Length of Project: 15650 1/f. = 2.585 mi. 
Length of F.A.Propct 88-D ss 18030 "2.468 
Type of pavement: None,Grading & Drainage 

Graded: 80! 

Right of Way: pe Ath 
eres sree iee Ct ee Sand aml praveke 
Plans & Specifications approved by S.H.C. Li Copa getuiee 47 Me i 
Date contract awarded: den,it, 1968. 
Date contract executed: Jan.26, 1938. 
Contract date for starting work: Feb. 5, 1938. 
Date Work actually started: Jan.19,1958. 
Contract time for completion: 130 working days after 

if May 1,1938 

Extensions granted: Sane days 

Total w orking days used: 156 e 

Date contract completed semi-final: | June 22, 1939. 

Accepted by State Wichway Comm'rs “a Tagust 2251950. 
- Total Amount of original contract; 125,626.64 

Amount of extra & supplemental work: 17562758 

Amount of reductions: 2,994.69 

Adjusted semi-final contract amount: 133,959.53 

Amount retained on semi-final estimate: 9 __ 1,640-95 


A complete description of this project was gi ven in the 1938 
Annual Report. This project was completed in 1959 with the 
exception of an amount equivalent to $0.05 per sq.yd. which 
was retained to cover the cost of re-seeding the areas where 
the grass failed to grow due to extremely dry hot weather. 
It was planned to do this work after the completion of the 
paving contract on Route #6, Section 1l1-A. This contract 
however has not, as yet, been completed due to delay in com- 
pletion of the bridge work and other factors, consquently 
the reseedinys must again be deferred and will probably be com- 
pleted in the Sprin; of 1941. 
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Engineer in charge: 


Morris and 
Rn SN RT at Sgt Sem 


‘Ceneral Contractor: 


Bonding Company: 


——s Subcontractors: 


Bonding Company: 


Length of Project Inc Bridges: 
FEC 


Length of I.A.Proj. No. 88-D_ ( 


Pavement s Length, 


and Caldwell. 
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Essex Counties. _ 


Gray Construction Co. 
Seaboard Surety Co. 
Pasquale Camillo. 
Globe Indemnity Co. 
As Ae Pauls 


15966.67! on D's 024 mi. 
15465.19! - 2.929 " 


Be to Dept et Piso 


po tek ine” 


Main Hig 


14,758.22" of 2 fa gag ee 
250.00! of 18" 
595. 00'+ boi dees, 

15,603.22" Total. 


ree ment Suriace. 


RIC. Bridge Appr. Slabs. 


Intersections. 


1,560'+ of 7" 
S76r Sor io" 


Hot “pp. Pen.Macadem Pavement. 
R.C.Pavement Surface. 


Widths: Main Hi hway-40!,64! 


and 22! eastbound,cé!' west 


boundon Bloomfield Avee Grade Senaration Pav't. 
Intersections- 15',20!,30'24!3 spavaront. 
Graded Widths- 80 to 120! 
Right of way- 120' plus variable additional width 
at Bloomfield AveeiIntersection & 


Grade 


Shoulders: Inproved shoulders 


Separation. 
8" aver.thickness,2'wide on 


each side of center line island & 10" on each side 


of pavement. 


Date contract awarded: 
Date contract evecuteds 


Subgrade;: Sand and gravel. 
| 18" layer of bank run gravel throuhout. 
Curbs: 6469! of 18.25" Precast Conc.Curb. Type R.S. 
458' of 18.25" Reset Precast Conc.Curb Type R.S. 
660! of 18"x10" Wh.Conc.Curb Scored Surface. 
8001! of 9"x20" Wh.Cone Curb,Type K.V. 
3071! of 9x18" Wh.Conc.Cirb,Type &.V.(monclithic ) 
1594! of 9"20" Wh.Conc .Curb. 
39! of 9"x18" Wh.Conc.Curb (monolithic) 
oe ES 
Plans and specifications approved by S.H.C. Peb./ So, Lode 


Fob.27, 1939. 
Mar.14,1939. 


Contract date for starting work: Apr. 35,1959. 


Date work actually -started: 
Contract time for completion: 
Extensions granted to date: 
Re oa Alans apt used sa da 
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Apr.20,1959.- 
140 working days after 5-1-59 
o4 és 
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Tota 1 amount of original contract: 560,119.68 
Amount of extra & Supplemental work to date; LT 620.22 
Amount of reductions to da te? 2,471.52 
Adjusted contract amount: 369,477.57 
Amount completed to date; | 545,462.10 


Amount to b, coupl tods £4,015. 47 


re 


A complete description of this project was given in the 1939 
“Annual Report. Grading and other work in preparation for the 
paving opcrations was started on April 20, 1939. The con- 
ereto pavomont was started on May 3, 1959 and discontinued on 
August 11, 19359. Work on this itom was rcsumcd on May 10; 
1940 and continucd with numcrous dclays until Dccomber 8,1940 
whon the pavomcnt was finally complctcod. Work on th grading 
proccedcd throughout the past wintcr when weathcr conditions 
would pormit and at prosont is ncaring complction. Considcr- 
ablo delay has been cxporicnced duc to the fact that the con- 
tracts for tho bridgos wore lect some time aftcr the road work 
was startcd and the work on the river and flood channcl 
bridges was grcatly rota rded by high watcr during the past 
wintore Portions of thc ncw and old pavements were opened to 
traffic from Troy Brook to Bloomficld Avo. on July 25,1940 

in order to allow completion of the work on cxisting Bloom- 
field Avec. and tho ontirc project was finall y opcned to 
traffic on December 18, 1940 bectwocen 10;50 «nd 11:00 A.M. 

It is anticipated that wintcr weathcr conditions will compcl 
the contractor to shut down all of his opcrations in the ncar 
future md the co wplction of the grading, topsoiling and 
gocding, precast concerctc curb Type R.S. and conerctc ccntcr 
{sland pavement will be defcrred until the Spring of 1941. 


Route #6, Sec. 11-A 
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General Contractor: Joseph Mesto & Co. , 
Bonding Company: Standard Accident Ins. 3 
Sub-contractors: Drainage: Cestone & Fastiggi Cont.Co.inc. a 
. Curd & Center Isl.Pav't-Frapaul Const.Cos 
‘Engineer in charge: We ar pel ae SAY Rated Pats 
Length of Pro joct incl Bridges: 5516.24t - 1.006 miles. 
excl. Bridges: 50SC12 1 0,955. 7% 

Length of F.A.Project No. 8€-" (3); 5516.24" - 1,006 " 


Pavement: Length, Type, Depths: 
| Main Hichwa 
4982.27! of LO” R.C.Pavement Surface. 
Doee0O! OF 8" Pl.Conc. Pavement Surfa ce. 
“50.00! of 18" F.C.Bridge Approach Slabs. 
285.98! Bridges. 
5848.24) Total. 


M3 Intersections. 
480.00! of 107 B.C. Pavenent Surface. 
91.00! of 8" Pl.Conc.Pavement Surface. 
Widths: - Main Hip;hway,Pavement- 40!54'32! and ec" on 
Route 6 W.b., and’26" and 22! on Route 6 E.E. 
Intersections, Pavement - 20! 
Graded Widths: 120! 
Right of way: 103' 110! 120! plus variable 
additional width at Bloomfield Ave.Grade Separa- 
ion and intersection at éxisting koute 6. 
Shoulders: Improved shoulders 8"average thickness,2! wide 
‘9 On each side of the center line island and 10! 
a . wide on cach side of the pavement. 
a Subgrade s Clay,and gravel, small quantity of sand. 
Zi Curbs: 2763" ‘of 12 7/3) Precast Neflec.Conc.Sloping curt 
‘a 3498! of 7x20" Reflec.Wh.Conc.Vertical Curb. 
583! of 7"x20" White Conc.\crtical Curb. 
6844" Total 
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Plans & Specifications approved by S.H.C. Jan. 2d, 1940. 
Date contract awarded: Pep, 20, 1940. 
Date contract executed: Feb. 29,1940. 
: Contract date for starting work: Mar. 22,1940. 

date work actually started: Apr. 1,194C. 


Contract time for comrliction; 100 working cays after 4- i -4¢ 
Total working days used to date: ‘75 r 
Forcent gompleted to date: Rios 90% iD 
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RP era tee a hie aerate fe ey aie : 
amount of original contract: | 104,108.46 
Amount of extra & Supplemental work to date: 892.35 
Amount of reductions to date: 208.57 
Adjusted contract amount; ee 104,792.22 
_ Amount completed to date: 22 105 634677 
Amount to be completed: Bee a ng dda 


ae i 


This project starts at the ond of the concrete pavement con- 
structed on Route #6, Sec. 11-A, adjacent to the Bloomfield 
Ave. Urderpass bridge and extends in a northee:terly cirec- 
tion to a point on existing Route 6 about 564 fect cast of 
the Plymouth Road intarsection. The right of way coincides 
with that of Route 6 Section 12 except for an acditional 
width acquired on the south side of cxisting Route 6 from 
Plymouth Ronda to the end of the project. The alignment of 
this section provides a much shorter and more direct route 
than the old road and climinates a long sharp curve which has 
always been a source of congestion. The work being performed 
consists of roadwey excavation, construction of concrete pave- 
mert, irproved shoulders, drainage, concrete curbs, wire rope 
railing am incidental work. Work on the drainage was started 
on April 1, 1940 and the excavation was started cn May 16,1940, 
The conercte pavement was startod on June 7, 1940 and pro- 
cecded with several long dclays until Nov. 19, 1940 when the 
pa vement was finally completed. A large bridge was con- 
structed over the new channel of the Passaic River by the 
Gray Construction Co. Considerable delay was experienced in 
the road work duc to the fact that the completion of this 
bridge was greatly retarded by flocd conditions during the 
past wintor and spring. The construction of the pavement ad- 
jacent to te Bloomfield Ave. Separation was also delayed be- 
cause fill over Bloomfield Ave. could not be constructca until 
traffic could be Getoured over the new pavement on Route j;6, 
Sec. 1l1-A. It is expected that all items of construction 
will be compiected before it becomcs necessary to shut down 
the work for the winter with the exception of torsoiling anda 
- seceding and soddinz. These items will be complctea in the 
A surface of 1941. Traffic was carried durins construction over 
| portions of the new and existing pavements et the intersec- 
tion with existing Route 6 on the casterly end of the projcct 
and the entire project was opened to traffic on December 18, 
1940 between 10:50 and 11:00 A. ”’. 


Route #6, Sec. 11B & 12A 
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Denville Township st etek : 
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__ Morris Co. 


eral — LaFora-Grecco Cont.Coe 
Bonding Cowpany: : Standard Accident Ins. 
Resident Engineers, mass Peis, Beek reg eee 
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‘Length of Project: — ) 414,989.64! - 2.829 mi. 
mee BOON A 


merenethpor F.A.Projects:. o: 5. 14,959.64! 
 Dualization of Present koads 
Pavement’ Length,Tyxe & Depths: 

aa at 14,445.59! of 10" R.Cc.Pav't Surface. 
496,05! * %" Pen.Macadam Runoff. 


eee 


14,9659.64' Total. 


Widths: 
ee Main Highway: 40! & 44! 
* Tntersoctions: 32! 
Graded tidths: 80' to 9O!. 
| Right of Way: 100' - 107! 
Shoulders: Improved shoulders &" average thickness, 2' wide. 
. each side of center island and 10' wide on each 
side of pavement. 


Sub-grade: P | Gravel , sand. | 
Curbs: 6762' of present conc. 
curb Type FP.5. 
9500! wh.conc.vertV. 
Re ye eS 
Plans & Svecifications approved by 5.:1.C. Dec.18,1939. 
Date Contract awarded: Jan. 5,1940. 
Date contract executed: Walls Lo, 20806 
Contract date for starting work: Feb. 2,1940. 
Wate work actually started: Jen.15,1940. 
Contract time for completion: 150 working cays. 
Extensions granted: el : 
Tobal working Gays used to cate: Fs 154 
Y Total amount of original contract: 356,999.99 
% Less Bridge: — 13,679.00 
Br Original contract amount: (Road) S43 ,320.99 
= Amourt of extra and supplemental work : 14,272.40 
I Amour t of reduction: 571.04 
4 Amount of work to date: oo4, 941.77 
Amount to complete: ee ,080.58 
Percentage comploted to dates | TAA RIE Eh 


This project extends from Cobb's Corner to Denville and calls 
for reconstruction of existing road and wicening same to a 
dual highway. The grade and alignment were iaproved in several 
places. In the cut east of Cherry Hill Foac water bearing 
sand was encountered but this hazard was eliminated by raising 
the erade somewhat and doubling sub-base thickness. During 
the winter and spring drainage wes installed and grading for 
the widening was carried on. It was necessary to maintain 
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Route #6, Section 16 (Continued) 


traffic during construction consequently the road was 
constructed ono half at a tinc. The widening of the Lacke- 
wanna R.R. Bridge held up operations in this vicinity 

(Sta. 92-102) to such an extent that only the castbound road 
was completed. Paving operations started Vay 24th and prac~- 
tically finished in early September except for a few slabs 

at D L. & W. RaR. Bridge. All miscellancous construction 
items comploted in carly Decomber excepting precast curb and 
westbourd road at the Railroad Bridge. 


Improved shoulders on this project were constructed of sal- 
vaged pavement i.e. the base concrete, broken to size in 
foundation and surfaced with tho salvaged broken Warrenite 
top. A light coat of oil and dustless screenings were used 
to complete what seems to be a superior type of shoulder. 
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#6, Section “21, Denville Relocation 
MPA 1014-14-83, P=25. 


In the Township of Denville | Morris County. 
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- General Contractor: , Harry HZisenberg Ince 
- Bonding Company: Standard Accident Ins. 
Menesident Enzineer: David Pettigrew. 0, 
Length of Project: 4145 fest - 0.785 mi. 
Length of ':.F.A. Projects 4145 " OO. Tabu" 
Gradin;; and arainage only: 
Len,ths and widths: 0.785 mi.-90 to 120'gsraded width,with 


an island 6 to 24 feet wice,10'side- 
walk areca 


eaamnre or Weyer lee ee le0 Teeke 

Plans and specifications approved by S.u.C. Aug. 8, Lod. 
Date contract awarded: Ooty mp t0S9s 
Date contract executed: Ott. 19,1987. 
Contract date for starting: Nov. (65. L959. 
Date actually started: Oct. 30,1959. 
Contract tire for completion: 150 working dayse 
Extensions granted: aa" . 
Adjusted tine for completion: ics dy ane ‘i 

Time consumed on contracts isee " 
Completion date: July 11, 1940. 
Accepted by S.H.C. July 16, 1940. 
Adjusted man-hours in contract: 85,626 

Total man-hours consumed on project: Saeco t 
Percentage of man-hours used: eds Ok 96% __ Ries 
Original contract amount: avibe , ao. 
Amount of reductions: 5,076.84 
Amount of supplementals and extras: 2,465.66 


Adjusted amount of contract final: 50,876.14 


mal 


This section of Route #6 is a bypass or rolocetion of the 
highway around Denville Centcr. It starts at a point on Route 
46 about 1000 fect west of the conter and ends at a point about 
3000 east of the center. The future plans will have a bridge 
over Route 5 with nocessary ramps and connecting roadways to 
Rovte #6. The wo rk consists mainly of the relocation of 
DenProol, stripping 12" of muck of the swamp areas,filling, 
drainaze, and topsoiling and seceding. The work was started 
by the controctor on Octobcr 30,1959 and proceeded through 

the Wintcr months of 1939 and 1940 working days being counted, 
when weather permitted. As this was a \:.P.A. project and 
designed to give men work and relieve unemployment rolls,work 
was carricd on throughout the wintcr and spring months being 
completed on July 11, 1940. The #.P.A. man-hours used on this 
projcct ga ve employment to 70 to 80 men per aay. 
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Lehigh & New England Grade Crossing Elim. near Sussex 
(Route #23, Section 8-B) 
Federal Aid Project FAGH ;#/82-A (2). 


Ce ee a 45) SUBS OR COnnUyS 


Sussex 
General Contractor: Ell Dorer Cont.Co. & 
Jannarone Cont.Co. 
Bonding Company: Mass. Bonding & Ins. 
Engineer in charge: Piste C.E. Vanderhoof. 
Length of Project: 2718.73'-0.515 miles 
Lenzgth,Type & Depth of Pavement: 
2400 1.f. divided highway 48! 9" R.C. Pavement 
1851 sq.yds.Bit.Conc.Pavt.at intersections & crossovers,variable 
Width of pavement: 20-54-64 
Graded Width: 48-84 
4 R.O.W. Width 120° 
Shoulders: Bone eke eo a aM prOVea LU) Wide. 
Plans amd specifications approved by S.H.C. April ee, 1940. 
Contra ct awarded: . July 1, 1940. 
Contract executed: July 9. 1940. 
Contract starting date: July 29, 1940. 

- Work actually started: July 17, 1940. 
Contract time for completion: 180 working, days. 
Mumperensumed tO mete has dea 
Original contract amount: 254,968.81 
Less amount of tridge: 120,046.28 
Original amount of road contract: 114,922.53 
Value of work completed to date: a EGO, 
Percentaze of work completed: 2a 08.96 


This project consists of the elevation of Route 25 over the tracks 
of the Lehigh and New England Railroad just east of the boro of 
Sussex eliminating the grade crossing at this location. The road 
work consists principally of the construction of the approach em- 
bankments and paving a divided highway with precast curbs for a 
distance of 2400 ft. Also the relocation of Papakating Creek. 
Work on the Creek relocation and placing of approach embankments 
is expected to continue thru the winter, weather permitting. 
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-E, Revision o affic Circle at. 


Peck's Corner, Pompton Plains. 


Ba: the Township of Pequannock, Morris Co. 


et come 


General Contractor: J? Union Bis gwtk Const.Co. 


Bonding Company: American Bonding Co. 
Sub-contractors: None. 


Engineer in charge: ia A. A. Paul. 


Length of Froject: 557! - 0.105 miles. 
No.Federal A:d on this Project: 


Pavement Length, Type,bepths. 


Main Highway. 
557!of -9'R.C. Pavement Surfa ce. 
Intersections 
250!4+ of O7R.C.Favement Surface. 
Wid ths: Main Highwey- 52'0n southbound roadway only P't, 
Intersections-20'tand variable,pavement. . 
Graded widths; Variable in traffic circle. 
Right of way-Variable, Project lies entirely 
. within existing right of way. 
shoulders ¢ / None. 


Subgrade: Sand and gravel. 
Curbs: 1631! of precast reflecting conc.sloping curb. 


104' of cast in place White Conc.Sloping curd. 
154! of 9o"x20' cast in place white conc.verti- 


meas) 1889! Total. CAL OU e rs 
Plans & Specifications approved by °.H.C. Sept.4,1940. 
Date contract awarded: Oct.15,1940. 
Date contract executed: Oct.24,1940. 
Contract date for starting works Nov. 7,1940. 
Date work actually started: Oct.21,1940. 
Contract time for completion: 40 working cays. 
Extensions granted to dates None. 

Total working days to dates 8 working days. 


Percent completed to date: ‘ 78.599% a 


Total amount of original contract: * 16,188.54 
Amount of extra & Supplemental work to da te: None. 
Amount of reductions to dates: None. 
Adjusted contract amounts 16,188.54 
Amount completed to date; 12,724.00 
Amount to be completed: 5,464.54 


This project consists of a revision of the tratiic circle at 
the intersection of Route 23 with the Newark-Pompton Turnpike 
at Peck's Corner in Pompton Plains. The purpose of this 
revision is to eliminate a very sharp curve existing on the 
southbound roadway which ras caused many serious accidents 
during the past few years. The contract for this work was let 
in October and the grading operation was started on October 
21, 1940. The concrete pavement was started on November 

18, 1940 and finally completed on Dec. 17, 1940, after many 
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: ieee two lanes of the new pavement 
affic. on Dec. 7, 1940 and the entire proj- 
, 1940. Traffic was carried over portions of 
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Route #23, Sec. 12F 
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Route S-24, Section 5, #lmora Ave.,Elizabeth 


W.P.A. Project No. 1014-20-50 P-45 Union County. 


a ee 


General Contractor: Standard Bithulithic 
Bondinz Company: U.S.Fidelity & Cas ualty Co. 


Engineer in Change: een reer hws Mer BOG 


ee ee ee 


Length of Project 1886 1.f.-9.357 mi. 
Length,Type & Depth of pavement: 1886 1.f.5°Bit.Con.on 
8" R.C.Foundation. 
Widths: Pavement: 39 feet 
Graded ht Cea 
Re. Ws TO 3 


Subgra de: 9 La EES RI a i lee Oa 


Plans and specifications approved by S.H.C. April 9, 1940 
Date contract awarded: May 24, 1940 
Date contract executed: May 351, 1940 
Contract date for starting work: July 6, 1940 
Date work started: © SULT. ods do4o 
Contract time for completion: 60 working days 
Working days used: 60 : 

Contract asta 58 Nov. 1, 1940. 


Accepted by S$ ey ee Dec. oO» 1940. 


pet em ee eae mt 


\ 


Total amount of original contract: Be yO eBL 
Extra work amd supplomentals 3; 856. 94 
Reductions; 655.97 
Adjusted final contract amount: 22,417.78 


This project consists of the reconstruction and widening of 
Elmora Ave. Elizibeth between Chilton St. and Westfield Ave. and 
was constructed by W.P.A. labor. The existing black top pavement 
and concrete base was removed and replaced by 8" reinforced con- 
ereto base and a 3" bituminous concrete top. Elmora Avenue was 
widened 3 feet on the westerly side throughout the length of the 
project. 
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Route #25, Sec. 6-E, E.Grand “Ave. to Elizabeth Circle. 
Welch # Project 1014-20-31 P-44. 


City of Rahway and Linden. Union County. 
SEIS BLT aie lad: SEAR LEE ELAM LOE EARN AS DO SONS 
General Contractor; N.J.Asphalt & Paving Co. 
Bonding Company: Aetna Casualty & Surety Co. 
Resident Engineers bas W. A. Kays. x 

Length of Project: 12338 '! - 2.337 miles. 
Length of W.P.A.rroject: 1 ee ie ee OS hs ane 
Length & Widths 2.357 mi. 80! wide & 20! 
Right of way: , Siete 100 feet. 
Plans and specifications approved by ©.H.C. April 9, 1940. 
Date contract awarded: May 28, 1940. 

4 & executed: June 6, 1°40. 
Contract date for starting: July 6, 1940. 
Date work actually startecs: July 9,1940. 
Contract time for completion: 90 working days. 
Extensions granted: None. 
Adjusted tine for completion: 90 working days. 
Time consumed to date: B82 : ” 
Total man-hours in contract? 75,152 
Total man-hours acdeds: £62 
Adjusted man-hours: 75,414 
Total man-hours consumed to dates 76,015 

Original contract amount; 81,580.05 
Amount of extra & Supplemental work: 76.54 
Adjusto@ amount of contract to date: 81,456.57 
Value of work completed to date: 80,642.00 

fe " i to complete: 814.57 

Percentage of work completed to date: 99% _ 


This project was principally the widening of the pavement, 
that is constructing concrete pavement where stone shoulders 
existed on the outside lanes and building curb, Due to the 
exceedingly heavy traffic throughout this project transit mix 
concrete was specified. Although the starting of this con- 
struction was delayed for two months after the bids were re - 
ceived the work was prosecuted durin;:; the months of July, 
August and September with very little delay to traffic. This 
new work gives two 32 foot roadways and greatly aids the 
movement of traffic. 
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Route #25, Section 30-B, Passaic River Bridge Approaches 


Non Federal Aid 


Newark and Kearny Hudson & :sex CO. 
General Contractor: Ole Hansen. 
Bonding Company: Fidelity &« Deposit Co. 
Sub-contractors : Roadway Standard Bithulithic 
Sub-contractor: (Conc.Curbd & Sidewalk) Frapaul Const. Go. 
Resident Engineer: etalon S.VieMauldecke 


Length of Projects: ) 3900 1.f. or 0.7358 mi: 
Length,type & depth of pavement: 
10" R.C.Pavement 30! wide 3203 ft. 


ee 9 ' 
Biya S55" 
OE Ase 'y aks 
8" Plain Conc.Pavement 30! wide 596 feet. 
Widths naveds cc: . 30! =- 40' - 50! 
Widtns graded; si mae 404-60'50'100! | 
Plans & Specifications approved by eA gio ne ME 1So abe es i 
Contract awarded: June 21,1959 
Date contract executed: | June 26,1939 
Contract date for starting work: July 18,1939 
Date work actual ly started: duly 1esigo9 
Contract tire for completion: 150 working dayse 
Extensions grm ted: 2 ane v 
Adjusted time for completions 164 =" 
Time used .for completion: 1504 " ¥ 
Date work completed; June 8, 1940 


June 18, 1940 


Accepted by State Highway Comm. 


Total amount of original contrect: ({incl.bridge) 298,840.16 
it 3 i { ti \ 


x (road ) 125 F506.6e 
Total amount cf extras; | 7,905.05 
iy is " reductions: A164 2616 


Adjusted contract amount: (final) 128,588.71 


—_ 


Contract for this oroject being let in 1959 is described in the 
report for that year. Work carried over and completed in 1940 
consisted of completing embankments,topsoiling & seeding same and 
a small amount of concrete curd, s idewalks and headwalis. 
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Route #25, Section 30C, Passaic Rivcr Bridge Deck 
and Approaches, lon bederal Aid. 


Newark & Kearny. | Hudson & Essex Countics 


General Contractor: LaFera-Grecco Cont.Cr. 
Bonding Company: Standard Accijent Ins. 
Mee eC melee. eB eh e Mau lbeaker eg 
Length of Pre jcct: A5S4,901.,.5. Or 0.8597 


Length, type & bepth of Pavemonts 
10" R.C.Pavement 350! wide - 618 feet. 


o4! Bi aIOO, jf - 
44! ato toU. - 
aay. Ke) >) er Ty 
18" Br.App.Slabs 44! - a8 Boag 
8" Conc.Found, variable. 
Widths Paved: 5O' 34! 44! 
Mee RCAC OO Sit A lait teens OU aaa? Ba me Eee eo 
Plans & Specifications approved By S.H.C. June 4, 1940 - 
Contract awarded: June 25,1940. 
Date Contract executed: June 28,1940. 
Contract date for starting work: July 11, 1940. 
Date work actually started: July ll, 1940. 
Gontract date for complotion: Dec... 1, 1940. 
Extensions grantcd: 5 working jays, 
Adjusted ti e for completion; 3 working days after Dec.1,1940 
Seem ne Orrec kn EO ee ee Dec Sl, 1940. 
Total amount of original contract: (incl.Bridge) 244,000.00 
: “4 : (road ) 1057889’. 02 
Amount of extras to date: % 5,873.49 
" reductions to date; 3 819.00 
Revised contract amount somi-final (road) *% 108,943.52 
Amount of work completed: e A068, 151. 95 
Amount of werk to be completed in 1941: * 811.56 


¢ Donotes Approximate figures,scmi-final figures not 
complotec by Survey Division as_ yet. 
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The road work for this project consis ts of complction of 
grading which could net be done on a previous contract due tc 
traffic conditions, and the construction of rcoinforced con- 
cretc pavement on roadway approaches to the proposed new 
Passaic River Bridge about to be compléecd. This is the thira 
contract about to be completed in connection with annroaches 
to new Lincoln Highway Bridge over the Passaic Rivcr. No 
detours were necessary since traffic was maintained on ra mps 
built prior to approaches to bridge. Extra cement was used 
at hcavy travelled intm@sections so that full width of same 
could. be opened to traffic as soon as possible. All concret: 
pavement was completcd Sentombcr 19, 1940. Hope BELUL to bo 
Gone consists of seeding slopes and shoulders and also laying 
precast curb and Island Pavement at Doromus Ave. and Jacobus 
Ave.ewhich cannot be done until Bridge is completcd and trafi:; 
routed ov~r same. 


a 


“ed 'SS. 706... 
“808 108 4108 | | 
Se a ae ae ete erie re ay epee senile ines NER een cor 
~sD.Mea, ya Bovergge. ahekewe Fs 8 
; > pbobyvawa. 


° rot : 
ser Ste Soe ace sateen 
4 = s eit Te mice re figeas 2 ‘a'r aaa hake = 


| 
ep.) tas ra tbotas se ¥itarion. 
ee ee , ‘no ltclgmes 49% oFab 
ERE Tee NS DRE etce Fh Ag ee ee ‘Seat tho tap -2 
JPUVA4 13 OO. Das ewes anrhfeans —_—s 
. it Ke eee SRAOW € pk tio fg) rots ie ‘bode 


> .- Pag te i. aa = ¥ ee. 
eS chsh >t Ct et Se (JEGL gt Sedroy ogee 
- ——- we ae Oe et See Se awd 
\ if WO> "Neo root SP ae 2 ¥3) > os sa Se ; tie 
; an Te eke) SSSA TE hONT) t3oartnos Lane bt 49 dnvosie 
iow Vet os 
ae t - : o ; 3. oO 5 bl eax Aad tts ten 
J « Ps 7 wi “ ‘. % 
ae se sin Subse ; . . . C ; BIOS. 5 eRe. ort ’ . 
. | DEOr) far tt} J Sfomhk- Donrstne's bsety 


Tt aolgams wow ‘to tnsonk 
TE ow ogg Sse god pao MO oy-6 iow To Savors 
‘7? i al ¥ t Tamt SS tgGA:, Se bene.! + 

eS a ere nes - <i O 4 ae | 2 a wre Te Yc. 5 » 9 > E oy 


hile ~ ~~aaencathamatipteathionte. 
* * 
. . 4 a 
p oF HOG 


po ‘3 
a Vv 
’ ~ 
2 ~ 
~» 
avi 
» 
> 
- 
“4 


Route #25, Sec. #432, Port St. Newark to Feck Lane, 
Elizabeth. 


WPA Project 1014-7-9 P-2< Essex County 
1014-20-14 P-25 Union County. 


City of Newark and City of Elizabeth Essex & Union Co. 


ae ec A LL LL EN 


General Contractors: Santaniello Bros. 


Bonding Company: Aetna Casualty & 
Resident Enginee r3 W.A.Kays. Surety. 
Length of Projects: 17,502 ft.- 3.277 miles. 
Length of W.P.A. Project: Ve5087" a “ 
Grading contract (Widening ) 

Length & Width: 3.277 mi. 96 to 270'wide. 


Right of way: 
Plans & Specifications approved by S.H.C. May 10, 1959. 


a 


— 


186 feet. 


Date contract awarded; June 15,1959. 
Date contract executed: June 15,1959. 
Contract date for starting: July 15,1959. 
Date work actually started: . July 10,1959. 
Contract time for completion; 200 working days. 
Extensions granteds a * er , 
Adjusted tine for completion: ASA | ei 4 
Time consumed to dates 2594 | ‘ 
Total manhours in contract: 690,065. 

ca y added: 117,555. 
Adjusted man-hours; 807,420. 
Total man-hours consumed to date: 904,145. 
Orizinal contract amount: 046,242.90. 
Amount of extras & supplementals; 43,684.91. 
Adjusted amount of contracts; 379,927.81. 
Value of work completed: 354,952.11 
Percentage of work completed to date: 88% 


This project was described in last year's report. 

On the east side of the highway between Sta. 570+25 to 592 

the muck was found to be from 6 feet to 11 feet in depth and 
as only 2 foot depth of swamp sod was removed from this area 
the fill displaced only a part of this muck. In order to make 
the new fill more stable it was decided to excavate a trench 
to hard bottom 10 feet wide at the outside edge of fill and 
fill this trench with borrow in order to act as a dam so 

that the muck underneath the new fill would be trarped,pre- 
venting settlement. Cross drain citches at Sta.571 and 578 

on the east side of the highway becamo blocked by the dis- 
placement of muck so that it was necessary to construct wood- 
en bulkheads from the end of the existing culverts to the 
outside edge of new fill in order to insure proper drainage of 
the west side area. In April 1940 it was decided to add the 
fill necessary for the parking areas around the new Office 

& Garage Building of the Department. Work on the original 
areas was completed on September 6th at which time it was 
thought to discontinue any further widening but in December 

it was decided to widen on the cast side fram Port St. to 
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4-20-28 p-e27 Westfield Ave., Mlizabeth Union Co. 
~ fate acl agence Re call ence ere ne eee ee ee cn er ramaetarees nena phen ap pete re RCE Nat pant 


1 Contractor: ve 3 Sam.Colacurcio Inc. 
| Aetna Casualty « Surety Co. 
epee ee oo a ae ee DC | 
eth of Project: | , 2666 2.f.-0.505 mi. 
gth,Type and depth pavement: PEGG Lot. Ob" Bit sCGu. 
ae 7 on 8" R.C.Foundaticn.- 
Widths: Pavement- Cherry St. to Chilton St.- 56! wide. 
mee” Pavement Magie Ave. to Westfield Ave.- 2-52!' roadways. 4 
: Graded- 60: and 106! 
ROW - 60! and 100! : 


i mm 


 Subgrades: Clay. 
- Plans and specifications approved by ©.H.C. June 27, 1939. 
_ Date contract awarded: Oct. 24, 1939. 
_ Date contract executed: Oct. 30,° 1939. 
- Contract date for starting work: Nov, 12, -1969. 
_ Date work started: .- Nov. 20, 1940. 
' Contract time for completion: 100 working days. 
Working days used: ee fs 
Date contract completed; ets tdy SSO. 
Accepted by S.H.°o. ate Oct. 15, 1940. da 
Total amount of original contract; +S 4784 SG 
Amount of extra and supplemental w ork: Vawinnes~ 2,405.84 
Amount of re ductions; 859.17 
eematced tinal contract amounted “EGGS oe Pay ee 


This project was fully described in the yearly report of 1939. 
Drainage structures ani resetting of some bluestone curb was 
accomplished during the winter months of 1939-40 to provide em- 
ployment for the W.?.4. Organization, the major portion of the 

: project being completed during the spring and sumer of 1940. 

4 Because of an excessive number of rainy days during the early 

3 Summer, it was necessary to regr ¢. the subgrade several times 
which seriously delayed the completion of the project and necessi- 
y tated the applica tion b~ the Contractor for additional man hours 
i of labor to complete the project. 
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ies the et, Py, ae pee Pit ‘ fe 
Project No. 178-C (2 Union County. 
Contractor; eens LaFera-Grecco Cont.Co 
me UOURANT S63, Standard Accident Ins. 
Be ee engOss re wl Ra Me Bock. | ue | 
th of Project:- 14,492.60 1.f.-2.745:: - 
OL Fa \atroject: 14goeceou * Betas 


sh,Width,Type and Depth of pavement: 


10" R.C. Pavement 
Oi hela, wide Westbound roadway 
Simo lets £4), Connections etween east and westbound 
45 1.f. 30! " Eastbound and westbound ramps. 
950 1.f. 12! to 33'Widening on north and south sides. 
2800 1.f. 5! to S2tavernage 22! widening on south side. 


1.f. Total 


10" :.CG.Paveme nt 
wife Average width 7 feet. 


18" R.C.Bridge Approach Slabs. 
sae sor a proach Slaos 
ele WLOGs 
Oe Ee aii, 
Coates Total 


2" FA-BC-1_on 8" R.C.F oundation. 

660 lef. 16! wide-Turnoffs. 

75°6 1.f. 9! average width. Intersections. 
S536 1.f. Total 


1" Bit.Conc.Type "A" on 7" Mod Pen.Mac.Base. 
wf. - varied width at intersections. 


8" 7.C.Pavement Surface 
1466 1.f. - 40! wide-Rosemont Ave.Relocation. 
6lLO ists = 30! " ; 7 Connections. 


Right of Vay Widths: 
Nestbound Roacwey- 74 foet. 


Eastbound Roadway- 75 " 

Rosemont Ave.Relocation - 60 feet. 
R.O.. varies between 95 fect and 240 feet between 
Morris Ave. and Resemont Ave. Betwoen Rosemont Ave. and 
Station 538+0, R.O.W. varies between 75! and 110',widen- 
ing out at intersections. 


Graded Width 
—  £Wéstbound Roacway - 60 feet. 

Double roadway betweon Rosemont Ave. amd Sta. 508+0, 
graded width varices between 70 feet and 100 fect. 


Improved Shoulcers 10! wide, average depth 8" 


Subgrad ¢ Gravel. 
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fe. Baer aly Ger 1S eS ; ae : y aes 
Ss and specifications approved by S.H.C. July 23, 1940. 
contract awarded: | | 66.215, 1940. 
contract executed: — - ; Oct, 18, 1940. 
act date for starting work: | _ Nov. 7, 1940. 
actually started: ~ Dec. 14, 1940. 
act time for completion: 140 working days. 

ing cays used: ode an 


I NE Th CR See ees rat teen ere em 


tal amou: t of contract (including bridge): 401,000.00 

tal amount of contract (road): 351,855.16 
5,969.63 

945, 885255 


ee ne, ee ee 


is project begins at the iiorris Avenue Overpass and extends to 


ing and installation of center islands for a distance of about 


one mile west of Morris Avenue and the construction of a parallel 


roadway for 1.7 miles beyond, together with the construction of 


two bridges at Rosemont Avenue and an underpass roadway. The 


parallel roa cway is located in general on new right of way,north 
of the pwesent roadway and is connected with the present highway 


at intervals by sections of traffic circles. These roadways 
vary in distance between from 50 feet to about 500 feet. In 


general the pavement will be 10" Reinforced Concrete, 12 feet 

per lane with some 2" bituminous concrete on an 8" f.C.Foundation. 
The construction this year consists of the installation of drain- 
age structures, the excavation of the souta approach of tre Rose- 
mont Avenue Underpass and disposal of this excavation in the 
area to be widened east of Rosemont Avenue. It is expceted that 
this work will be continued during the Winter months. 


Route 29, Section 2-D. 
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«Hillside & Union Townships 


-Gencral Contractor: 


Bonding Company: 


——s- Route “29, See. 3B,10,2C, P.S.U.R.R. to Morris Ave. 
ee see ays uo Pedoral Aid Project 178 B.-(1) 


Union County. _ 


ce gh RM a | a a i tt eo le = a lt ay Rie im» pm 


Franklin Contracting Co 
Stancard Acciccnt Ins. 


Sub-contractor: (Excav.forrow & Subbase & 


Bonding Company: 
Rosidcnt Engine or: 


Length of Projects: 


(rcmoval of Conc.Pavement 


Length,type & depth of pavoment: 


Widths gradcd: _ 


I AE NN A ce SE me oN 


Plans and specifications approvod by 8.%.C. 


Contract awarded: 

Date contract cxccutcds 
Contract date for starting work: 
Date work actually started: 
Contract time for complction: 
Extensions grantcd: 


o 


Louis Limmcrma. 
Glens Falls Indomnity 
Se. Toulbock. | 


ee a EE Le RE I AR EI ES Re —_— ee a ee 


13,589. io 1.f£.#2,574 Th 


10" F.C. Pavement 10! wide 4460 ft. 
BAe tae i Vg 
Sov 582 & 
BOs ee ue 
4Q! ait 770 Mi 
a Oa 295 " 
L0z69 * 
10" Plain Conc.Pavoment 10! wide,s2 " 
8" Rein.Conc.PaveeFourdation 5' to 20! wide 2790 ft. 
18" Bridge App.Slabs: 30! 100. 14 
40! Bie. Gis 
50! 50° ft. 
BiteConce.Pavement FA-BC-1 5! to <0! wide re he Tai ig oe 
Widths paved: 5110'15'20'30!40'50! 


_45' 50’ 60! 75! 100" 
Jan.25,1940. 
Fob.20,1940. 
Mar. 1,1940. 
Mar .22,1940. 
Mar.135, 1940. 


130 working days aftor 4-50-40 
rz if it 


Adjusted tirc for completion 1566 : . 4 4-50-40 
Working days used to Dec.31,1940: 86.0 
eee meee Oso 
Total amount of original contra ct; 313,852.53 
Total amount of extras to datc: 5,852.78 

is : of reductions to date: 765.70 
Adjusted contract amounts 318,919.61 


Anount of worls completed to Dcc.51,1940; * 271,650.59 
Amount of work to be complcetcd in 1941: + 47,269.02 
“Denotes approximate figures, somi-final figures not 
omiermemyrourvey Division, 88 yote 
This project carrios the duelization of Route 29 another tio 
and a half miles, thru [Hillside and Union Townships. It con- 
sists of widening cxisting concrete pavement 10 fect on cach 
siGe with reinforccd conerctc pavement together with a centcr 
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. ent id ¢ th of. 

a is continuous throughout contract provi-— 
3 de to cross highway by the construction of 
dges over Route 29 at the main street intersections 
o by construction of turn-arounds at several places 
said Bridges. Traffic was maintained during con- 

ion, no detour being provided. Construction of concrete 
avement was started May 7, 1940 and completed Dec. 16,1940, 
ith exception of Hilldale Place md Vaux Hall Toad Approaches 


) Bridges. Delay in completing these approaches is due to 
ridges not being completed. | 


Route 29, Sections 3B, 1C & &2C. 


Somerset Co. 


ook Koad ¢ to. Vest End yee 
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ace Mitaatprs a | - ‘LaFera-Grecco Hones Ces 
nding Company: | ! Century Indemnity Co. 
gineer in, charpes_ F. i. Beck. 


Ga me eee RN! ee ne te eee ener eal liam emme erm mA rhe MRL FR SSM Ain oti» Meyrsueepramerremtbermsamrymae: 4 siemens re ene ee eee ere ae 


etn of Project: 6.14 mi.-52,419 ee 
Width & Type of Pavement: R.C. & Plain Conc.Fav't 10' wide. 
At 6 ft.island locations: Ge Dea concrete left & right. 
vf At 16 ii ik 32 it ti ; 

~ Hot Appl. pen.mac. pavement placed at regraded Pet eo &. 
a . drives. 
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Right of Way was gra ded full wicth: 

Width of Right of Way: _ 60.ft. & 100-ft. 

_ Subgrade: Vater bearing clay. 
Sub-base: Crusned stone graded with stone dust,8" depth. 

eres cht ies go : Reclaimec material topped with crushed stone 


mann eerrer pie a and dust. 

A ahs and Se a approved by S.t.D. Dec. 9, 1958. 
Contract awarded; Dec .50, 2958. 
Date contract executed: . URLs. Cacao ss 
Contract date for starting work: Feb. 4, 1959. 
Date work actually started: 3 JEile de. Lowe s 
Contract tire for completion: 148 working cays from May 1,169 
Working cays used: 142. 

Date of completion: | May 10, 1940. 
Accepted by State Hichway Gommvastoners ~ «ss May 15, 1040. 
Total amount of original contract: 469,000.00 
Less Reductions: 40,051.80 
Pius, Gx eras: 45,569.69 
Adjusted contract amount? finel: = A74,557.89 


: This project was fully described in the 1959 Report. A few 

e items incidental to center island construction were completed 
a during the winter and Spring of 1940. The wet spring season 

ae developed the need for a considerable amount of acditional 

: underdrain Type "F" mee was installec. The project was 

| finally completed as of May 10, 1940. 
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Branchville Relocation, Route S-d1,Sec.4. 
Federal Aid Project #101-C (1) 


me =)oo- 1 sip _ Sussex County. _ 


enter cane eee nntnemaryn naine = pram at HNN = Mao Mahe ON MMOs 


RE ee 


+ General Contractor: Salmon Bros. Ince 
Bonding Company: Standard Accident In: 
Engineer in charge: x C.E. Vanderhoof. 

Length of Project: 1.516 miles--8005.55' 
Length, Type & Depth of Pavements: 

3150 1.f. divided highway 40!-9" .C. Pavement 

B0O-1llf.-single 501-9" R.C, Pavement 

3850 1.f. single " 201-9" R.C. Pavement 


With 2599 sq.yds. of Plain Concrete at 
Crossovers from single to divided highway 8" thick. 
7 Bit.Conc.Pavt.-546 1.f. 20! wide a t Newton Road, 


‘ LIL ED Bhat oes 3h Sait " Morris Ave. 
Mra ot 9] 6 Rane c kia 9 fami i Lake Kemah Rd. 
Width of pavement: 20,50 & 40 feet. 
Graded Width: 88 to 120 i 
R.O.W. Widths 120 fs 
Shoulders: ie ge J pv aC RUSE BEB. 
Plans and specifications approved by 5.H.C. June 27, 1959. 
Contract awarded: July 18, 1959. 
executed: July 31, 1959. 
Contract starting date: Aug. 21, 1959. 
Work actual ly started: July 25, 1959. 
Contract tiie for completion: 150 working cays. 
Extensions granted: 16 2 
Adjueted time for completion: 166 : S 
Mime consumed to-date: 9 J 88 
Semi-final acceptance; Dec. 27, 1940. 
Original contract amount: é; 257,510.50. 
Less amount of bridge: 22,741.00- 
Orizinal amount of road contract: 254,769.50. 
Amount of reductions to cate; 5,0646c5.- 
Amount of extra work to cate: 12,598.55. 
Adjusted amount of road contract: 242,105.60. 
Value of work completed to date; 258,266.61. 


Percentage of work completed: _ a Oe whe ai 


This project bypasses the Boro of Pranchville and was described 
in the 1939 report. Grading on thisproject was started in July 
1939 ana continued thru the winter as weather permitted. The 
construction of the bridge over the D.L. &'. R.R. near the 
easterly end of the job uncer separate contract delayed the 
grading operations, concrete paving operations finally being 
started July 25th, and completed October 9th. The last of the 
presast curb was received and set on December 16th, and the roac 
opened to traffic. All work has been completed with the excep- 
tion of fertilizing and seeding part of the topsoiled areas whic 
it was necessary to defer until tne Spring of 1941. 
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Allamuchy-Hactettstown Road, Section 2. 
U.S. Public Works Project FAS ~ 7C (1) 


Warren County. 


ee eee 


General Contractor; Union Bldg. & Const. 


- Bonding Company: American Bonding Co. 
_ Sub-contractor, Guard Rail: Amodeo & Var Ostentri4 
ee aren ieor oS . 


Length of Project: 17268.6! ~ 5.271 mi. 
Length,Type and Depth of Pavement: 


Sta. 12940 to 230+0 10, TOO BORO, Pavet. 
Sta. 23040 to 288+0 5,800! 8" B.C, Pav't 
Sta.288+0 to 501+68.6 | 1,568.6! 8" BitsSuré 


treated grave. 
Width of pavement: 


Sta.129 to 2350+0 20! 

Sta.2504+0 to 288+0 40! 

Sta.288+0 to 5014+68.6 oO! 
Graded Width: 34' to 40! 
R.O.W. Widths 66! 
ert re Barth: Pe wide. 
Plans and specifications approved by S.H.C. February 6, 1940. 
Contra ct awarded: | March 28, 1940. 
Date contract executed: April 3, 1940. 
Contract date for starting work; | May 1, 1940. 
Actually started; | April 25, 1940. 
Contract time for completion; 140 working days. 
Adjusted time for completion: 140 working days. 
eee ee eee ae working days. 
Original contract amount; 161,019.93 
Less amount of bridge: 2,204.04 
Original amount of road contract: 158,815.59 
Amount of extra work: 452.19 
Adjusted amount of road contract; 159,267.56 
Value of work completed to date: 142,013.87 


Percentaze of work completed: e 89.51 


en nn ee ee nn ee ene eae 


This project starts at the end of Section 1 near the southerly 
end of Allamuchy Lake and extends to Hackettstown a distance of 
3.271 miles. It will replace the existing high crown, narrow and 
twisting road which for approximately a mile on the Hackettstown 
end had a steep grade and extremely sharp curves,this section was 
relocated and paved full width with curbs ,and now has a maximum 
curvature of 4 degrees. Grading on this project was sta rted 
April 25th and concrete pav ing August 15th being completed October 
26th. Local traffic was carried during; construction and the pave~ 
ment opened as its age would permit. The uncompleted work consists 
of shap ing slopes, topsoiling and seedin;,,construction of guard 


rail and field fence,and oiling gravel pavement. Only work the 


past month on this project has been the placing of guard rail posts 
and this work will continue for approximately two weeks,weather 
permitting. 
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Paving of Entrances and Driveways of Nevark 
Garage and Office Building. 
Intersection Routes 21,25 and 29, 


City of Newark. Essex County. 
General Contractor: ; Franklin Cont. Co. 
Bonding Company: ) Standard Accicent Ins. 


Engineer in charger ee Me Becks 
Length of Project: 1135 1.f. - 0.215 mi. 


Length, Type & Depth of pavement: 1000 1.f. 9"R.C.Pav't Surf. 
Hi-hway Entrance Apron-2"FA-BC-1 on 8"R.C.Fav't Found. 
Parking Areas-1"Bit.Conc.Pav't on 7"Bit. Pen. Mac.Found. 
Width of Concrete pavement: 24 feet. 

DETR Nee heh te ei 5) gs GT BNOL & Cindens, 


Plans and specifications approved by S.H.C.. Aug.27,1940. 

Date contract awarded: Sept.13,1940. 
Date contract executed: Sept.25,1940. 
Contract date for starting work: Oct. 5,1940. 
Date work started: Sept.2<5,1940. 
Contract date for completion: Dece 31,1940. 
Date cf completion: Dec. 4,1940. 


Amount of original contract: e 27,508, 25 
Amount of reductions: 417.12 
Amount of extras and supplementals: 569.29 
Adjusted contract amount - finals _ 


ta en fe ae AE Al A ee LU AN. ee ee 


This project consisted of the paving of the entrance driveways 


 eanenanenil 


~ 


MeO Ret ee ee DOO. 17,1940. 


AT, 660.52 


around tne Newark Garage and Office Building, the paving of the 


garage approaches and the construction of parking area located 

east and north of the building. The driveway and approaches 

are constructed with 9" reinforced concrete pavement, gener- 
ally 2 lanes in width, 12' per lane and the parking area of Se 

modified penetration macadem on a 4" macacam base with a 1" 

; Type A wearing surface. White concrete sloping curbs were 
constructed around the concrete pavement and around the park- 
ing areas, forming islands between and adjacent to the build- 
ing for pianting purposes. Tonsoil was included as part of 
this contract with seeding cmitted. 


- <Oner <TR asa 

eOaeL, er. tqae 

ROL. + &3 -3 G62 ts ; —- 
a, . gke fia ha ene ‘shrow sitaage 
yi. - ~QORE <3 -tqa2 5 ae 

eS OSCE, £2 . 280 oe 10 te Lqns00" 9 


ie ellie Sven 0 se 


“> ti te 


13 Sersaoo- Le t 
> : $@ito. 7A i 
OS .Ca2 teisz 7 ans ers to + 
12090, TS aos Ene?) Janos Sanwa ae Des 
-¥ViTO Sonesta ars SO Bly orlt te bode tanos a 8 
a : SOG GARE Bere pot 340 Pe. a sitll 4, 1K 
PMY: tS: nestoupasanne ? fas Pods sonia ¢ 
ti bey | eonitClied eit to d3tox. bua 
SAOS 4 Llay 78 FSi Sod osrats 
Siw mt seaek o-% 
on ‘ott arteasag barte pe 
-S9A Tie Syeceewy A eayt 
23 DOtorta has To tI Shoe 


~~ 


4 
td aves “ 223% t 
> aaa. ® 
‘ i TOT 
4 a 


ve ‘ 


taney 
weve 


of New Jersey, Grade Crossing Elimination 
Roosevelt Ave. Carteret. 


< ee 


- 


‘Federal Aid Project No. FoA.GMe Be 


Middlesex County. 


Rees ee me Reh ee a athe cables nl ae rt ae meennet aate ate abe ebn en memenmenee: aes panes open mm He 
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i: Hes 

General Contractor: pie Franklin Cont. Co. 

_ Bonding Company: , ; Standard Accident Ins. 
Pee eer at Ceres OM OCR 


fi che 
ce 


Length of Project: 1597.77 3.85 - 0.006 mi 
Length,type and depth of © 
paving: 890 1.f.2" Bit.Conc.on 7“Pen. Mac. 
Rie. | 1765 1.f.3'' Bit.Pen.Mac.on 4"Mac.bas¢:, 
4 : : 670 1.f.9" R.C. Pavement 
Soce dete Total. 


Widths: Roosevelt Ave. Pavement: 50! 
Graded: 50! 

Service Roads, Pavement: 20! 

os Graded: 24! 

Station Road: Pavement: 20% 

Gradeds 24! 

Jefferson Ave. Pavement: 30! 
eee eh i Ace oasedte: fe S48 
Plans and specifications approved by S.H.C. COi Si poe as 
Date contract awarded: Nov. 21,1939: 
Date contract executed: NOVe soy 00 « 
Contract da te for starting work; bec, 25,195¢. 
Date actually started: Dec. -4,106%9. 
Contract time for completion: 160 working Cays: 
Working days used: 1495 " F 
Date of completion: Sept. 25,1940. 
Accepted by State Highway Commission: 0 Nov, 4, iN30 
Total amount of contract: 102,643.73 
Less bridge: 61,883.45 
Amount of contract (road): #0760000 
Amount of extras; £45.90 
Amount of reductions: AWG Aa rere be 


Amount of final estimates. 39s Teed 
This project was fully described in the 1959 Annue. Rerort. 
Traffic was turned over the overpas s structure on August co, 
1940, and the jobwas completed on Septenber <5, 1940. 
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‘There is submitted herewith the yearly 
_ report of the Southern Construction District 

for the year 1940. : 

-- Your attention is called to tables and 
charts showing the strengths secured in 


concrete pavement construction during this 
season. 


Respectfully submitted, 
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Route 4 Relocation, Section 41 
Gordon's Corner-Browntown 
Federal Project 181B(1) 


Japan, Marlboro 
jison Townships 
fan Contractor: 
jing Company: 
ident Engineer: 
Length of Project: 
Pavement : 
Shoulders: 


Middlesex & Monmouth Counties 


Franklin Contracting Co. 
Standard Accident Ins. Co. 
A «ct i DEGeCrick 


Se t50 miles 
git Ry-C. 20? single width 
Ave. 7%" Gravel 10' wide 


Graded: . 40' with 5' & 10' walk space 
@ht of Way: 1207 & JAG" 


Bids Received: 12-29-39 Contract Awarded: 1-5-40 
Date of Contract: 1-11-40 

Contract date for starting: 1-24-40 Date started: 1-22-40 
Completion time and extensions to 12-31-40: 140 + 3 working days 
‘Time used to 12-31-40: 1084 workine days 


‘Amount of Original Contract: $325,984.86 (Road) 
Amount of Adjusted Contract to 12-31-40 329,562.82 
Amount completed to Dec. 31, 1940: 301,867.50 


Four stream bridges and a bridge over Rt. 4 for a county road at Sta. 
488+ were included in this contract. The cost of these bridges were 
as follows: Sta. 448+45, 8' span R.C.Box Culvert $4,228.62; Sta. 
 467+93 8' R.C. Box Culvert $3,885.29; Sta. 488+13, 43' Encased I Beam 
Meo,070.76; Sta. 645+60, 1le' R.C. $10,462.42 and Sta. 656+60, 30! 


" span R. C. $17,892.80. | 


This is a link of the relocated Route 4 between Cheesequake and 
Adelphia, by-passing Freehold Borough, and extends northward from the 
portion now completed to Gordon's Corner and, for the most part, over 
undeveloped territory to Browntown. This relocation project when com- 
pleted will afford a fast and direct route out of the Metropolitan 
area to Lakewood and lower Jersey Shore resorts. 

This project provides first stage construction on the left of a 
planned dual highway. Midway, at Hawkin's Corner, the 120' width 
right-of-way widens to one of 140! for the balance of the way. At Sta. 
488 Route 4 is carried under the Union Mills Road by an underpass 
provided for in this contract. The alignment for approximately 5 miles 
absorbs an existing sravel roadway and for the other 2 miles traverses 
new terrain of marshy woodland. 

Practically all material available for srading was of a clay 
nature. Numerous rainy periods made this clay aifficult to handle and 
caused some long hold-ups. Excellent subbase material found close by 
was placed 8" deep, except for the 12" depth placed in two clay cuts 
and the extra depths at a few unstable locations. Subbase was amitted 
for 1600' where sand borrow was placed for an average SY ofill, Paving 
operations finally were started on Sept. 11, using a dual drum 27% 
Ransome mixer with an 8 bag batch. A new Blaw Knox finishing machine 
was used ahead of a new Koerine Longitudinal screed. Water was hauled 
to the mixer in 2 converted tar trucks. Pavins vrogressed smoothly 
with fine results of finish and riding qualities. AVI concrete pave- 
ment was completed on Dec. 9, 1940, averazting 1342 S.Y. per 8 hr.days 

Due to the late paving work, all topsoiling and seeding, bit- 
uminous pavement, etc. is deferred until spring of 1941. 


Route 4 Relocation, Section 41 
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Route 4, Section 42 (Grading) 
Cheesequake-Browntown 
WPA Project #1016-12-39 P-29 


Middlesex Count 

Joseph Lafferty 

Aetna Casualty & Surety Company 
Hes Renney 


3,087 miles 
120'-140' for further dual highway 
140! 
7 9-29-39 Contract Awarded: 10-24-39 
e of Contract: 10-27-59 
Contract date for starting: 11-3-39 Date Started: 11-28-39 
Completion time: 150 Working Days 
Contract Completed: 149 working days 11-19-40 


Work accepted by Commissioner: 11-26-40 

mount of Original Contract: S80 07 1s | 

‘Extra Work: $2,589.90 Reductions: $9,426.86 
Final Cost: $76,841.01 | 

Amount Completed in 1940: VA eyaren 


‘No bridges were included in this contract. A small box culvert 
was constructed. 


This W.P.A. grading and drainage project extending north- 
ward from Browntown to Cheesequake is a part of the Relocated Rt. 4 
between Freehold and Cheesequake which is expected to be completed in 


1941. . 

The drainage system was revised after the contract was let, 
although, in time not to interfere with the contractor's procedure 
of the work. The principal reason for the revision was to relocate 
the trunk sewer lines from the outer curb lines to the center island, 
in order to provide for the drainage of one-half the pavement to the 
center island inlets. 

Progress on borrow was sood during the first six weeks of 
the job; then came the low temperature which slowed up the movement, 
due to the material at the pits freezing in large pieces to the 
extent they could not be handled effectively. In general we had 
about six weeks during the winter that was not favorable Tor eartn- 
work. 
In one deep clay cut it was necessary to place French 
drain on the slope in order to eliminate seepage water from the 


clay strata. 


Route 4, Section 4é (Grading) 


Route 4, Section 43 
Marmora-Beesley's Point 
WPA Project #1016-5-23 P-26 


Cape May Count 


sal Contractor: The Highway Corporation 
ing Company: Aetna Casualty & Surety Company 
dent Engineer: E. M. Gillette 


eth of Project: 1.923 miles 


Pavement : 9" R.C. 20' wide 

Shoulders: Av. 74" Gravel 10 wide 

Graded: 40' to 56! with 10' to 13! and variable width walks 
Right of Way: Lois leet eM 

Bids Received: 10-6-39 Contract Awarded: 10-31-39 


Date of Contract:11-3-59 

Contract Date for Starting: 11-46-59 Date Started: 1-2-40 
Completion time and extensions to 12-31-40: 100 + 4 Working Days 
Time used to 12-31-40: 100 working days 

Amount of Original Contract: $38,976.78 

Amount of Adjusted Contract to 12-31-40: 145,519.68 

“Amount Completed to Dec. 31, 1940: @42,100.00 


. This project, from Marmora to Beesley's Point, consisted in 
approximately two miles of oiled gravel roadway, which was to be 
replaced with reinforced concrete pavement, twenty feet wide, together 
with gravel shoulders, and the necessary drainage and work on sidewalk 
Pareas. 
| ‘Tho lwork began on the drainage work and clearing of risht 
of way. There were 7400 feet of pipe to be laid, which was divided 

into four drainage systems. This work took three months, anc by. the 
first of April several questions had arisen on which the Contractor 

and the W. P. A. could not agree and which tied up the project from 
April lith until the latter part of July. 
. Actual paving started August 5th, but as the men furnished 
by the W. P. A. were somewhat inexperienced in Highway construction 
work, it went rather slowly at first. Mechanical trouble with the 
Contractor's equipment also was 4 detriment to progress much..of the 
time. However, on our best day, October 4th, we laid 15 slabs between 
7 A.M. and 3:45 P.M. The paving was completed on October e4th. 

The two months which followed were used in sidewalk and curb 

construction and work on sidewalk areas, most of which were topsoiled 
for seeding. The project was completed on January 6th, 1941, and 


accepted a few days later, only the guard rail being completed in 


1941. 


Route 4, Section 45 
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Route S4 Ext., Section 1 (Paving) 
From Rt. 4 to Rt. 35 
Federal Project NRS (1935)-WPMS 169 


f Perth Amboy & 

idge Township Middlesex County 

eral Contractor: Utility Construction Company 
ing Company: U. S. Guarantee Company 

dent Engineer: Les MmeCormick 

Bth of Project: 1,087 miles 

Pavement: 9" R. C. 30' wide and variable on circle. 


is South approach to circle two 32' | dual widths & 16! 
ee center island. 20' wide between Rt. 4 & Rt. 55,Generally 
Shoulders: 2' earth and average 73"x10! Gravel 
Graded: 30' wide and variable on circle. 


e : 42' wide and 20' walk with 58! for future dualing. 
Right of Way: 120' and 1225' at South Approach to circle. 

Meads Received: 6-2-3539 | Contract Awarded: 6-7-39 
Date of Contract: 6-9-39 

Contract date for starting: 6-24-39 Date Started: 7-15-39 
Completion time: 100 working days Extensions: 0O 

Contract completed: 6-12-40 Time Used: 97 working days 
Work accepted by Commissioner: 6-18-40 


‘Amount of Original Contract: & 76,960.55 
Reductions: 24 p00.00 
Extra Work: 1,725.60 
Total Cost: | 76,433.60 


Amount Completed in 1940: 4,265.30 


a This section was graded by the W.P.A. in 1938. It extends 
from the approach road to the Outerbridge Crossing to Staten Island 
"at Route 4 to Route 35 Extension, being a part of the proposed Edison 
Memorial Highway. The present work consists of construction of R. ne 
' pavement, gravel shoulders, concrete curbs, etc. The construction 
(of a traffic at the Route 4 intersection eliminated the necessity of 
'a traffic light at this dangerous intersection. 


All concrete pavement, curbs and drainage were completed in 


) 1939, leaving topsoiling, secding and gravel shoulders to be donc in 
' the spring of 1940. 


Route S4 Ext., Sec. 1 (Paving) 
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Route 12,Section @ 
Croton - Flemington 
Federal Project 177B(1) 


ewood & Raritan Townships Hunterdon Count: 


neral Contractor: Weldon Contracting Company 
nding Company: Seaboard Surety Company 
sident Engineer: Carl Teegen 

Length of Project: 4.995 miles 

Pavement : 9" R, C. 20! wide except between Main Street & Rt. 30 


im Cireles - two 22' width with 16' center island. 
Shoulders: Average 7$"x10' Improved 


Graded: 40 single & 80' dual with 10' walks 
Right of Way: 120° 
Bids Received: 2-24-39 Contract Awarded: 2-27-39 


Date of Contract: 5-14-59 
Contract date for starting: 3-24-39 Date started: 5-13-39 


Completion time: 160 working days Hxtensions: 13 working days 
Contract Completed: 6-13-40 Working Days: 156 © 
Contract Accepted by Commissioner: 6-18-40 
Amount of Original Contract: $484,098.47 (Road) 
_ Reductions: 4,359.14 
_ Extra Work: 36,405.08 
Final Cost: 516,164.91 
Amount Complcted in 1940: 17,492.46 
Plum Brook Bridge 10' span at Station 440 in this contract cost 
$3979.36 


q Under separate contract bridges were constructed over Mine Brook and 
over Wickechecke Creek at a total cost of $26,159.99 by Joseph W. 


Meeers Company. rn 
This section adjoins a section completed in 1938, end. is part of 
a concrete highway from Route 29 in Flemington to a point about one 
mile east of Frenchtown. It is constructed entirely over new align- 
ment. The Right of Way was acquired for a width of 120 feet, and 
this section is the grading and 20' paving of one-half of a proposed 
dual highway. The section was constructed through heavy rock cuts 
and over areas where extensive drainage structures were necessary. 
Subbase material was placed under all the pavement in order to control 
underground water and to eliminate the bad action of frost end poor 
subgrade on the pavement. At the Stockton Road, Main Strect, Routes 
30 & 29 intersections, traffic circles were constructed. Between the 
Main Street and the Routes 29 & 30 Circles the hishwey was constructed 
of dual concrete lanes with a sixteen foot safety island. The three ~ 
traffic circles and the dual highway are fully protected with light ing, 
The original section of Routc le, which this construction re- 
i placed, was an oil bound macadam with sharp turns and very stcep 
G grades. Poor drainage and bad subgrade conditions caused pavement 
i failures, which were expensive to maintain and rebuild. This section, 
constructed of concrete with adequate drainage, easier grades end 
curves, will greatly improve travel conditions, and save one mile in 
travelling distance. 
On Januery 1, 1940, this contract was 97% completed and 
completion of slopes, ditching etc., was completed in the spring 
of 1940. 


Route 12, Section ¢@ 


GLa Sine she T+ 


. 
? 


ee ee ete 0 ee nek em ee RY OS ET EE A RE SE SAT NI SS NS ERS EN 


3 V 
16s do Wa te 
= - a» a ‘J f r 
4 — ~ 
ih. - - (oe 


mn wick Township Middlesex Count 

tractor: Utility Construction Company 
Standard Accident Insurance Co. 
d« We Hi lier 


.644 miles 
7" depth, variable width - 4" macadam, 
* 2" penetration with 1" of bit. conc. top 
eived: 10-11-40 Contract Awarded: 11-4-40 
Contract: 11-12-40 
date for starting: 11-20-40 Date started: 12-10-40 
on time and extensions to 12-31-40 90 working days 
to be charged until April 15, 1941 
: of Original Contract: $23,969.98 
int completed to Dec. 31, 1940: No items credited 


wail This contract provides for reconstruction of shoulders and 
wage thru Dayton. An outlet is taken down Hay Press Road and 
a ditch on an easement to Devils Brook. 


» Only clearing & grubbing has been done in preparation for 
tching & pipe laying. 


= 


Route 25(Rt.1(1917) ,Section 5) 
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Se A 2nd Stage Grading 

me - Bordentown -Robbinsville ee 

_ WPA Project 1016-35-62 P-54 Burlington County & 
eee 1014-11-37 P-35 Mercer County 


* 


Hamilton | 
Townships Burlington & Mercer Counties 
1 Robert W. Cleveland & Co. 

The Fidelity & Casualty Co. of 
Sad «. “Pamions 
4.466 miles 
25% dual width with 16' center 
islend space 5' to 20' walk 

space each side. 
Le 


11-17-39 Contract Awarded: 11-19-59 


e of Contract :12-27-39 
Pact date for starting: 1-9-40 Date started: 2-5-40 


tion Time: 150 working days 


et Completed: 124 " " 12-13-40 
Accepted b Commissioner: 12-17-40 
nount of Original Contract: &49,993.14 
inal Cost: (Estimated) 48,300.00 


e 
oe 


i: This contract consisted of srading and drainage necessary along 
existing concrete road for a future dual lane road. 


The excavation amounted to 90,000 cubic yards which was not 
sufficient to balance the fill, 5000 cubic yards extra borrow excava- 


tion being required. 

yj Considerable drainage pipes were laid, 18000 lineal feet of 
various sizes 18" to 48". 1000 lineal feet of this pipe was laid by 
tunnelling and jacking method under existing concrete pavement. 


9 
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Route 25, Section 3D & lA 
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Route 25, Section 5B & 6B Widening 
Port Reading Railroad to Plainfield Avenue 
Federal Project 95H(2) & 95G(2) 
& Woodbridge Townships Middlesex Count 
jeral Contractor: | N.J.State Highway Dept. 


Maintenance Division 
sident Engineer: Ra 6 Ge 
gth of Project: 6.548 miles 
avement: toe aoe 20" -wide 
10ulders: 74" Improved 53' wide 
raded: 30* Dual with 12' Center Island 
ight of Way: 100! wide 
Mate for starting: 12-1-38 Date started: 12-16-38 
sompletion Time: 160 working days 
Sontract completed: 7-3-40 LS? e " used 
lork Accepted by Commissioner: 7-16-40 
Amount of Original Estimate: $507,513.86 (Road) 
Extra Work: $$ 29,039.62 Reductions 34,447.01 
Final Cost: (Estimated) $502,106.47 
Amount Completed in 1940: (Estimated) ey 


The bridge items which were extensions made to small existing 
structures were supervised by this division, The estimated cost was 
$0,998.00 _ 

The actual cost reported for this project was $573,058.68 


= The contract for the above sections was let in the early winter 
of 1938-39 to the Maintenance Division of the New Jersey State Highway 
Department. The work on these sections was completed except for a 
‘small amount of "Topsoil and Sceding" on Section 5B in 1959. 

The secding was completed by carly June of 1940. It was also 
necessary to relay the Granite Block R.R. Crossing on Section oB. 

This project was a "Traffic Safety" proposition, with safcty 
islend construction. The main feature of this work was the "pushing" 
-of the westerly 14'-06" strip of existing pavement to a new position 

12' right of its original location to provide a center island. It 
“was found that curvature in alignment made little difference in the 

progress of the "moving" provided compensation for difference in 
‘lengths between existing and proposed locations was made. 

An additional 10' of 10" R. C. Pavement was constructed on the 
west bound side with a 54' improved shoulder on the outside. This 
will provide a dual highway with 24%' of concrete pavement with a 
54! shoulder for west bound traffic and 25' of concete pavement with 
a 5! improved shoulder for cast bound traffic separatcd by a-1c* 
island, 

On these two sections all new pavement was laid on a constructed 
subbase of drainable material. A very extensive drainage system was 
also installed, which was found to be very much needcd. 


Route 25, Sections 5B & 6B 
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Route 25, Section 25B & 22C,Roadside Impr. 
Cranbury & Hightstown Relocation 
Federal Aid 123F(2) & 123D(2) 


ndsor & Cranbury Townships Mercer & Middlesex Counties 

ral Contractor: R. W. Cleveland & Company 

ing Company: Fidelity & Casualty Co. of N.Y. 
ent Engineer: W. J. Hudnut 


ength of Project: 5si567 mibes 

Bids Received: 4-5-40 Contract Awarded: 4-9-40 
late of Contract: 4-12-40 

tract Date for Starting: 4-25-40 Date Started: 4-17-40 
30 working days 
Working Days: 22 
7-9-40 


$ 9,900.15 
Reductions: $4.00 


Amount of Original Contract: 
Extra Work: 0 

Final Cost: $9,896.15 
Amount Completed in 1940: $9,896.15 


_. The planting was late in getting started but was rapidly 
‘pushed so that by June 4th the planting was about completed. Humus 
was substituted for peatmoss for mulching the trees and shrubs. 


Princeton Nurseries furnished the trees and shrubs under 
the inspection of Robert Green, Landscape Engineer, and his assistant 
Jules Trossbach. Local topsoil was used. Ideal planting conditions 
prevailed through the work and good results were obtained. 


ree 


Route 25, Section 25B & 220 
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Route 25, Section Ho 
Deans to Cranbury (Grading) 
WPA Project 1016+12-40 P30 


ry & So. Brunswick Townships ~ Middlesex Count 


1 Contractor: _ Villa Contracting Co.,Inc. 

g Company: The Metropolitan Casualty 
Ins. Co.. of Ns. 

da Wa BALLer . 


6,255 miles 


ength Be. Project: 
51? , 87! & 97% Tor dual road- 


re ded: 


way. 
120' & 140! 
> 9-29-39 Contract Awarded: 10-24-59 
Mate of Contract: 10-27-39 
Jontract Date for Starting: 11-5-59 Date Started: 11-14-39 
Sompletion time and extensions to 12-31-40: 200 + 24 working days 
Time used to 12-31-40: 2094 Working Days 
Amount of Original Contract: $ 153,770.64 
Amount of Adjusted Contract to 12-31-40: 173,711615 
Amount completed to Dec. 31, 1940: 160,650.00 
Amount completed in 1940: 134,650.00 


This project except on the southerly end for 24 miles is over new 
alignment, by-passing East of Dayton and overpassing the P.R.R. 


Considerable ditching and wet excavation were necessary on the 
northerly end where the new alignment passes thru a swamp area. 


Due to the delay in improvement by W.P.A. to Big Ditch it was 
necessary to raise the grade of the portion of our drainage system in 
this area. 


| The most of this work is completed except a small amount of drain 
pipe, ditching and clean up to be done before the start of the 
contract for paving this section in the spring of 1941. 


Route 25, Scction 33(Grading) 
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Route S26, Section 1B & 
Route 25, Sections 40 & 5C 
Adams Station to Plainfield Avenue 
Federal Aid Projects 95E(3), 95F(2) & 95H(3) 


z 


ty of New Brunswick and 


9. Brunswick & Raritan OS. Middlesex Count 

eneral Contractor: N.J.State Highway Maint.Div. 
esident Engineer: A. C. El} 

eneth of Project: 6.518 miles(includes Raritan River Br. .361 mi.) 


Pavement: 10" R, C.Widening to provide dual highways 50' to 57' wide 
with variable conter island 2' to 12'. 

Georgets Road Circle at Rt. 25 & S26 paved minimum width 
of 26' with curbs. | 
Raritan River Bridge converted to 2-24' roadways with 24" 
y Center Island Curb 

Shoulders: Average 7$"x6.6' Improved 

Graded: 507? to 80% 

Right of Way: 100! 


Date for Sterting: 9-7-39 Date Started: 9-7-39 
Completion time and extensions to 12-31-40: 180+10 working days = 190 
Time used to 12-31-40 176 working days 

Amount of Original Estimate: $647,089.77 (Road) 


Amount of Adjusted Estimate to 12-31-40: 660,107.39 (Road) 
Estimated Amt. completed to Dec.31,1940: 598,200.00 
‘Estimated Amt. completed in 1940: 453,455.90 


Several small bridges were extended under this contract at an estima- 
ted cost of $5,745.00. 


“Actual costs asscmbled to Dec. 31, 1940 were $717,170.99 


These sections will complcte the dualing of Route 25 & Route 26 
between Trenton and Jersey City. 
Work on Section 5C, Raritan River Bridge to Plainficld Avenue 
was pushed with the result that all work on this section except Safety 
Island and Topsoiling & Seeding was complcted in 1959. Full width 
paving was constructed throughout this section with curb. 
1939 work on the remaining sections, Raritan River Bridge to 
' Adams Station, was limited to cxcavation and Drainage. This was 
| completed in 1940 together with paving, islands, etc. 
, The main features of this work are the Traffic Circle at George's 
' Road Intersection (Rt.25-S26 intersection). Safety Island Construc- 
’ tion, Pavement Moving, similar to preceeding section, and the installa 
tion of subbese under all new pavement construction. 
The work remaining to be completed in 1941 is principally 
seeding on S26 and George's Road Circle. 


Route S26, Section 1B & 
Route 25, Sections 4C & 50 
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Route 28-24 Conn.Link, Sec.j#2(Paving) 
: Straw Church to Rt. 24 
Federal Aid 179A(2) & 32A(2) 


ohat cong Greenwich & Lopatcong Townships Warren Count 
sneral Contractor: Korp & Korp 


eeneamieneeel 


30nd ing Company: Standard Accident Insurance Co. 
Resident Engineer: E. C. Benoist 

Length of Project: 1.896 miles 

Pavement: 9" R.G. 20' on Connection, 24' & 32' on Ramps; 


q 2-32' widths with 6' island on Rt. 24. 
Shoulders: Av. 7%"x10' Improved 


Graded: meee pat o2' FO" & Be", 
‘Right of Way: 120' & Variable 
Bids Received: 5-26-39 Contract Awarded: 6-2-39 


Date of Contract: 6-6-3539 

Contract Date for Starting: 6-15-39 Date Started: 6-12-59 i 
Completion Time: 140 W. Days Extensions 7 W. Days - Total 147 W.D. 
Contract Completed: 54-40 Working Days: 127 

Work Accepted b Commissioner: 5-7-40 


“Amount of Original Contract: $139,361.79 (Rd.) 
Extra Work: $8,749.72 Reductions: $2,116.04 
Final Cost: 4145,995.47 (Rd.) 
Amount Completed in 1940: 7,995.47 
A 481-94" span steel & concrete bridge to carry the north bound lane 
over east bound lane of Rt. 24 was included in this contract and 


cost $26,087.48. 


This project is the second of two sections connecting Rt.c8 
and 24. It begins at Straw Church and runs in a northweaterly 
direction across new right of way, crossing over the D.L. & W. Ries 
tracks and connecting with Route 24 about one mile east of Phillips- 
burg. At this point the North and South Bound Lanes meet with the 
West and East Bound Lanes of Route <4. 

This contract includes concrete pavement for the entire 
length of the project. On the Route 24 end of the job it includes a 
bridge for traffic separation as well as grading and drainage along 
Route 24. 

The grading and drainage from Straw Church to Route 24 and 

_ the two bridges over the D.L. & W. R.R. were completed under separate 
_ contracts. The roadway between Straw Church and Route 24 was graded 
- for a dual highway, while under this paving contract a Single lane of 
| 20 feet of concrete was constructed for two way traffic. 

The grading and paving of the West Bound Lane along Route 
24 was completed first and opened to traffic before the then existing 
Route 24 was torn up and craded. While traffic was using the West 
Bound Lane, the grading, drainage, bridge, concrete pavement, etc., 
the rest of the job was completed, without interruption to traffic. 

This project was 95% complete by Jan. l, 1940. As soon as 
the weather permitted such incompleted items as monolithic curb and 
gutter, guard rail, topsoil and seeding were constructed this year 
and the entire job opened to traffic on Sat. May 4, 1940. 

This vroject cut off one and a half miles of the distance 
from Straw Church to Route 24, as this Connecting Link is that much 
shorter than Temporary By Pass U.S.Route 22 previously in use by 
traffic. 


(Paving)Route 28-24 Connecting Link ,Sec.#2 
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Route 28, Section 22 
Lebanon Relocation (Grading) 
Annandale-Van Syckles Corner 
WPA Project #1016-10-17 P-31 


n Township Hunterdon Count 
al Contractor: Samuel Colacurcio, Inc., 


nding Company: The Aetna Casualty & Surety Co. 
dent Engineer: Le T. McCormick 
Seth of Project: 2.85 miles 
sraded: 120' with 10' walk space cach side and 50! 


% depressed center island space 

Right of Way: 160! 

3ids Received: 9-29-39 Contract Awarded: 10-13-39 
Date of Contract: 10-17-39 

sontract Date for Starting: 10-27-39 Date Started: 10-30-39 
Completion time and extensions to 12-31-40: 150+3 work.days = 153 
Time used to 12-31-40: 129 working days 


Amount of Original Contract: & 87,526.56 
Amount of Adjusted Contract to 12-31-40: %89,035.76 


Amount completed to Dec. 31, 1940: >74,500.00 


| This is the first section of the reconstruction of Route 28 
‘from Clinton to Somcrville. This section by-passes the Boro of Leb- 
‘anon: on the North, eliminating the hazardous treffic condition cre- 
ated. by the narrow pavement in the business section of the town. 

The present contrect is for the grading, drainage and top- 
soiling under the Highway's W.P.A. program. Progress was poor due 
to the slowness of the contractor in starting excavation in 1939 be- 
fore freezing weather sct in. The W.P.A. labor on this contract was 
fairly efficient, although progress was slow duc to unfavorable 
weather during the time of the contract. 

- Work is now complete with the exception of final cleaning 
up the job. 


= i ror 


Route 28, Scction 22(Grading) 
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Areihe a Bedtion 23 Grading 
Cia Gaon Point to C.R.R. Bridge at Annandale 
State Project 


Hunterdon Count 
Samuel Colacurcio, Inc., 
Aetna Casualty & Surety Company 
Ls 2. McCormick 
igre miles 
2-30' to 45' Roadways with 50' to 70' center island 
and 18' to 20' walk space each side. 
LOG 4 20. 200 
12-27-40 Contract Awarded: 12-27-40 


Fats 


| - 3-41 
ntract Date for Starting: 1-17-41 
mpletion time: ___150 working days 
ount of Original Contract: $232,329.15 (Rd.) 


span R.C. arch bridge over Beaver Brook is in this contract at 


30! 
os 


This is the remaining section of Rt. 28 between Clinton Point and 
omerville that is being graded for a dual highway in the near future 
to provide relief for this travel congested route. 


It is expected work will gct underway on the grading and bridge 
work carly in 1941. 


Route 28, Section 23 Greding 
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Hunterdon Count 
1 Contractor: ath Ci Be BOE 
2 Company: Netionel Surety Cornoretion 
t Engineer: L. T. McCormick 

5.455 milcs 
2-35' roedways with 20' walk space & 50' centcr 
islend apace except along cxisting roadwey welk 
space 13: & center island space 60'+ 
on ° J AO! Mas AO t+ 3 is 
Reccived: 9-20-40 Contract Awarded: 9-20-40 
of Contract: 9-30-40 
rect Datc for Starting: 10-4-40 Date Started: 11-29-40 


mplction time: 150 working days 
lé_uscd to 12-31-40: 24 ay id 
nt of Original Contract:. A Dg Weir lyf eA 
mt of Adjustcd Contract to 12-31-40:173,517.350 
ount Completed to Dec. OL, 1940% 18,650.00 


This scction of the reconstruction of Route 28 cxtunds from 

Van Syckles Corner, East. of Lebanon, to WhiteHbusc. The larger part 
of this section follows the cxisting right of way which has bccn 
widened to sccure a minimum width of 160, LeCk« nus, sccvLlon, by-passes 
part of White House on the South, eliminating the prescnt traffic 
Whazerd at this location. 


(aa 


Bas This contract is for greding, drainage and topsoiling in 
preparation for paving in the future. 
7 fe ' 


4a The contract is now 11% complcte. Progress on this scction has 
been fair due to the same contractor having the adjoinins scction 
on which he has been concentrating. This section should be commolsted 
by August, 1941. 


Route 28, Scction 24(Grading) 
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-—- Route 28, Section 25 (Grading) 
White House-North Branch 
State Project 


neton & Branchburg Townshinvs - Hunterdon & Somerset Countics 
ral Contractor: , 'C. T. Burket 
ing Company: National Surety Corporation 
nt Engineer: L. T. McCormick 
: 4.427 miles 

2-35! roadways with 50' center island and 

10* to 20' walk space. 


160! 
Received: 9-6-40 Contract Awarded: 9-10-40 
of Contract: 9-23-40 
ract Date for Starting: 9-24-40 Date Started: 9-26-40 
letion time: 150 working days 
used to 12-31-40: 305 =" tt 
nt of Original Contract: $202,575.61 (Rd.) 
unt of Adjusted Contract to 12-31-40: B04 5070.61 
unt completed to Dec.31,1940: 78,600.00 


a 


A 6! R.C. Box Culvert Cattle Pass Bridge is included in this contract 
ut_a_bid price of $6,702.50 


This section of the reconstruction of Route 28 extends from 
White House to the Raritan River et North Bra inch. Part is over new 
right of way, the remainder along the cxisting right of way which has 
been widened to give e minimum width of 160 feet. This section by- 
passes on the South, both White House at the West end of the section, 
and North Branch at the East end, aliminat ine the present traffic 
hazards in these two towns. 


E This contract is for grading, drainage and topsoiling in 
‘preparation for paving in the future. 


The contract is now 41% complete. Progress has been exception- 
ally good due to efficient supervision and operation of the 
‘LeTourneau carryalls and Tournapulls. This cntire contract should be 
‘completed by June 1, 1941. 


Route 28, Section 25(Grading) 


biG eet 


2S oc Sm —_ * 


PERI FG. AOS tdbanehtios de. one om 
SOS ASTON PS ater aedbial ot 


‘ ‘ ; J Ss ‘ ao 
F gad. § “fer Te tte is wel seixa orth - weeds Sais eee a | 
. ‘ ' > ote . ee ee - . ° <_< 


et esha ‘hn eens. CO! So Neete monk tri ae > 
Pe: | » 79 Sore be. * aS er i _ ¥ r. ae 2 t¥. Bes ere 
hos}  DRaate ee irk ton Lady ar ee ia Ss igh nc 


~ 
a 
. 
. 
. 
ore 
. 
a 
~ 


| Rik Ses ali aoe al Conta 

“a so taiveogbe: trait te 62 D4 
© teornaeeey.- bas yeh ye: 

~ feo tae co 8 


Hunterdon Count 


Nitte Contracting Co.,Inc.,; 
Rees, SRE Net Ry ins .Co. 


L ° HY ° LicCo maven 


6.04) mikes 

2-35' roedways with 50' centcr 
island & 10' to 20! walk ear 
each side. 

160'+ 


éecived: 1-5-40 Contract Awarded: 1-29-40 
Contrect: 2-2-40 

ract Date for Sterting: 2-14-40 Date Started: 3-26-40 
pletion time: 140 working days 

used to 12-31-40: 79 y 
mnt of Original Contract: $106,021.78 

nt of Adjusted Contract to 12-31-40 106,021.78 

nt coi leted to Lees Ba 1 OeO * £8,900.,00 


ay This section of ie proposed reconstructed Route 28, between 
6rville and Clinton, cxtcnds from the Reritan River at North Branch 
mae intersection of Routes 29 & 31 at Somerville. It is entirely 
r new right cf way, 160 fect minimum width, by-passing Kerth Brench 
on the South climinating the hagerdous treff ic conditicn in this town. 


ei 
, cs 


* 
v 


: The present contract is for grading, dreinase and topsoiling 
under the Highway's W.P.A. program. 


te The contract is now 46% complcte. Progress has been peor due to 
date date cn which the ease Staeved his excavation. The W.P.A. 
Gabor hes performed thcir shea Gletpe work in @« very satisfactory 
manner. The cntire contract eaaute be complete by July 1, 1941. 
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Pouve, 25, secticn 26 & 
Rieo-29. Conn. /Sec.1(Grading) 
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Hunterdon Count 


Geo. M. Brewster & Son,Inc. 
The Aetna Gasualty & Surety 
Og, 
Carl Teegen 
0.697 miles 
9" R, C. 2-30' roadways separated by 4! 
center island 


2-30' roadways with 4' center islands & 
8' walk space each side 


80! 
Received: 11-15-40 Contract Awarded: 12-4-40 
of Contract: 12-4-40 
ract Date for Starting: 12-19-40 Date Started: 12-17-40 
pletion time: 120 working days 
Time used to 12-31-40: 0 ee 
Amount of Original Contract: $128,245.96 (Road) 
Amount of Adjusted Contract to 12-31-40: 128,245.96 (Road) 
Amount completed to Dec. 31, 1940: 0.00 


‘An 8' span R.C. slab bridge was included in this contract Tor a bid 
of $7000.00 


This project is to widen Use approach to Lambertville at the 
oO of Main Street with Rt. 29. 


Work is started on the bridge by the contractor's forces. The 
W. “he A. forces will start on the road grading early in January, 1941. 


Route 29, Section 6A 
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a Route 33-35 Conn. Sai; #1 Grading 
Rt. 33 at Anderson's Cor. to Asbury Ave. at Wayside Road 
State Project 


2 a dl 
‘ewsbury and 7 
ne Townships Monmouth Count 


ral Contractor: — ~ Weldon Contracting Co. 


ing Company: Seaboard Surety Co. 
dent Engineer: V. EB. Markle 

mMeun of Project: . 2.799 miles 
t of Way: 150' & variable at intersections 


Bids Received: 5-3-40 Contract Awarded: 7-9-40 
Date of Contract: 7-12-40 

Sontract Date for Starting: 7-19-40 Date Started: 7-22-40 
Completion Time: 180 work ing days 
Contract Completed: 8-31-40 (Road* 23 

Work accepted by Commissioner: 1-14-41 

Amount of Original Contract: $129,075.04 (Road) 
Extra Work: $6619.25 Reductions 113,320.90 

Final Cost: 22,373.39 (Road) 
Amount Completed in 1940: 22,373.59 (Road) 


‘Two bridges were included in this contract and cost as follows: 
mC. Box 9' span at Alewife Creek - ee 8,792.59 


CR. C. Box ll'span at Jumping Brook 9.750.068 


This grading contract was made up and awarded as a W.P. A.-State 
“Project, but due to lack of sufficient labor the contract was 
cancelled, 


The contractor had started work with equipment before being 
‘notified that W.P.A. labor was not available, so he had already 
completed about 74% of the roadway excavation and about 42% of the 
wet excavation in this contract. Also the bridges were ake eee 
as the contractor was originally intended to furnish these with his 
' own forces. 


The remainder of this contract and provision for temporary 
paving is provided in a later contract that is now underway. 


Route 33-35 Conn. Sec. #1 Grading 
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= Route 33-35 Conn. Section 1 
Rt. 33 at Anderson's Cor. to Asbury Ave. at Wayside Rd. 
pS State Project 


ewsbury & 

ne Townships Monmouth Count 

ral Contractor: Thomas Gallo 

ing Company: Standard Accident Ins.Co. 
dent Engineer: V. HE. Markle 

Length of Project: 2.799 miles 

avement: 8" Gravel 35' & 40' wide with 20' of treated 


3 surface. 
noulders: 5'& 10' of above that is untreated. 
sraded:. 2-35' or 40' roadways with 20' & variable center 
3 islands. 
Richt of Way: 130' & variable at intersections. 
Bids Received: 9-6-40 Contract Awarded: 9-11-40 
Date of Contract: 9-14-40 
jontract Date for Starting: 9-19-40 Date Started: 9-19-40 
Completion time: 151 working days 
Time used to 12-31-40: vale Se i 
Amount of Original Contract: $197,718.67 
Amount of Adjusted Contract to 12-31-40: 198,395.67 
Amount completed to Dec. 31, 1940: 54,300.00 


The bridges were completed by Weldon Contracting Company in the first 
contract on this section. | 


This project provides a connection over new Right of Way from 
Route 33 at Anderson's Corner to Asbury Ave. at a point about 1 mile 
West of the Asbury Ave.-Route 35 Traffic Circle. 


. Bids for this improvement as a W.P.A. Project were received 

and awarded to the Weldon Contracting Company.(see write-up for 
grading of this contract) This contract was later cancelled due to a 
scarcity of W.P.A. labor, but the bridge and culvert items which were 
non-W.P.A. were completed by the Weldon Contracting Company. 


It is hoped this contract will be completed before the heavy 


summer traffic to facilitate traffic to north shore points from 
Route 335. 


Route 33-35 Conn. Section l 
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Route 35-4N Conn. Section 1 
West Long Branch Connection 
State Project 


wsbury Township Monmouth, Count 
al Contractor: Jannarone Contracting Co. 


onding Company: Massachusetts Bonding & Ins. 
*s 7 Co. 
esident Engineer: V. EE. Markle 
Length of Project: 2.018 miles 
Pavement: 8" Gravel 40 wide 20' treated and 7" Pen. Mac. 


Base with 2" Bit.Conc.Surface, variable dual widths 
.. at intersections. 
Snoulders: at & 10* Gravel 


sraded: Dual 40' widths, with 40' center island space & 
4 20' walk spaces, variable at intersections 
Right of Way: 160! 

Bids Received; 9-6-40 | Contract Awarded: 9-10-40 
Date of Contract: 9-15-40 

Contract Date for Sturting: y-24-40 Date Started: 9-16-40 
Completion time: 120 working days 

Time used to 12-31-40 49 " is 

Amount of Original Contract: $184,336.03 (Road) 
Amount of Adjusted Contract to 12-31-40: 184,336.03 (Road) 
Amount completed to Dec. 31, 1940: 36,800.00 (Road) 


A 10' span R. C. Box Culvert is included in this contract at a bid 
price of $6,619.40. 


This project provides for a connecting link from Route 35 at 
‘Locust Road to Broadway, West Long Branch. The present construction 
-plan calls for the paving of a Traffic Circle at Route 35 and the 
erading for a dual roadway on a 160' Right of Way throughout the 
contract and the construction of one 40' lane of gravel surface 20! 
of which is treated. Bituminous macadam or concrete pavement is 
provided at the intersections with Route 4N and at Broadway West Long 
Branch. 


Variable dual widths will be provided at Rt. 35, Rt. 4N and at 
Broadway intersections. 


The progress to date consists of clearing site, wet excavation, 
roadway excavation and drainage items. 


The item of wet excavation is now wholly complete, roadway 
excavation approximately 40% and about 50% of the drainage items. The 
progress on the entire contract is about 22% at this date. 


Route 35-4N Conn.,Section l 
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‘Smith St. to Rt. 25 and Green St. ,Circle 
_ Federal Aida 12eC(2), 1288B(3) & 95G(3) 


_Township_ Middlesex County 
ontractor: | _ Robert W. Cleveland & Co. 
y Fidelity & Casualty Co. of N.Y. 
“ Harry A. Hartmann 

1 of Project: | 3.888 miles 

eeived: 4-5-40 Contract Awarded: 4-9-40 
Contract: 4-12-40 

t Date for Starting: 4-25-40 Date Started: 4-22-40 
letion Time: 50 working days 

act Completed: 9-18-40 Working Days: 37% 
.ecepted by Commissioner: 7 10-29-40 

nt of Original Contract: $33,120.25 

@ Vvork: 0.00 -* Reductions: 1,768.00 

Cost: 01,552.29 

mount Completed in 1940: Obs odeeied 


_ This section of highway is a link in the Perth Amboy By-Pass, a 
gart of the main route from the Metropolitan area to the shore. 


a The project was comprised for the most part of the planting of 
young trees and shrubbery, and the topsoiling and seeding of certain 
arcas adjacent to the road. 


-+=«-Much difficulty had been exnericenced on this section due to slides 
or slipping of topsoil from the slopes. This is cue mainly to 
moisture sceping through the topsoil ané being retained by the undcr- 
dying clay strata. It is honcd, and has already been shown, that the 
planting of these slopes with a heavy erowth of shrubbery such as 
sumac will tcnd to prevent this condition. 


This beautification throush the plantins of grass, trees and 


shrubbery is another step forward in the aim to make New Jersey high- 
ways not orly safe but pleasent for the traveling public. 


Route 35, Sections 12A & 135A 
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WPA Project 1016-12-45 P-45 
: Middlesex County 


Franklin Contracting Company 
Standard Accidcnt Insurance Co. 
Harry A. Hartmann — 


2.949 miles 
9" RC. 2*& 10! widths 
2-32' Roadway with 16' center island and 
20' walk space cach sidc except at underpasscs 
at L.V. R.R. & New Brunswick Avec. where Center 
island is 6' and 2' walks cach side. 
ight of Way: venus | 

| Reecived: — 5-3-40 - Contract Awarded: 5-28-40 
e of Constrect: 6-4-40 
ract Date for Starting: 6-15-40 Date Started: 7-9-40 
mmpletion time: 70 working days Extensions: 20 W.D. Total 90 W.D. 
imc uséd to 12-31-40 vot Working Days 
vant of Original Contract: $63,416.15 
unt of Adjustcd Contract to 12-31-40: 984,461.60 
Amount completed to Dec. 31, 1940: 83,500.00 
} This scction consists mainly of paving cxisting gravel shoulders 
with 9" rcoinforccd concrete pavement. Two ten foot concrete lanes 
fend a gravel shoulder in cach direction, separated by a sixtcen foot 
center island, had been constructed uncer a previous contract. 


The contract time of completion was revised to nincty (90) days, 
due to a change ordcr which involved the addition of two traffic 
lanes between New Brunswick Ave. and the Lehigh Vallicy Railroad, the 
24 foot travclcd way in cithcr direction being inadequate. 


a This contract is complctcd excopt some sod curb end clean up 
Myhich will be done carly in spring of 1941. 

7 The improvement eliminatcs costly maintenance of gravel 

- shoulders and drainage structures, adds to the cleanliness of the 
highway, and increases the traffic capacity of the main artery of 
travel from the Metropolitan area to the shore resorts. 


Route 35, Sections 12B & 155 
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NG ane neck earl tan’ ‘River Bridee 
eee) Project 128D(1) 


Middlcsex County 


Grand Vicw Nurscrics 
Indemnity Insurance Ca. of . 


N.Amcrica = 
Harry A. Hertmann - 
Oeioe miss fs 
110'-210'+ . 
: 9-20-40 Contract Awardcd: 10-1-40 


f Contract: 10-7-40 
et Date br Starting: 1l- 8-40 Date Gui: 10-24-40 
tion time: — 50 working deys 
_uscd to 12-31-40: OAS cota i 
© of Originel Contract: 615,997.02 


nt of Adjusted Contract to 12-31-40: 13, 997.02 


moe completed to -Dec. 31, 1940: 10,850. OO 


| This scction of Ra ees was constructed carly in 1940, under 
previous contract, end is « link in the Perth Amboy By-Pass, a pert 
oe gare route from the Metropolitan area to the shore resorts. 


By The Aroatet is comprised for the most pert of the planting of 
young trecs and shrubbery, and the topsciling to a depth of two 
“inches ond the sceding-cf the circle. The planting is finished & 
topsoil placcd. The seeding will be completed in the carly spring 
m1 1941. 
iy 

i. Serving the dual purpose of beautifying the arca in which uscd, 
and also of holding slopes from wash-outs, roc.aside improvement is 
_ proving of real worth in highwey construction and maintenance. 


Route 35, Scction 14B Roadside 
Improvement. 
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Route 35, Section 14B (Paving) 
Approach to Raritan River Bridge 
State Project 


a4 


Sayreville & 
ridge Township Micddlcscx County 
1 Contractor: Hiscnberg Construction Co. 
ng Company: Maryland Casualty Co. 
ent Ensincer: Harry A. Hartmenn 
PPOLeCts .889 miles 
OV oh. Uw oe’ -to.6¢" wide. 
52' to 64! without center island and 2-32' road- 
ways with center island 12' to 21' wide and up 
to 64' width at intcrsections. 


: 110' to 210'+ 
is Received: 12-22-39 Contract Awarded: 12-22-39 
c of Contract: 1-19-40 
tract Detc for Starting: 1-2-40 Detc Startcd: 2-20-40 
mMplstion Timc: 180 Calender Days Extensions: 108 Calcndar Days 
Contract Completed: 10-15-40 Calendar Days Used: 288 
Work Accepted b Commissioner: 10-29-40 _ 
Amount of Original Contract: 132,800.26 (Road) 
bExtre Work: ¢ 9,657.91 Reductions: 3,992.01 
‘Final Cost: 138,466.16 (Road) 
Amount Completcd in 1940: | 138,466.16 


“Two encased I Beam Bridgcs included in this contract at Circle 
intersection with Rt. 4 and Rt. 55 at a cost of $69,537.61. 

a This section is the final link to be constructcd in the Perth 
Amboy By-Pass, which is part of the main route from the Mctropolitan 
area to the shore resorts. The work involved the construction of 

_ two bridges over the cxisting treffic circle, ond construction of 

_ five to six lanes of concrete pavement with concrete curb throughout 
mone section. 

An extension of timc was found necessary due to a change of plan 
‘which provided for at least five traffic lanes throughout the project. 
Little difficulty wes encountered in the ectuel construction 
work. Embankments, exccpt in areas adjacent to the bridges, were 

completcd on a previous contract. 

Duc to the construction of five treffic lancs, it was deemed 
adviseble to install a system of lishts to control and allocate the 
Janes to the direction of heavicst treffic, thus inercasing the 
capacity of the highway. It hes been found, generally, that 
southward traffic is hcavicst in the morning end northward traffic 
in the efternoon. 

The entire scction with its adequate lighting, 
throughout, wire rope railing, secded slopes, étc., 
modern in all respects. 


conerctc curbs 
is complete and 


Route 35, Section 14B( Paving) 
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Sune _& Ocean Townships 
ral Contractor: 

ng Company: 

sident Engineer: 

sngth of Project: 


Route 35, Section 37 
Traffic Circle at Asbury Avenue 
Federal Aid 182A(1 


Monmouth Count 


Jannarone Contracting Company 
Massachusetts Bonding & Ins.Co. 
V. E. Markle 


0.431 mile 
avement : oN eee He 40' wide 
10ulders: ae 
raded: 30' to 40° 


66' & variable 
Contract Awarded: 12-29-39 


ight of Wa 
Bids Received: 12-22-39 
late of Contract: 1l- 4-39 
ontract Date for Starting: 1-17-40 Date Started: 2-24-40 
jompletion Time: 80 working days Extenstions: 8 working days 
Jontract Completion: 9-27-40 Working Days: 78 


fork Accepted by Commissioner: 11-13-40 a 
Amount of Original Contract: $101,078.46 

Extra Work: $ 9886.84 Reductions: $4,332.33 

Final Cost: $106,632.97 


Amount Completed in 1940: 106 ,652.97 

The improvement of Route 35, Section 37 consisted of a traffic 
circle to eliminate a dangerously heavy traffic intersection at Route 
$5 and Asbury Avenue West of the City of Asbury Park. 

: Starting of the work on this project was somewhat delayed by 
severe cold weather. Paving operations were started on May 14th and 
finished July 30th. The entire job was hand finished on account of 
the irregularity of widths, etc. 


The major portion of the extra work was due to the grading and 

-topsoiling of the large North and South islands which was made 

possible by acquiring title to this land from the private owners. 

The grading of these areas was carried out with the view of preserv- 

ing all large and small trees in locations where grading could be 
“modified to limits favorable to their retention. The general 
"improvement of the landscape in this area due both to the work 
“completed under this contract and the planting by the Landscape 

Division has been the subject of much favorable comment by the local 
"press and other sources, 


Route 65, Section 37 
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-Freehold & Plumstead Townships 


ral Contractor: 
ing Company: 
ident Engineer: 


sength of Project: 
Pavement: 

Shoulders: 

L ‘YT aded i. 

Right of Way: 

Bids Received: 3-22-39 


Route 37, Section 9 
Cream Ridge-Hornerstown 
Federal Aid 119B(1) 


Monmouth & Ocean Counties 


Pangia Construction Company 
National Surety Corp. 
F. it. Shoemaker 


2.862 miles 

20' Surface treated Gravel 8" 
8"x10' Gravel 

40' 

120! 


Contract Awarded: 3-28-39 


Date of Contract: 4- 3-39 


Contract date for starting: 4-20-39 Date started: 4-13-39 
- Completion time: 120 working days Extensions: 16 working days 
Contract completed: 7-30-40 136 working days used 


Work accepted by Commissioner: 731-40 

Amount of original contract: $ 85,486.42 
Extra Work: $ 6,399.09 Reductions: 5,041.97 
Final Cost: 86,845.54 
Amount completed in 1940: SO, 691409 


‘The 50' span Encased I Beam bridge at Lahaway Creek was constructed 


Bd John J. McGreevy and cost $25,982.84. 


gz This road was built on the easterly side of right of way 
- centered 20' to the left of the center line. When the need arises 
sufficient room is provided for a dual highway. 


| The drainage items, the graveling and grading except adjacent to 
Lahaway Creek Bridge, were completed in 1939. 


The work done during 1940 consisted of graveling the approaches 
to Lahaway Creek Bridge and treating & shaping all the gravel surface 
as well as finishing seeding of slopes, ditching & clean up. 


This completed section is a part of the route between Tenton and 
) north Ocean County shore points. It will relieve traffic carried now 
"on county roads. It will also give the Naval Station at Lakehurst 

" an east and west road for movement of equipment, etc. 


Route 37, Section 9 
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Route 39, Sections 1A & 10 (Grading) 
Rt. 25 near Bordentown to White Horse 
WPA Project 1014-11-86 P-33 & 

1016- 3-59 P-32 


rdentown & Hamilton Townships _. Burlington & Mercer Counties 
sneral Contractor: | Robert W. Cleveland & Co. 
snding Company: Fidelity & Casualty Co. of 
4 Nas 
esident gpineer: Jed « Timmons 
ength of Project: 2.612 miles 
rraded: 2-35' roadways with 16' variable center island 
4 space and 10' to 20' walk spaces each side 
Right of Way: 119' - 126! 
Bids Received: 10-6-39 Contract Awarded: 10-25-39 
Date of Contract: 10-28-39 
Contract Date for Starting: 11-4-39 Date Started: 11-10-39 
Completion Time: 140 working days 
Contract Completed: 11-18-40 140 4: " 
Work Accepted by Commissioner: 12-27-40 
Amount of Original Contract: $45,275.97 
Extra Work: ¢$ 2,199.27 Reductions: § 402.95 


Final Cost: 47,072.29 


Amount Completed in 1940: $25,594.29 


This contract consisted of Grading and Drainage necessary Tor 4 
future dual lane highway having two 35' width graded areas separated 
"by a 16' center island, 20' being reserved for each sidewalk area in 
fills, and 10' to 20' in cuts, total right of way width being 126'. 


The earthwork was heavy, total excavation being 105,957 cubic 
yards, most of the excess being used to good advantage in widening 
“fills. Approximately 14,000 cubic yards were deposited on Route 25, 
Section 3D to build up sidewalk areas between Doctor's & Crosswick's 
Creek. About 12,500' of Drainage Pipes of various sizes were laid, 
644' of this pipe being tunneled under existing pavement to provide 


additional inlets. 


An unusual feature was the 72" Corrugated Metal Plate Lining 
which was laid 20' under existing concrete pavement by tunneling. 
The lining is made of sections 18" long. Fach section being composed 
of 5 parts which are bolted together on anside of pipe, after 
sufficient earth core is removed by short handled picks. 


. The men worked in continous 8 hour shifts, the 176' Plate Lining 
being completed at the rate of 1' per hour. 


Route 39,Sec. 1A & 10 (Grading) 
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Route 39, Section 1B & 10A (Paving) 
Rt.25 near Bordentown to White Horse 
state Project 


own & Hamilton Townships Burlineton & Merecr Counties 


Contractor: Joseph Nesto & Co. 
Company: Standard Accident Ins. Co. 
John J. Timmons 


2.825 miles 
9" R. C. 20' to 35* dual width on new alignment 
Ave. 735" gravel 5' & 10! wide 
2-35' roadways with 16' & variable center 
r islands and 10' to 20' walks cach side 
eht of Way: 219? GO 126" , 
ids Received: 10-11-40 Contract Awarded: 10-15-40 


ate of Contract:10-18-40 
ontract Date for Starting: 10-29-40 Date Started: 11-22-40 
ompletion Time: 120 working days 


ime used to 12-31-40: gfe em " 
mount of Original Contract: $291,959.80 (Road 


mount of Adjusted Contract to 12-31-40: 291,959.80 
mount completed to Dec. 31, 1940: 3,100.00 


The widening of the bridge over Crosswicks Creek consisting of 2-73! 
Spans of R. C. is included in this contract at a bid price of 


This section was graded and drained under a previous contract. 
When paving is completed next summer traffic will be facilitated 


Dy @ modern traffic circle at White Horse and a dual highway to 
Bordentown. 


Route 39, Sec. 1B & 10A(Paving) 
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Route S41, Section 2A & 3A 
Route 38 to Kresson 
Federal Project #183A(1) 


rel Township toi Burlington Count 
™ Contractor: S.Jd.Groves & Sons Co. 


ng Company: , Royal Indemnity Co. 
ident Eng ineer: J. H. Gerecke 

th of Project: 6.98 miles 

nent: Bee eg ee Ua L 


eer: Av. 7%" Gravel 5'x10' wide 
Graded: 2-55' roadways with 16° 
center island and 20! walk 
a | each side and variable 

Right of Way: Rpt h ey 

Bids Received: 1-5-40 Contract Awarded: 142-40 
‘Date of Contract:1-17-40 

Contract Date for Starting: 2-1-40 Date Started: 3-25-40 
Completion time: 140 working days 

‘Time used to 12-31-40: 130 " 

Amount of Original Contract: $482,103.18 

Amount of Adjusted Contract to 12-31-40: 481,836.30 


Amount completed to Dec. 31, 1940: 477,820.00 


This project is the first section of Route 541 to be dualed. The 
Tacony-Palmyra Bridge connects with White Horse Pike for Shore Points 
mover this route. 


Northern and Western Philadelphia motorists in recent years 
have developed a preference for this route due to it's freedom from 
urban congestion. The capacity of the former single highway had 
become badly taxed especially on the Holidays and week ends. 


q Paving commenced July 8, 1940 and was finished October 9, 1940. 

' All contract items are completed aside from Topsoiling and Seeding 
and the contract accordingly will be accepted for Semi-Final Estimate. 
The project will be finished early in 1941. 


Six brands of cement were used in paving operation and specially 
constructed Tank trucks were used to provide concrete mixing water 
eliminating the usual use of pipe lines. 


An unusally amount of longitudinal and ficld drainage was 
provided on this section. 


? 
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Route S41, Sections 2A & 3A 
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Route 44, Section 8 
Bridgeport By-Pass 
Federal Aid Project 122E(1) 


ogan Township Gloucester Count 

seneral Contractor: Versaggi Bros.Construction Co. 
Bonding Company: Standard Accident Ins. Co. 
Resident Engineer: N. F. Rigor 


Length of Project: 1.015 miles 
Pavement: 9" R.C. 20! wide except Raccoon Creek Bridge which 
yg is dual 24! widths with 4' island 
Shoulders: Average 7$"x10! Gravel 
Graded: 40', 52! & 60° 
Right of Way: Leg! 
Bids Received: 6-2-3539 Contract Awarded: 6-6-3539 
Date of Contract: 6-12-59 
Gontract date for starting: 6-24-39 Date started: 6-23-39 
Completion time & extensions to 12-31-40: 140 working days 
Time used to 12-31-40: 130 ii ” 
Amount of Original Contract: $84,752.93 
Amount of Adjusted Contract to 12-31-40 84,752.95 
Amount completed to Dec. 31, 1939: 64,620.00 
- Amount completed _in 1940: 12,880.00 


The bridge over Raccoon Creek was under separate contract with F. A. 
Canuso & Son and cost $317,861.50. 


This project is the initial stage of construction of a dual 
highway over a new 120° right of way by-passing entirely the town of 
Bridgeport, Gloucester County, and by relocating a new vertical lift 
bridge (under separate contract) eliminating a dangerous curved bridge 
approach which was the scene of many serious accidents. 


§ That portion of the project from the East of the town to the 
intersection with Route S44(Bridgenort-Chester Ferry Connection) was 
opened to traffic under semi-final acceptance ecvoper 31, 1959% 


The remainder of the project was delayed by the construction of 
the bridge over Raccoon Creek. 


rear aaeae S 


One side of this bridge was completed by the middle of June when 
the road work on the approaches was started so that one-half of the 
new bridge was opened for traffic July 17th. During the fall and 
early winter the bridge and approaches were completed so that it was 
fully opened to traffic on December 28, 1940, 


The guard rail & clean-up remain to be done in 1941. 


Route 44, Section 8 
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Bec We OT Le -Pierce's Corner 
iseie oe State Project 


ford Township Gloucester Count 
1 Contractor: | Santaniello Bros. 
1g Company: ey Aetna Casualty & Surety Co. 
_Engineer: : M. P. McDole 
of Project: 3.203 miles 
2-35! roadways with 6' & 30' Center Island 
and 10' to 20' walk space 
: 140! | 


Received: 11-29-40 Contract Awarded: 12-23-40 
of Contract: 12-24-40 
ntract Date for Starting: 1-9-41 
pompletion Time: 140 working days 
iount of Original Contract: } $208,754.95 (Road) 


ti 


A 12" span R.C.Box Bridge over Hessian Run is included in this con- 
ect at 6 bid price of $21,791.00 . 


This grading contract which is expected to start early in 1941 
will provide space for a dual highway. 


: A by-pass on new alignment is provided thru Verga with a future 
underpass bridge at Hessian Ave. and an overpass at Red Bank Ave. 


Route 44, Section 9(Grading) 
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Route 44, Suaen Lo Perinel 
Bridgeport-Nortonville 
State PPOlget: 


Gloucester Count 


S.Jd.Groves & Sons Co.- 
Royal Indemnity Co. 
Norman F. Rigor 


2.875 miles 
oR eo me oo Wids 
Ave. 74" Gravel 5'x10' wide 
Dual 35" roadways with 6',16' & variable center 
islands and 10' & 20! walk spaces 


12G' 
‘Received: 9-13-40 Contract Awarded: 9-13-40 
of Contract: 9-19-40 
ract Date for Starting: 10-4-40 Date Started: 10-7-40 
pletion time:: 140 working days 

ime used to 12-31-40: 355 si 

mount of Original Contract: $283,132.19 (Road) 

Amount of Adjusted Contract to 12-31-40: a se aig Woy a 

eeent Completed to Dec. 31, 1940: 02,450.00 


9! Span and a 20! span R.C. slab bridges were included in this 
gontract at_a bid price of $17,388.00. 


east of Raccoon Creck, paving both lanes. 


f 
the left or existing portion to remain in use. 
Construction is moving along rapidly on the Wet Excavation and 


‘if propress is not delayed the project will be completed before 
the heaviest summer traffic comes. 


Route 44, Section 10(Paving) 


This project consists of Nraetd ae to a dual highway the causeway 


From there only the right or northern lane is being constructed, 
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a Route 49, Section 16 
South Dennis Relocation, Inc. Bridge over P-R.S.L. 
Federal Project FAGH 96B(1) 


Cave May Count 


Harry Eisenberg, Inc. 
iding Company: Continental Casualty Co. 
dent Hngineer: | __D. H. Johnston 


feet Project: 1.147 miles 
9" R.C. 20' & dual 26' widths 
Av. 7%" Gravel single 10' width 
40' and 2-26' roadways with variable island 
gs width and 6'xl0' walk spaces 
Right of Way: 126! 
Bids Received: 7-12-40 Contract Awarded: 7-23-40 
Date of Contract: 7-27-40 
Contract Date for Starting: 8-15-40 Date Started: 7-25-40 
Completion Time: 140 working days 
"Time used to 12-31-40: 2 aE as a 
Amount of Original Contract: $167,532.24 
Amount of Adjusted Contract to 12-31-40 167,642.24 
Amount completed to Dec. 31, 1940: 130,900.00 


The bridge over P-R.S.L. igs included in this contract at a Did) Prac 
of $60,823.00 ) 


This project consists of the construction of a concrete bridge 
over the Penna.-Reading Seashore Line at South Dennis and the 
approaches thereto. When completed, it will be possible to eliminate 
two present grade crossings, one of which is now on the southern 
portion of Route 49. The junction of Routes 49 and S-49 is being 
relocated and a modern intersection being constructed, with 26° wide 
traffic lanes of 9" reinforced concrete pavement and curbed throughout, 
The southerly portion for a distance of 2800 feet will be 20 ft. wide 
as igs the existing pavement of this route, 


While no outstanding construction features were involved, it 
seems worthy of mention that the speed of construction was such, that 
the project was 88% completed in approximately one half of the contract 
time, which was made possible because of competent work of the sub- 
contractor on the bridge construction and the use of modern and up to 
_ date dirt moving equipment used in the construction of the approaches. 


Tt is estimated that with two months of normal spring weather 
this contract will be completed. 


Route 49, Section 16 
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— . | Route 51, Section A 
Bridge & Approaches over Pa.-Reading S.L. at Bridgeport 
— Federal Aid FAGS 11(1) 


n Township Gloucester Count 


eral Contractor: Joseph Nesto & Co. 
nding Company: Standard Accident Ins.Co. of 
as Detroit 
ssident Engineer: Norman F. Rigor 
mngth of Project: 0.427 miles 
avement : 9* R.C. 10% widening and 9" R.C. dual 26' to 352! 
j with center island width from 2' to 36! 
houlders: 8" Gravel 5' and variable 
raded: | From 30' single width to 2-dual widths from 24.9' 
- to 36' with 6'& 10' walk spaces. 
tight of Way: ie-1eh 
3ids Received: 8-4-39 Contract Awarded: 8-15-39 
Mate of Contract: 8-17-59 
Contract Date for Starting: 9-2-39 Date Started: 9-1-39 
pompletion Time: 120 working days 
sontract Completed: 4-26-40 120 i 
York Accepted b Commissioner: 5-28-40 
Amount of Original Contract: $69,669.28 (Road) 
Extra Work: $ 366.33 Reductions: 4,031.94 
Final Cost: : $66,003.67 (Road) 
Amount Completed in 1940: 4,003.67 


The encased I beam bridge over the P-R.S.L. has 3 spans and is in- 
cluded in this contract. It cost $340%30.08. 


This project eliminates a dangerously narrow wooden bridge over 
Pa.-Reading Seashore Lines at Bridgeport, Gloucester County. It 
Connects Route S-44 (Bridgeport-Chester Ferry Connection) with Route 
51 (U.S.#322, Lakes to Sea) a direct connection with South Jersey 
seashore resorts. 


Due to the exceptionally mild fall and early winter weather in 
1939, one-half of the bridge and all of the pavement (except the 
approach slabs and connecting pavement to the unfinished one-half 
of the bridge) was finished in 25 working days of paving and the 
"completed half of the bridge opened to traffic about Nov. 20th. TALS 
"was expedited by the use of two additional bags in all pavement in 
"intersections and in the bridge deck. 


Unusually severe weather set in about the middle of December, 
1939, and work on the uncompleted half of the bridge was delayed 
about six weeks. 


Construction was resumed about Februery first and the project 
was completed and fully opened to traffic about the middle of April. 


Route SL, Section 1 
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Route 51, Section 2 (Grading) 
- Bridgeport to Swedesboro-Woodbury Road 
_ WPA Project 1014-8-57 P-36 


an & Woolwich Township _ Gloucester Count 

eral Contractor: Wm. Lafferty 

nding Company: Aetna Casualty & Surety Co. 
lent Engineer: Norman F. Rigor 


ngth of Project: 4.483 miles 

aded: 24' with 10' walk space along existing roads, 

; 40' on relocation with 10' walk on L & 17'walk 
on R. 

ight of Way: 120! 

ids Received: 11-17-39 Contract Awarded:12-18-39 

ate of Contract: 12-26-59 

Ontract Date for Starting: 1-9-40 Date Started: 2-6-40 


Sompletion Time: 120 working days Extensions 20 W.D. Total 140 W.D. 
Jontract Completed: 12-11-40 in 140 working days 
jork Accepted bj Commissioner: 12-27-40 


Amount of Original Contract: $30,478.08 
ixtra Work: ~o41.02 Reductions: 1,088.10 
final Cost: 29,631.20 
Amount Completed in 1940: 29,631.20 


This was a grading and drainage project adjacent to an existing 
surface treated sravel road, which was not disturbed except for the 
necessary cross-drains and culverts. About 4800 feet was relocated 
and when paved will eliminate a sharp curve. 


There was a delay in starting work on the project due to delay 

in assigning W.P.A. labor to the project. There was a further delay 
in delivery of Federal purchased pipe and as a consequence it was 
necessary for the contractor to use his equipment to dig pipe trenches 
in order to finish. 
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Route 51, Section 2 (Grading) 
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Route 54, Section 1 
2nd Road, Hammonton to Landisville Road, Buena 
WPA Project 1036-1-50 P-40 


Atlantic Count 


Maint.Div.,,State Hwy, Dept. 
ee tee POLO 


fe ibo: miles 
Eeisting-o' shoulders widened to 10° & 11'-6" 
along existins SCO gravel road. 
40' roadway with 20' walk space on outside, 
R41 126% 
Contract Date for Starting: 5-7-40 Date Started: 3-11-40 
Adjusted Estimate of Highway Funds for Ra. © Bridge - $214,719.00 
Construction Cost to December 51, 1940 for Dept. 
Labor, Material and Equipment - Road - $ 177,475.60 
4 - Bridge- ©} , 889,84 
mene 12° Box Culvert at Hospitality Creek, the bricge over Great lige 
Harbor River and several smaller structures are incluced in this 


The work consists chiefly of widenins and sracin., drainage and 
the construction of three culverts. Due to the fact that part of this 
“project was across swamp, about 50,000 cubic yards of wet excavation 
"was removed by crane. Approximately 3.7 miles of drainage pipe of 

“various sizes are required; 450,000 cubic yards of borrow and 60,000 

_cubic yards of roadway excavation compose the principal-items: of 

construction. 

: The actual construction started on clearins and gsrubbing. At a 

‘later date, bulldozers were used to remove all available topsoil. This 

was pushed beyond the limits of construction and was later placed in 
trucks by hand labor and spread on the completed sidewalk space. 

The wet excavation was removed by cranes, placed in trucks and 
removed to private locations upon the request of the owners. By dis- 
posing of the unsuitable material in this manner, it greatly 
facilitates the “cleanings up” process because it is not handled twice, 
and it seems that the farmers and orcherd men in the erea desire this 

material. 
The drainage was constructed with the usual hand labor, requiring 
On several occasions, the removal of mud and refill with good gravel 
in order to secure solid foundation. 
The borrow was secured from pits adjacent to the construction, 
» the most distant being only about one-half mile from project. Bull- 
) dozers, graders and rollers were used to spread and compact the 
material although hand labor was used extensively for the finer grad- 
ing and spreading of topsoil. 


Route 54, Section l 
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( al Contractor: 
Bonding Company: 


County Engineer: 
5 sident Engineer: 
Length of Project: 


ddon & Pennsauken Townships, 


Cuthbert Road Bridge over Cooper River 
Federal Aid FAS 23A(1) 


, Camden Count 
Ole Hansen 
Fidelity & Deposit Co. of 
Maryland 
eiid eLOT 
J. H. Gerecke 


~105 mile 


Pavement : 8" Gravel Dual 20' widths with 6' center island 
Shoulders: 7* Harth Shoulders 

Graded: Dual 27' widths with 6' center island and 6%! 
oiled gravel walks each side 

‘Right of Way: 73! 
Bids Received: 12-22-39 
Date of Contract: 1-11-40 
Contract Date for Starting: 1-24-40 Date Started: 1-8-40 
Completion Time: 125 working days 

Contract Completed: 8-5-40 1126° 7" " 

Work Accepted by Commissioner: 9-10-40 

Amount of oe Contract: & 5,149.75 (Road) 


Contract Awarded: 1-5-40 


Extra Work: 5,068.41 Reductions: 109.85 
Final Cost: 8,108.31 


Amount Completed in 1940: $ 8,108.31 


The 70' span steel beams supporting R. C. Deck included in this 
contract sot $53,108.38 


The bridge replaces a former structure over the Cooper River 
at Browning Road and was located at a point some distance up stream 
which provided a rowing course down stream from the new location. 


Little in construction difficulties were encountered in the 
regular contract work but tide and wave action produced a wash of 
embankments which had to be overcome with the installation of sheet 
piling under a Change of Plan. 


POA Eerie 


Traffic proved rather heavy for the Gravel Surface and several 
- applications of binding materials were necessary to preserve a 
- usable riding surface. 


Cuthbert Road Bridge over Rooper 
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Franklin-Union Ave., Gr. Elimination 
Pa.-Reading S.L. - West Berlin 
Federal Project FAGM 24A(1) 


rlin Boro and Township Camden Count 
Bisenberg Construction Co. 
Maryland Casualty Co. 
Wilson. Sharpe 
0,206 miles 
8" Treated Gravel 30' wide & 6' surface treated 


nding Company: 
esident Engineer: 
yensth of Project: 


Pavement: 

Br gravel walks. 

sraded: 20' wide with 6'xl0' walks each side 
Right of Way: Mex. 162'+ 


Bids Received: 10-4-40 Contract Awarded: 10-15-40 
Date of Contract:10-25-40 
Contract Date for Starting: 11-1-40 Date Started: 11-4-40 
Completion time and extensions to 12-31-40: 110 working days 
Time used to 12-31-40: a7 " i 
Amount of Original Contract: 22,047.23 (Road) 
Amount of Adjusted Contract to 12-31-40 22,047.25 (Road) 
“Amount completed to Dec. 31,1940: 1,260.00 (Road) 


~~ 


ane o> - 38'0-1/16" span I Beam Bridge over the Pa.-Reading S.L. East 
‘of Franklin Ave. is included in this contract at a bid price of 


$33,043.43. 


Due to the contour of the eround where the overpass crosses 
the railroad, most of the embankment is adjacent the bridge and in 
order to make the embankment correctly, the abutments and piers of the 


' pridge had to be completed. 


| As soon as these were completed on the north side of the rail- 
road, embankment was started on December 23. Duc. te. idcal.weathcer. 
and very good borrow, the contractor was 10% ahead of schedule at the 


end of the year of 1940. 


The borrow is sandy with just enough clay to bind into a solid 


roadway when compacted. 
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Franklin-Union Ave. Gr. Elimination 


or mer to suits 
‘ema inte oF 8h om 
 ~rTsan above a) 


Grandin Grade Elimination 
Lehigh Valley Railroad Grade Elimination 
Clinton - Pittstown Road 
FiAiGsSi 10(1) 


mion & Franklin Townships 5 Hunterdon Count 
yeneral Contractor: A. S. Wikstrom 
Bonding Company: Aetna Casualty & Surety Co. 
Resident Engineer: D. H. Johnston 


Length of Project: 0.498 miles 
Pavement : 14" Type "T" Bit.Conc. on 23" Pen.Mac. on 5" 


Mac.Foundation 18' to 30' wide. Bridge deck 34! 
7 wide. 
Shoulders: 4' to 7' Earth 
Graded: 26' to 34! 
Right of Way: Minimum 40! 
| Bids Received: 7-7-3539 Contract Awarded: 7-18-39 
fh Date of Contract: 8-1-39 


Contract date for starti 8-12-39 Date Started: 7-26-39 


| Completion Time: 160 working days 
Contract Completed: 5-20-40 Bee ee 


| Work Accepted by Commissioner: 0-28-40 

| Amount of Original Contract: $52,732.70 (Road) 
| Extra Work: 353.70 Reductions: 6,286.40 
Final Cost: 46,800.00 (Road) 


“Amount Completed in 1940: -$30.00(Overcredit for 1939) 


The bridges included in this contract cost as follows: 
| 64' span bridge and 48! viaduct over the Lehigh Valley R.R. cost 
$37,305.39 and the 42'4" span R.C. Arch over the Grandin Branch of 


| Raritan River cost $16,635.44. 


This Federal Aid Grade Crossing Elimination consisted of the 
construction of an over-head bridge across three tracks of the Lehigh 
| Valley Railroad, a concrete arch bridge over a small stream and the 
approaches thereto. 

The major portion of the approaches are paved thrity feet wide 
between wood curbs. The pavement is of bituminous concrete on macadam 
foundation placed on earth fill. The fill required amounted to 

' 65,000 cubic yards and the maximum height was 26'. The normal drain- 
_age structures were constructed and a 30' Cast Iron Pipe placcd under 
the three tracks without the interruption of railroad traffic. 

The fact that this project was constructed during 1939 in an 
unusually dry season caused some settlement on the outer edges of the 
fill that had to be repaired and the wood curb & guard rail reset in 
the spring of 1940. 

The only other work during 1940 was a small amount of seeding and 
cleaning up. 
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Grandin Grade Elim. L.V.R.R.Gr.Elim 
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Monmouth Road Section #2 
 Burksville to Prospertown 
Federal Project F.A.S. 156B(1) 


stone, Upper Freehold and 
son & Plumstead Townships Monmouth & Ocean Counites 


eneral Contractor: Franklin Contracting Company 
jonding Company: Standard Accident Ins. Co. 
Sounty Engineer: Otis R. Seaman 

fesident Engineer: V.E.Markle & F.1.Shoemaker 


Length of Project: 4,705 miles 

Pavement: Gravel 6"x30' single width 

Graded: 30'-O0" 

Risht of Way: 66! 

Bids Received: 8-25-59 Contract Awarded: 9-18-59 
Mate of Contract: 9-22-59 

Contract Date for Starting: 10-7-39 Date Started: 9-7-3539 
Completion Time: 110 W.Days Extensions 2 W.D. Total 112 .Days 
‘Contract Completed: 7-27-40 Working Days: 82 

“Work Accepted by Commissioner: 8-6-40 


Amount of Original Contract: #28,183.91 (Road) 
Wixtra Work: $1,129.91 | Reductions: 282.97 


| Final Cost: $29,030.85 
» Amount Completed in 1940: 20,270.85 


"Three 15' span R.C.Bridges were included in this contract at a cost 


of £18,471.05. 


Plans for the improvement of the two sections of this road on the 


f Monmouth-Ocean County Line between Burksville and the Burlington Co. 
| Line near New Egypt were prepared by County Engineers of Monmouth & 


i 


Ocean Counties. An agreement was made by which 50% of construction 


costs were paid by Federal Public Moads Administration ana 25% by 
each county. 


This section and the following section complete the improvement 
of this road between Mt. Holly and Freehold. This road is one of 
the old Colonial roads used by Revolutionary forces between Red Bank, 
Gloucester County and the Monmouth Battle Field. 


The bridges and about 10% of the gravel were completed during 
1939. Remainder of the gravel and slope work were completed during 
the first part of 1940. 


The counties are to oil treat these roads in the spring of 
1941. 


Monmouth Road, Section #2 
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- Monmouth Road, Sec. #3 
Buplington Co. Line to Brose rbot 
Federal Project FAS 156C(1) 


& 


ceehold Townships Monmouth & Ocean Counties 
Contractor: Franklin Contracting Co. 


Standard Accident Ins. Co. 
We Ge ola 
V. E. Murkle & F.I.Shoemaker 


4.652 miles 
6" Gravel 30' single width 
30! 
66! 
ds Received: 8-25-39 ; Contract Awarded: 9-18-39 
ite of Contract: 9-22-39 
Mitract Date for Starting: 10-7-39 Date Started: 10-11-59 
pletion time and extensions to 12-31-40: 140+9 working aaie 
e used to 12-51-40: 148 2 


mount of Original Contract: $31,421.70 (Road) 
mount of Adjusted Contract to 12-31-40: 35,154.91 (Road) 
Amount completed to Dec. 31, 1940: 34,220.00 (Road) 
Amount completed in 1940: 31,070.00 


Four timber bridges were included in this contract and cost GO1209.74. 


Little progress was made on this contract during 1959. 


The work progressed so slowly this year that the rains of last 
fall delayed the final compoletion until 1941. 


The only work remaining is the final scraping of the geravel 
‘surface and clean up of the job. 
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Monmouth Road, Section #95 
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Pennsville-Salem Road, 3rd Section 
Hook Rd. to 2600! N. W. of Salem River 
Federal Aid FAS 21A(1) 


enns Neck Township Salem County 
Contractor: Edward H. Ellis, Inc. 
gs Company: Standard Accident Ins. Co. 
ty Engineer: H. H. Skinner 
dent Engineer: M. H. Boss 
2.086 miles 
8" R.C. 20' single width 
Ave. 7** Gravel 10' Wide 


40° 
49.5' & 66! 
is Received: 3-1-40 Contract Awarded: 3-19-40 
Jate of Contract: 5-27-40 
ontract Date for Starting: 4-18-40 Date Started: 3-13-40 
jompletion Time: 100 Working Days 
jontract Completed: 7-22-40 Bley. 8 . 
Nork Accepted b Commissioner: 7-31-40 
Amount of Original Contract: $97,633.97 (Road) 
Extra Work: $932.30 Reductions: $125.10 


Final Cost :$98,441.17 


This project extending from Hook Koad to 2600' N.W. Salem River 
was constructed by Federal and County funds. 


. The roadway is 40' in width consistine of 20'-8" R.C.Pavement 
and 20' of untreated gravel. The concrete paving was finished 
June 29, 1940. 


4 The project was built under State Highway supervision with 
engineering and inspection furnished by the county of Salem. 


Pennsville-Salem Road, Third Sec. 
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a Pittstown-Jutland Road, Sec. #2 

_  Pittstown-Clinton Rd. to Cook's Cross Road 
a Federal Project FAS 18A(1) 


Hunterdon Count 


te Me ws. Trimmer 
Standard Accident Ins. Co. 
| Frank Bohren 
ent Engineer: Carl Teegen 
of Project: 1.34 miles . 
ent : 3° Pen, Macadam on 4" Mac.Foundation 18' single width 


5' earth 
28! 
° fol! 
meceived: 6-21-40 Contract Awarded: 7-1-40 
e of Contract:7-15-40 
tract Date for Starting: 7-16-40 Date Started: 7-15-40 
pletion time and extensions to 12-31-40: 75 working days 
e used to 12-31-40: 7o, Oo" " 
mount of Original Contract: $21,876.46 


mount completed to Dec. 31, 1940: 20,400.00 


4 This section was a narrow dirt road, hardly passabie in bad 
yveather. The improvements in this project consisted of wicening, 
easing grades, climination of bad curves, adequate drainage and the 
construction of a Penetration Macadam Pavement, 18 feet wide with 5 
feet of shoulders on each side. 


At locations where the subsoil was unsuitable, a subbasc material 
was constructed under the macadam pavement. With the completion of 
this project, the road from Pittstown to Jutland will be improved for 
the entire distance, and will provide a highway to Jutlana from the 
east. 


\ Some intersection and slope work remains to be completed in 
(1941. 


| 
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Pittstown-Jutland Road, Sec. ife 
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incet on Junction Pennsylvania Railroad Bridge & Approaches 
2 Princeton-Hightstown Road 
Federal Project F.A.G.S. 12(1) 


“Windsor Township ___ Mercer Count 

al Contractor: Thomas Gallo 

ng Company: Tne Aetna Casualty & Surety Co, 
negineer: Wilson Sharpe 

m OL Project: 0,687 mile 

14" FABC-1 on 24" Bituminous Penetration Macadam 
on 5" Macadam Foundation-Dual 24' widths 4' 
center island 


Bac 59! 
ight of Way: 70' and slopes. 

ids Received: 3-15-39 Contract Awarded: 3-24-39 
late of Contract: 3-28-39 

ontract date for starting: 4-11-39 Date Started: 4-11-39 
Jompletion Time: 140 working days 
Contract Completed: 4-3-40 140 M it 
Work Accepted b Commissioner: 5-7-40 
Amount of Original Contract: $79,563.92 
Extra Work: ¢ 772.89 Reductions: 1,053.21 
Final Cost: 79,283.60 
Amount Completed in 1940: 1,893.60 


‘The 89! span thru plate girder pridge over the P.R.R. included in 
this contract cost $85,766.28 


by This is the construction of a Federal Aid Grade Crossing Project 
supervised by the State. 


_ The Pennsylvania Railroad prepared plans and did the engineering. 
| Mercer County and the railroad furnished right of way and the ease- 
ments necessary. The State will take over after construction and 


- maintain bridge and approaches. 


F A new bridge was built on new and improved alignment to replace 
_ the present outmoded structure. 


i; The work was so arranged that the old embankment was incorporated 
| inthe new after the new bridge was opened to traffic. 


| Contract work was completed in 1939 except the item of seeding 
| which was done early in the spring of 1940. 


Princeton Junction-PRR Br.& Appr. 
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Stockton-Flemington Road, Sec. #2 
Sund Brook to Sergeantsville 
Federal Project FAS 14B(1) 


Hunterdon County " 
ral Contractor: Gray Construction Co. 
ing Company: Seaboard Surety Co. 
nty Engincer: Frank Bohren 
ident Engineer: Carl Teegen 

gth of Project: 2.09 miles 
ave 1" Bit.Conc. Type A Surface on 6" Pen.Macadam 
-- single 18' width. 
Shoulders: 5' earth shoulders 
Graded: 28! 
Right of Way: 66! 
Bids Reccived: 9-20-40 Contract Awarded: 10-8-40 
Date of Contract: 10-15-40 | 
Contract Date for Starting: 10-29-40 Date Started: 10-21-40 
Completion time and extensions to 12-31-40: 90 working days 
‘Time used to 12-31-40 Ee tes tt 
‘Amount of Original Contract: $49 064.59 
Amount of Adjusted Contract to 12-31-40: eae 


- Amount completed to Dec. 31,1940: 4,715.00 


The Stockton-Flemington Road is an important highway leading from 
the bridge over the Delaware River at Stockton to Routes 29, 30, & 
12 at Flemington. Section #2, from Sand Brook to Sergeantsville, is 
now paved with a narrow macadam pavement, 12 feet wide and no 
shoulders. This Pavement is very rough and bad drainage causcs breaks 
in the surface. This project provides for a Bituminous concrete pave- 
ment 18 feet wide with 5 feet of shoulders on each side to replace 
this worn out pavement. Adequate drainage is provided, and together 

_ with the construction of subbase material under the new pavement at 

' locations where the subgrade is unstable, pavement failures due to 

_ drainage should be eliminated. Through Sergeantsville the highway 

- has been narrowed by the existance of retaining walls paralleling the 
| road. These retaining walls are being reconstructed back far enough 

= to provide a 28' roadway and to allow for the construction of 4! 

- sidewalks through the town. 


| 

i 

; 

i) 

| 


Most of the drainage items have been completed leaving the 
excavation and paving to be done in 1941. 


. 
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Stockton-Flemington Road,Scc.#2 
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Tattletown Road Sec. #2 
_ Harmersville-Pecks Corner Rd. to Plummer Rc. 
7 Federal Aid FAS 15B(1) 


Salem Count 


Anthony Clemente 
United States Casualty Co. 
Heche on oner 
Mz) Fe Boss 
0.792 miles 
6" gravel 30! single width. 
50" 
light of Way: 49,75' 
3ids Received: 1-5-40 Contract Awarded: 1-12-40 
Date of Contract: 1-17-40 
Contract Date for Starting: 2-21-40 Date Started: 4-29-40 


Completion Time: 60 working days 


Montract Completed: 7-13-40 57 it * 
Work Accepted by Commissioner: 7-31-40 

Amount of Original Contract: $3,250.28 (Road) 
Extra Work: 80.55 

Final Cost: 3,050.83 
Amount Completed in 1940: 6 50.05 


One 11' R.CG.Box Culvert was included in this contract and cost 


: a This project extending from Earmersville-Pecks Corner Rd. to 
' Plummer Road was constructed by Federal and County Funds. 


The Roadway, 30' in width of 6" untreated gravel, is constructed 
| on the original alignment. 


The project was built under State Highway supervision with 
— engineering and inspection furnished by the County of Salem. 
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Tattletown Road, Section #2 
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Tilton Road Grade Elimination 
East of Germania 

aa Pa.-Reading Seashore Lines 

= Federal Aid FAGS-9 


Gallowa Township Atlantic Count 
General Contractor: Cayuga Const. Corp. 
Bonding Company: National Surety Corp. 


Resident Engineer: Wilson Sharpe 
Length of Project: 0.3593 mile 
Pavement: 8" treated gravel 20' to 44' single width 
» Graded: 40'-44!' 
Right of Way: Min. 60' 
Bids Received: 12-22-39 Contract Awarded: 1-5-40 
Date of Contract: 1-12-40 
Contract Date for Starting: 1-30-40 Date Started: 3-11-40 
Completion Time: 160 working days 
Contract Completed: 10-10-40 134 u i" 
_ Work Accepted by Commissioner: 12-33-40 
® Amount of Original Contract: $32,444.80 (Road) 
™ Extra Work: #¢ 425.42 Reductions: 139.00 
Final Cost: 332,731.22 (Road) 
Amount Completed in 1940: 32,731.22 (Road) 


The 3 span I-Beam Deck Bridge over the R.R. included in this contract 
cost $84,637.81. 


This project was scheduled to start on February 9th but due to 
the severe cold and snow, the work of making the embankment did not 
> start until March 13th, since a detour had to be shaped to carry the 

traffic around Port Republic Road and Aloe Street, but the work then 
progressed very rapidly and the borrow, being a sandy gravel, caused 
very little delay when wet. 

The slope protection on the project called for local ground 
cover and a site was used, some distance from the project, to dig 
the local low sumac, sweet fern, huckleberries &trailing blackberries. 
These had substantial roots and each were placed in holes staggered 
at not more than 2 feet apart and a goodly amount of the topsoil from 
where they had been growing was packed around the roots. 

If the winter is not to severe, these plants should meke an 
ideal slope protection. 

The borrow pit had Class "A" road gravel in the bottom and this 
was used to make the gravel surface which is about 2 to 3 feet thick 
instead of 8 inches as specified, since the gravel was just as 
readily dug and hauled as the borrow. 

v Final payment was held over until spring of 1941 to ascertain 
the growth of the slope protection to see if satisfactory. 


Tilton Road Grade Elimination 
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N.de State Highway Department, Southern District 
Contracts Awarded 190 
Road Work Only 


ees Totals - 


R & S Location Co. Type of Paving and ifileage Adjusted <Amt.Com. Amt. to 
Conc. Bit.Conc. Graded Grav. Beaut. Total Cont.Amt. 190 Complete in 191 
hl Gordon's Cor.-Browntown Midd.&Mon. 5.155 5.155 429562.82 401867.50 27695.32 
25 (1-5)Dayton,Drain.& Shid. Midd. Oy Ol, 23969.98 2969.98 
25 25B & 220 Cranbury-Hirhtstown Mer. & 
. Relocation Midd. 5.136 5.136 9896.15 9896.15 

28 24 Clinton Pt.-C.R.R.Br.Annandale Hunt. NEW b= 1,752 232329,15 232329.15 
28 2, VanSyckles Cor.Wh.House x BD 3.453 173317.30 18650.00 15)667.30 
28 25 Wh.Hovse-North Branch Hunt.& Som, 1.427 W427 202375.61 78600.00 123775,61 
28-26 & ) North Branch- 
28-29 Conn.-1) Somerville Hunt. 2.8h1 2.841 106021.78 8900.00 57121.78 
29 6A So.Main St.,Lambertville Hunt. .697 ~597 1282h5.95 12825 .96 
33-35 Conn.-1 Rte33-Asbury Av.Gr. Mon. 2.799 2.799 22373.39 22373.39 : 
33-35 Conn.-1 Rt.33-Asbury Av.Pav. " 2.799 2.799 198393.67 5300.00 1093.67 
35-l)N-1 West Long Branch Conn. s 2.018 2.018 18)336.03 © 36800,00 147536.03 
35-12A & IZA Smith St.-Rt. 25 & 

: Green St. Circle Midd. utero. $1552,c5 41352.25 - 
45-12B & 13B Smith St.-Green St., 

Shoulders Midd. 2.949 2.949 8461,60  83500.00 961.60 
35-14B So.Appr.to Reitan R.Br. 2 e75e “ioe 13997.02 10850.00 3147.02 
(39-1B & 10A Rt.c5 to Wh.Horse Bur.& Mer. 2.825 2.825 291959.80 3100.00 288859.80 
(Shl-2A & 3A Rt. 28 to Kresson Bur. 5.980 6.980 ),81836.30 77820.00 016.30 
hh- 9 Westville-Pierce's Cor. Glov. 3.203 3.203 208751;,.95 - 208754,..95 
44-10 Bridgeport-Nortonville 2.873 2.873 283132.19 32430.00 250702.19 
49-16 South Dennis Relocation Cape May 1.147 1.147 1674h2.2) 130900.00  367h2.2h 

~ Sh- 1 Hammonton-Buena Atlantic 7.165 7.165 214719.00 177475.60 3723.40 
Cuthbert Rd. wer Cooper Riv. Camden oly 2091 105 8108.31 8108.31 - 
Franklin-Union Av.Gr. Elim.,) 

W. Berlin ) Camden 022 «306 0328) =6220h7.23 1260.00 20787.23 
 Pennsville-Salem Rd.3rd Sec. Salem 2.386 2.386 9841.17 9841.17 - 
_ Pittstowm-Jutland Rd. Sec. 72 Hunt. 1.3440 1.3h0 21876.46 20,00,00 14,76,46 
ockton-Flemington Rd." 32 Y 2.390 2.390 9064.39 4715.00 139,39 
letown Rd. Sec. #2 Salem a{3e 0792 = =3330.83 5330.83 - 
( of Germania Atlantic .036 pO emoo. Sefjlece 52791.2e2 ” 


eee 


25.08 b.37h 25.640 6.329 9.776 71.203 362,276.80 16878a..2 1,936 ,4,75.38 
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N.J. State Highway Department, Southern District 
Contracts Awarded Previous To 1940 And Carried Into 190 
Road Work Only 


R & S Location Co. Type of Paving & Mileage Adjusted Amt.Completed Amt.Completed Amount to Com- 


Conc. Bit.Con. Grad. Grav. Misc. Total Con.Amt.Prev.to 19,0 in 190 plete in 191 
lh - h2 Cheesequake-Browntown Midd. 3.087 3.087 7681.01 578.00 71057.01 - 
lh - 43 Marmora-Beesleys Pt. C.M.1.923 1.923 5519.68 },2100.00 3h19.68 
Sh Ext.-1(Pav. )Rt.l. to Rt.35Midd. 1087 1.087 76433.60  72168.30 265.30 - 
12 -2 Croton-Flemington Hunt. ).995 995 516164.91 198672.5 1792.46 - 
25-3D & 1A end Stage Grading Bur. & 
Bordentown-Robbinsville )Mer. 466 h.466 8300.00 - 8300.00 ~ 
25-le & 5C Adams Station- )Mid. 
& S26 -1B Plainfield Av.Wid.) 6.019 4,99 6.5318 660107.39 1h4h764.10 153h35.90 61907.39 
25-5B & 6B Port Reading R.R--; 
Plainfield Ave.Widening Midd 6.313 035 6.348 502106.47 89382.64  12723.83 - 
25-33 Deans to Cranbury f 6,253 6.253 173711.15 26000.00 131,650.00 13061.15 
28-2; Sec.2 Straw Church-R2l, Wn. 1.896 1.896 145995.47 138000.00 ~ 7995.7 - 
28-22 Lebanon Relo.,Annandale 
VanSyckles Corner Hunt. 2.850 2.850 89035.76 15603.32 58696.68 14,735.76 
35-14B So.Appr.Rar.R.Br. Midd. .889 889 138)66.16 - 138)66.16 - 
35-37 Traffic Cir.at Asbury | 
Avenue Mon.  .1)31 0431 106632.97 - 106632.97 - 
37-9 Cream Ridge-Horners- Mon.& 
Ye town Ocean rep 2.862 25873 ~ 8663.5) -- 83152.15 3591.39 ~ 
ie 39-1A & 10 Bordentown-  Burl.& 
Re White Horse Mercer e.ole 2.612 7072.29 2178.00 2559.29 - 
Sa 4-8 Bridgenort By-Pass Glou. 1.000 | 0158 1.015 8752.93 64,620.00 12880. 00 7252.93 
‘ Sil’ P-R.S.L. BrsAppr. “ wey e427 66003.67 62000.00 1,003.67 ~ 
51-2 " Swedesboro-Wood- 
Bury Rd. 4s 483 4.483 29631.20 - 29631,.20 - 
Grandin Gr.Elim.L.V.R.R. Hunt. 022 476 -498 6800.00  6830,00 -30.00 - 
Monmouth Rd.Sec. #2 Mon. .010 h.693 h.703 29030.85 8760.00 20270. 85 - 
Monmouth Rd.Sec. #% Ocean BOY 4.603 .03eW 4.652 3515.91 3150.00 31070.00 934.91 
Princeton Jct.P.R.R.Br. , 
_ & Appr. Mercer .020 567 ~387 79283.60 77390.00 1893.60 - 
a: Totals - 25.060 1.377 23.112.158 .047 62.393 3,083,887.% 1,757,754.% 1,22h,820.78 101,311.82 


—~~ ena SSeS 


be hee ‘yee 
eld teu 


e 
= : 
tl he . forte + ese reine wee 

cf > = * 4. ’ i . 
ae Le A We dae Ea) er nate 
oh +_— Ce lel st 
* * 2 id ‘- = 
‘ i> yet Pa i ae ! 
= iit alt worse aaa ee A ven = ——e nagar ' 
See wee be diate, ¢ ow) age 


SUMMARY OF CONSTRUCTION 
PERFORMED DURING 190 BY 
NEW JERSEY STATE HIGHWAY DEPARTMENT 
SOUTHERN DISTRICT 
ROAD WORK ONLY 


 Reint orced Bituminous Highway Steel Lift Wood Bridge Total Contract Value 
Concrete Concrete Grading Gravel Beaut. Span Deck Mileage Performed 


i beaks. State Highway Work Awarded Previous to Jan. 1, 1940 - Finished in 19h0 

Rous 26,089 esp O95 1,.648 2.862 33.59 $ 469,052.75 
mo! es °state Highway Work Awarded Previous to Jan. 1, 1910 - Carried into 191 

a 199 9.103 aaa 18.559 701,762.58 


©. ig os Highway Work Awarded and Completed in 190 


11.823 63,621.79 
“ail 22. 8L41 OS 3 by SR is 51.580 1,455,193.10 

“Federal Projects on Secondary Roads 
i Ue 573 a fers: 032 17.90 222,190.98 


5.751 Mee 10.487 9.776 SBVS ee 032 $35.506 $2,912 ,622.20 
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AVERAGE COMPRESSIVE STRENGTH 
OF CORES FROM R.C. PAVEMENT LAID IN 1940 
SOUTHERN DISTRICT 


i 


Reg.28 Day Cores Test Slab Cores 
Coarse Fine Bes; eth s Dist. ster 
Rt; & Sec. Contractor Cement Aggregate Aggregate No. Off.Av. No. Av. No. Off.Av. No.Av. Remarks 
4 Al Franklin Saylor Warner Gr. Dallenback. 2 61356 24 6136 6 6568 6 6262 Curcrete 
Contracting Giant " a Sand Co. .& 6162 8 6162 a BRS 6.5652 
Company Lehigh " - is 6495 13 6495 bf eo iicmoe a RHeley 
Hercules " 16 eye Pewee 12.0965 6 5504 


Average 61 6107 fe eo UO 681 24 5910 


4 43 Highway Keystone United . 12 7203 12 7203 6 7248 6 7989 7 bags 
Corpora- ois& GL. Natural l2 7O14 12 7314 6 6985 8 bags 
tion od.& Gl. 9"RC Curc. 


nS I 


Average 24 7209 Ea 7209 6 7248 12 7487 


A NSS ES 


S26 1B State High- Edison eee Raritan 355 5518 oe oole 18 5560 Sipe 20" Bos 


25 4C & 50 way Dragon Sa. Gl. River 10 6294 10 6294 6 6290 Curcrete 
Maintenance Lone Star and mand Cos Se 0780 2 5780 6 “5822 
Dept. Hercules Kingston & 2 5548 2 5048 

Atlas Trap Rock Dallen- 1 6067 1 6067 
Lehigh back 4 6875 4 6875 6 6800 6 6510 
Saylor va 6568 2 6568 G& GO95 6 6274 
Allentown 10 boat a0 6521 6 7022 
Giant 2 5742 2 9742 6 7040 
Keystone a 7141 bP AA 
White Hall 3 6779 3 6779 
Alpha 3 5667 3 5667 6 5941 


ee CC CELT, LLC LL ECOL ALLL LLL LLL DLL LL LLL LLL LLL ALL LOLA LDA 


Average 75 5861 75- 5807...50 6020 48 6316 


35 12B-13B Franklin Edison Warner Dallen- 8 5409 $5455 fee LOS 6 5440 9" R.C. 


Contracting Saylor sand & back 10 6966 10 6967 6. 6251 6 6296 Curcrete 
OOw Allentown Gravel sand 14 6673 14 6634 6 7608 6 7081 
National Co. Co. 2 6577 2 6877 6 6209 


Le 


Average 34 6457 34 6490 18 6358 24 6257 
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Average Compressive Strength of Cores from 


R.Cc.Pavement Laid in 1940 Continued from previous sheet Southern District 


Reg.28 Day Cores Test Slab Cores 
Coarse Fine Dist. Lab. Dist. Lab. 
Rt. & Sec. Gontractor Cement Aggregate Agceregate No. Off.Av. No. Av. No. Off.Av. No.Av. Remarks 
35 14B Eisenberg Lone StarNew York Seaboard 5 5504 3 5504 Gurfol 9" RC. 
Construction Lehigh Trap Rock Sand & be 6506 11 6806 12 7343 
Co. Saylor Coz Gravel 9 6474 9 6474 Dominos 6 6596 Curcrete 
Alpha Co.  26"5 & S675 G:. GIZ1 6 5984 
Keystone do 6989 4 6989 6 6696 6 6676 
Giant 5 6495 5 6495 
Average 40 6445 Ge Goas/e So. 6975 24 6254 
EE 
395 57 =Jannrone Keystone Bennett Bennett 2 6957 3 6937 6 6828 Gaz08S 9" FC. 
Contracting Dragon & & 7 63506 ? 6306 6 6780 6 5764 
Co. Atlas Schock Schock 14 6528 14 6486 6 6160 Curcrete 


Average 24 6514 24 6490 12 6804 18 6338 


nae ee CL LLL LL LLL LLL LLL LL LL 


S41 2A & 3A S.dJ.Groves Edison Warner Norcross 16 5626 16 5626 See. LL foe 7 9" FRCL 
& Son Penn-Dixie Sand Brothers 20 5941 20 5941 & 60Q52 6.5725 
Lehigh & 24 7094 24 7094 it 27425 6 6758 
Hercules Gravel 14. . 5S6d: 14 5561 S. 0957 6 5815 Curcrete 
Allentown Co. 2 Gene L0:-7106 i Wek Ge 2487 
Keystone 6 7547 6 7347 6 7431 


Average 90 6342 90 63548 50 6517 56 6427 


ene a en een ene LLL LLL LLL LLL LLL LLL LLL LLL LLL LAD 


44 8 Versaggi Bros. Hercules Warner Normile & 16 5116 16 5116 6 5700 6 5515 9"RC Curds 
Co. Visco 
Average ih DLL 16.5116 6 5700 6 5513 
49 16 H.Eisenberg Allentown Warner Millville 15 6592 1 SOL Biyouy 6 642] 9" B.C. 
Tp stage National CO. Silica g- 7375 9 7373 7 5120 3 7609 Curcrete 
Sd.Co. = 
Average 24 6885 24 6879 i 7'780 9 6817 


; Fae no oy aa 
ee eT iA ti, ONE oan 9 | teary 


ae ee 


- > & . Lr a * »~ 
ee ee a 


$ . . “~ 


Y fn 
a a me 


NR jrtenicerea ee tne eerie 


. 
’ 
‘ 
. 
- « ay ee es 
a 
. t + oe 
crs <9 ms . * 
~ 4 a? 
ss te i 
. ‘ - « Pe 
1 agg 6 ny I ae wi Reno Bate — wn = on 4 . - 4 
« 4 . ~ + 
or iv) => 
.< J% tad P 
yey 2 
4 aa 
he mtg ad New 3 . . 
~ » teen c — 
. 4 dé 
= 5 tiny ae 
SOS rar ot asnar B MS pnt Bea ome en oe ——— _ . 
17 as ae, ¥ 
+ 2 eS +. * 
‘ee de - 
SF AC ey er itemeen rales mse 36 - ~w 
: * " 
2} tr & z4 
~ ap. “w fo BS . 
- es ¢ * 
c < ape r 
ra ae z 
- A Pe - 
od Py be . 
eS ane FE > : 
; Piet + a : - 
4 ww . : ‘ 
< ~ vs ny —% : 4 
* -" - “ 
* ef wo 
i - - Ar ie . 
7 St 
SO 8 OR Fe OE OEY ot 8 Ot ree ° 
_* - « » . 
. , 
# ’ 


rage Compressive Strength of Cores from 
. Pavement Laid in 1940 Continued- Southern District 
: Reg.28 Day Cores Test Slab Cores 
Coarse Fine Dist. Lab. Dist. Lab. 
& Sec. Contractor Cement Aggregate Aggregate No. Off.Av. No. Av. No. Oricay. No.Av. Remarks 


waavl lie- E.H.Ellis, Saylor Warner Millville 14 6901 14°6901 -6 7185 6-6995 8" H.C, 
alem, Sece ie LCs Allen- Cae wetce: ob.« Le, .6985 beabgoD 66. «6.720 6 7846 Curcrete 


town Coy 


Average 26 6940 26 6940 12 7452 12 7420 


arly Average - 9" R. C. Pavement 313 6584 313 6380 146 6665 153 6352 


Ye " " 75° 5S61 75en007 30 6020 48 6316 
9" & 10" R.C. Pavement 388 6283 388 6246 176 6556 201 6343 
8" R. C. Pavement 26 6940 26 6940 12 7452 ae FeeO 


oS Average of all Cement used during 1940 


Alpha . Te Sous 6 6121 12 5963 
Allentown 61 6740 24 7480 30 6841 
Atlas 25> 6500 6 6160 
; | Dragon 17 = Bae0 6 6780 12 6027 
Mea. oe Edison . 59 5414 oh Ea a he bs 26.5571 
iad Giant loo Goel 6.6156 a -BOOD 
erst Hercules 48 5465 24 5892 18 5610 
Keystone 37 7222 18 6980 30 7235 
Lehigh ny ae BESS 50-7111 18 6500 
Lone Star 2 a Deas 12 5800 
7 Saylor 59 6585 35 6810 30 6655 

White Hall o SF78 
Penn-Dixie 20 5941 6 6052 6 5725 


National : oo Fees 5 8120 9 6676 
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Q - Bridge Designers 
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Bridge Detailers 


Resident Engineers 
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Bridge Inspectors 
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Principle ClerkeStenographer 


2 = Stenographers 


ens 
q 


Federal Projects Clerk. 


During the past year contracts for the construction of bridges or 
other structures were awarded as follows: 

| Highway and Stream Bridges on State Highwayse.....-...06 lili 
Highway and Stream Bridges not on State HieMWOyS sserees 2 
RR. Grade Crossing Separations On State Highways...... l 
RR. Grade Crossing separations Not On State Highwayse., 2 
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road grade separations, prepared by 


by this Division and field supervision was 


aa 


, were checked 


forces. | | late 


lans and specifications for the 12 contracts on County Highways 


ructures, which were built with State Aid from Motor Vehicle Funds 


ed and the construction supervised by this Division, There were lh con- 


- structures on County Highways let ih 1949 and completed in 19,0. 


9 but completed in 190. 


- 


ys contracted for in 194 


Phe distribution of the contracts on State Highways awarded in 190 
including railroad crossings is given by routes in the following tabulation: 


Route | No, of Structures. 


33-35 Conne 
35-N " 


BPE IWAWEP PEP OWED OAPWUOPH 


i State House Annex Ramp 


f In addition to the above, there were under construction during 190, 2 

| railroad bridges and 2 stream bridges not on State Highways, and 12 on County 

I Highways, built Wath Motor Vehicle Aid and 45 bridges or other structures which 

| were awarded before 19,0 making a total of 109 structures under construction during 


| the past year, 


a hh 


m See 
a 
a 


ia ah inal RO Mt dab 
hs ston bho Ue at ot biteele. aan BE stm 


s s 


stones 


Adjusted Con= Val,of Wk. Val.eof We. Vals of Wk. 
tract amount. Don. 0" 19L0 Done During to be done 


ous, to 1 19,0 in 191. 
- 1 61, id, Se 7h, $1, 106 ,i{10.08 gas 08 pgs 66 0 
- 0 @) 
PaSTnTe SOTA $1,106,410.08 EOE 0 


ge Contracts On State Highways let in 1939 and under construction in 190; 


ridges = 30 $4,218;090.48 $837,866.37 $3,378,554.89 $31, 637 22 
Separations = 2 OY aa 26,035.00 - 135,486.11 


$4,,409,611.59 $863,901.37 $3,51.071,00 ee 


: ridge Contracts on State Highways let during 190: 


ighway Bridges - dh 915189,144.98 0 $739 5895239 3L9,2h9.59 
R.Gr.Separations - -3935378.94 0 -302,049.98 91,328.96 
q | feta Contracts not on State Highways let in 1939 and under construction in 
190: 

ievey & Stream Brs.- $ 703;460.0) Abs 70,460.0h, 
RR.Grade Separations- 245;718.22 $104,732.00 140 ,986,22 
a $316,178.26 $104,732.00 $211 ,l46.26 


« Bridge*xcontracts not on State Highways let during 190: 

Highway & S,ream Brs.- 2 $1,038.82 * 814,038.82 
ReR.Grade Separations- 2 196,627.53 — 1,869.54 181,757.99 
q $200 666.35 $18,908.36 $181,757.99 


> Bridge Contracts using Motor Vehicle Aid Let in 1939 and under construction 
in 1940: 


; 


‘Highway Bridges - 876,647.51 - 0 $76,647.51 2 


7. Bridge contracts using motor Vehicle Aid let during 19),0: 


Highway Bridges: = 12 $79,097.86 0 ®65 643.36 $13,151.50 
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See en ee ee pe ee 


‘gle ¢ ~~ 


Route 35 Ext., Sec. Huy Bt, 


County - Middlesex , 
‘Municipality Sayreville and Woodbridge Twp. 


- Project ? | River Piers 


Local Name me Raritan River Bridge 

P.W.A. Project No. Docket NeJe 1531-1-F 

Type of Structure Caisson piers on rock 

Type of Foundation | Concrete caissons 

Contractor Peter F. Connolly Company 
Inspector in Charge of Work Ce Le Appleton 

Bonding Companies (U.S.Fidelity & Guaranty Co. 


~ 


(Maryland Casualty Company 
(Fidelity & Deposit Co. of Md. 


Ameri Bondi C Ly 
( is ar gaa aii Mawel ues 


(The Aetna Casualty & SuretyCo. 


Official Starting Date 9/26/38 

Work Started 9/26/38 
Working days specified 350 Cal. days 
Date of Completion 6/28/40 
Engineer's Estimate of Cost 8151815756200 
Contract Price $13,157,657 .00 
Adjusted Contract Price 81, Uh; 820.74 
Value of Work done in 1938 eit l> 755670 
Value of Work done in 1949 ~ $ 990,444.38 
Value of Work done in 1910 ® 38,110.66 
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e. ~ «County.. 


errul’ < 


Municipality 


Local Name 
Federal Aid Project Noe 
Type of Structure 


Width of Roadway on Bridge 
Width of Sidewalk on Bridge 


Width co Roadway Under Bridge 


Width of Sidewalk " i 
Length of Spans 


Length of Bridge Deck on ¢ of Roadway 


Deck Covering 

Type of Foundation 
Contractor 

Inspector in Charge of Work 
Bonding Company 

Official Starting Date 
Work Started 

Working days specified 

Date of Completion 
Engineer's Estimate of Cost 
Contract Price 

Adjusted Contract Price 
Value of Work Done in 1939 
Value of work done in 19),0 


‘Stee 11043165 


Monmouth 
Manalapan Township 


Underpass at Gordons Corner 
181-A(2) 

Conc,sabutments and piers 
Encased I beam deck. 

2 @ 2yt-0" and 4t-0" Island 
2 @ 61-3" 

2 @ 4et & 6 Island 

2 @ 8f-6" 

2 @ 321-0" 

119.61! 

Concrete Slab 

Concrete 

Jannarone Contracting Co. 

Me Le Vail 

Mass.Bonding & Insurance Co. 
[~28—59 

7~28=59 


fog 
hm2h-0 
$60 , 180,20 
$53,682.18 
$53 5928.10 
$52 5876.95 
$ 1,051.15 
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Route Fu, Sec. #41 
Sta. heels 


County - Monmouth 
Municipality 

Local Name 

Federal Aid Project No. 
Type of Structure 

Width of Roadway on Bridge 
Length of Span 


Length of Bridge Deck on ¢ of Roadway 


Deck Covering 

Type of Foundation 
Contractor 

Inspector in Charge of Work 
Bonding Company 

Official Starting Date 
Work Started 

Working days specified 
Engineer's Estimate of Cost 
Contract Price 
Adjusted Contract Price 
Date Completed 


Route #1, Sec. #41 
Stae 1.67+93 


County 

Municipality 

Local Name 

Federal Aid Project No. 
Type of Structure 


Width of Roadway on Bridge 


Length of Span 


Length of Bridge Deck on % of Roadway 


Deck Covering 

Type of Foundation 
Contractor 

Inspector in Charge of Work 
Bonding Company 

Official Starting Date 
Work Started 

Working days specified 
Engineer's Estimate of Cost 
Contract Price 

Adjusted Contract Price 
Date Completed 


Marlboro Township 

Bridge oveBranch of Pine Br. 
181-B(1) 

Concrete Box Culvert 

hot 

1 @ 8t.0" 

10!-0" 

Karth Fill & Roadway Pavement 
Concrete 
Franklin Contracting Co. 

Me Le Vail 

Standard Accident Insur.Co, 
2/3/40 

3=21-1,0 

140 

$)1 5222, 00 

$4,205.00 

$h 228,62 

5=2~1,0 


Monmouth 

Marlboro Township 

Bridge over Pine Brook 
181-B(1) 

Conce Box Culvert 

hor 

1 @ Bt-o" 

10-0" 

Karth Fill & Roadway Pavement 
Concrete ; 
Franklin Contracting Co. 

Me Le Vail 

Standard Accident Insur.Coe 
2n%=110 

hjm12=),0 

ie 

$3 9851.00 

$3 5912.50 

$3,885.21 

10-25-1,0 
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Route #y, Sec. #2 


Sta. )88+13. a | 


County 
Municipality 


Local Name 
Federal Aid Project Noe 
Type of Struc§ure 


Width of Roadway on Bridge 
Width of Sidewalk " “s 
Width of Roadway Under Bridge 

tt 1" Sidewalk it west 
Length of Span 


Monmouth 
Marlboro Township 


Underpass at Union Mills Road 
181-B(1) 

Concrete abutments.Encased I 
Beam Deck 

ZOtreo" 

26 6t.2" 

354-0" 

1 @ 6t~0" & 1 @ 21-0" 

)3'-2" 


Length of Bridge Deck on @ of Roadway 17.07! 


Deck Covering 
Type of Foundation 


Contractor 
Inspector in Charge of Work 


Bonding Company ~ 

Official Starting Date 
Work Started 

Working days specified 
Engineerts Estimate of Cost 
Contract Price” 

Adjusted Contract Price 
Date Completed 


Concrete slab 

Concrete 

Franklin Contracting Co. 

Me et Vail 

Standard Accident Insur.Co. 
2/5/10 


7H11-1,0 
10 

$23 5818.75 
$23 4527 200 
$23 5570676 
1025-),0 


Route fit, Sece il 


Sta. 645+50 


County - 

Municipality 

Local Name 

Federal Aid Project No. 
Type of Structure 

Width of Roadway on Bridge 
Length of Spans 

Length of Bridge Deck on g of Roadway 
Deck Covering 

Type of Foundation 
Contractor 

Inspector in Charge of Work 
Bonding Company 

Official Starting Date 

Work Started 

Working days specified 
Engineer's Estimate of Cost 
Contract Price 

Adjusted Contract Price 
Date Completed 


Middlesex 

Madison Towmship 

Bridge over Branch of Deep Run 
181-B(1) 

Reinf.Cone.slab bridge 

hot.o" 

12t-0" 

15 1 6" 

Barth Fill & Roadway Pavement 
Concrete 

Franklin Contracting Co. 
MeLeVail 

Standard Accident Insur.Co. 
2=3=)10 

6=2),=),0 


1,0 
$9,766.00 
$10,228.00 
$10 62 hie 
10-25-10 
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‘Federal Aid Project No, 
Type of Structure 


Width of Roadway on Bridge 
Width of Sidewalk " at 
Length of Spans | 


Length of Bridge Deck on g of Roadway 


Deck Covering 

Type of Foundation 
Contractor i 
Inspector in Charge of Work 
Bonding Company 

Official Starting Date 
Work Started 

Working days specified 
Engineerts Estimate of Cost 
Contract Price 

Adjusted Contract Price 
Completed 


Middlesex 


Madison Township 


Bridge over Deep Run 


181-B(1) 

Reinforced concrete slab on 
encased I beams, 

hot-o" 

1 @ 61-0" 1 @ 2-0" 

30 t -6" 

3ht- 8-3/6" 

Concrete Wearing Surface 

Re C e Conce 

Franklin Contracting Company 
Me Le Vai at 

Standard Accident Insurance CO. 
2/3/h0 

5/20/40 

WO spa: 


$18,550.75 
$17 4790450 
$17,892.80 
10/25/40 
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- Federal Aid Project Now 


‘Type of Structure 

Width of Roadway on Bridge 
Width of Sidewalk" " 
Length of Spans — 

Length of Bridge Deck on % of Roadway 
Deck Covering 

Type of Foundation 
Contractor 

Inspector in Charge of Work 
Bonding Company 

Official Starting Date 

Work Started 

Working days specified 
Engineer's Estimate of Cost 
Contract Price 

Adjusted Contract Price 
Date Completed 


Passaic 7 

Little Peale Township 
Raceway Bridge 

WePeAe Pxc8 


Concrete slab bridge 

2@50t+ 16° island 

2@ét 

1 @ 61-0" 

10.25! 

Barth Fill & Roadway Pavement 
Concrete 

Santaniello Bross 

He Re Gabriel 

The Aetna Casualty Surety Co. 


11/6/39 
ae 
$39 379679 
$1,541.50 


$1,577 201 
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Pca, 
Local Name 


_ Federal Aid Project No. 

Type of Structure , 

Width of Roadway on Bridge 

Width of Sidewalk " se 
ength of Spans 


Length of Bridge Deck on G of Roadway 


Deck Covering  . 

Type of Foundation 
Contractor 

Inspector in Charge of Work 
Bonding Company 

Official Starting Date 
Work Started 

Working days specified 
Engineer's Estimate of Cost 
Contract Price 

Adjusted Contract Price 
Completed 

Value of work completed in 190 


Stae78+0, 


Passaic 


Little Falls Township 


We PeAs Peed 


Concrete slab bridge 
2@50! -— 16! Island 


2@ 6! 
161-6" + 
COtRO" + 


Earth Fill & Roadway Pavement 


Concrete 


Santaniello Bros. 


ce Ry Gabriel 


Aetna Casualty & Insur.Co, 


1/6/39 
3/1/40 
2h,0 


$6973 «75 
93 9157 «50 
93135051 
a/l/0 

$3 4135.51 


Branch of Peckmans River 
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‘Type of Structure 


ae 
Aas 
je 


ae 


Local Namo 
Federal Aid Project No. 


Width of Roadway on Bridge 
- Width of Sidewalk " f 
Length of Spans 


Length of Bridge Deck on- Y of Roadway 


Deck Covering 

Type of Foundation 
Contractor EE 
Inspector in Charge of Work 
Bonding Company 

Official Starting Date 
Work Started 

Working days specified 
Engineer's Estimate of Cost 
Contract Price 

Adjusted Contract Price 
Completed 

Value of work completed in 190 


Passaic 


Little Falls Township 


Branch of Peckmans River 
PeAe P28 


Concrete slab bridge 


2@50t - 16! island 

2@6t 

10.75! 

13585*% 

Earth Fill & Roadway Pavement 
Concrete 

Santaniello Bros. 

He Re Gabriel 

The Aetna Casvalty & Surety Co. 


= 


ea 00 
$3 y027 «50 
$3,150.10 
7/ee/y0 
#3 150.10 
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Municipality 


Local Name 

Federal Aid Project No. 
Type of Structure 

Width of Roadway on Bridge 


Width of Sidewalk " : 
Length of Spans 


Length of Bridge Deck on g of Roadway 


Deck Coverint 

Type of Foundation 
Contractor 
Inspector in Charge of Work 
Bonding Company 

Official Starting Date 
Work Started 

Working days specified 

Date of Completion ~ - 
Engineerts Estimate of Cost 
Contract Price 

Adjusted Contract Price 
Value of Work Done in 1949 
Value of work done in 190 


Passaic 

Little Falls Township 
Pearl Brook Bridge 
WePoAe P28 
Concrete slab bridge 


2@50! - 16! island 

2 @ 6! 

1yt-~o" 

161-0" 

Herth Fill & Roadway Pavement 
Concrete 

Santaniello Bros. 

He Re Gabriel 

Aetna Casualty & Insur.Co. 


11/63 
1eAb/s9 
nee 
$7 3619.00 
$3,576.00 
$3,919.08 


$ ° 393.00 
$3 526.08 
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Pra eae 


fl county , . Passaic 
aa Municipality ¢ . City of Clifton 

goat Name Bridge over Pearl Brook 
‘Federal Aid Project No. WPA p-28 

Type of Structure Concrete slab bridge 


Width of Roadway on Bridge 2@h0! - 6! island 
Width of Sidewalk " " 2@6t 

Length of Spans 131-6" 

Length of Bridge Deck on % of Roadway 161-10" 

Deck Covering Earth Fill & Roadway Pavement 
Type of Coundation Concrete 

Contractor Santinello Bros. 
Inspector in Charge of Work He Re Gabriel 

Bonding Company Aetna Casualty & Insur.Co. 
Official Starting Date 11/6/39 

Work Started 11/9/39 

Working days specified Bh aie 

Date of Completion TolalO - 

Engineer's Estimate of Cost $11,236.75 

Contract Price $ 5,191.00 

Adjusted Contract Price $5 551 iS 

Value of Work Done in 1949 $15,038.00 

Value of work done in 190 $413 65 
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/ Route #6, Sece 


#u 
Sta. 281,401.60 

Be , 

= County — Morris 


Municipality Montville Township 
Local Name | Flood Bridge 


_ Type of Structure Concrete abutment, concrete 
deck slab on encased I beam, 


Width of Roadway on Bridge 321-0" 
Width of Sidewalk " y 61-0" 
Length of Spans _ 301-0" 
Length of Bridge Deck on %:of Roadway 371-0" 
Deck Covering ; Concrete slab 
Type of Foundation Concrete on Timber piles 
Contractor Tidewater Stone & Supply Co. 
Inspector in Charge of Work H. Re Gabriel 
Bonding Company Standard Accident Insurance Co. 
Official Starting Date 12/8/39 
Work Started 11/27/39 
Working days specified 150 
Date of Completion 10=17-1,0 
Engineerts Estimate of Cost $26,582.00 
Contract Price $20 5753.80 
Adjusted Contract Price $21 556423 
Value of Work Done in 1939 $ 7,886.00 
Value of Work done in 19),0 $13 ,670 223 
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Route #6, Sec. #11 


Sta, 288+16 


Morris & Essex 
| Mrdotpaltty Montville & Caldwell Townships 
a Local Name . Bridge over Passaic River 


a : Type of Structure Conerete piers & abutmants. 
eee Conc. deck slab on encased I 
ae beams e 


Width of Roadway on Bridge 3et.0" (8t-0" Island) 
Width of Sidewalk " “i 61-0" 
Length of Spans - h spans = 2@50'-9" & 2@ 511-9" 
Length of Bridge Deck on % of Roadway 223,17! 
Deck Covering Concrete slab. 
Type of Foundation Concrete on timber piles 
Contractor | Tidewater Stone & Supply Co. 
Inspector in Charge of Work He. R. Gabriel 
Bonding Company Standard Accident Insur. Company 
Official Starting Date 12/8/39 
Work Started 12/11/39 
Working days specified 150 
Date of Completion 11-18-10 
Engineer's Estimate of Cost $108,263 «75 
Contract Price $ 89,677.25 
Adjusted Contract Price $ 91,359.92 
Value of Work Done in 1939 $ 2,690.00 
Value of Work done in 19],0 $88 ,669,92 
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Route #6, Seo, #ll~A 


sta, 271414635 


‘Municipality 
Local Name 


Federal Aid Eee No. 


“Type of Structure 


Wiath of Roadway on Bridge 
Length of Spans 


Heneth of Bridge Deck on p of Roadway 


Deck Covering 

Type of Foundation 
Contractor 

Inspector in Charge of Work 
Bonding Company 

Official Starting Date 
Work Started 

Working days specified 

Date of Completion 
Engineer's Estimate of Cost 
Contract Price 

Adjusted Contract Price 
Value of Work Done in 1949 
Value of Work done in 190 


Morris 


Montville Township 
Underpass at Bloomfield Ave, 
B8-D(3) 


Concrete abutments-Encased 
through girder and floor beams 
1 @ 26! 
101' 
10),t 
Concrete 
Concrete on Piles 
Eisenberg Construction Company 
He Re Gabriel 
Maryland Casualty Co. 
7/18/39 
10/3 9 
we 
6/11/40 
$80 5548.25 
$69,871.60 
$61,219.97 
$59 ,261,.00 
$449955697 
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Morris 


Montville Township 


ms ‘tooal Nano eee Rockaway River 


--Fedoral Aid agen No. 88=D(3) oe 
Type of Structure Concrete abutments and piers, 
; concrete deck slab and encased 
| I beams, 
‘ie Wiath of Pekin: on Bridge 2 @ 42! 1-16! Island 
- . Width of Sidewalk " g 2@ 6 
Length of Spans ~ 2@hort 1 @ 49t-9" 
Length of Bridge Deck on 9% of Roadway 129,32 
Deck Covering Concrete 
Type of Foundation | Concrete on Piles. 
Contractor Aes . Eisenberg Construction Co. 
Inspector in Charge of Work He. Re Gabriel 
Bonding Company Maryland Casualty Co. 
Official Starting Date 7/18/39 
Work Started ae | 
Working days specified | 
Date of Completion eam | 
Engineerts Estimate of Cost $77 5350 «30 
Contract Price $61,750.35 
Adjusted Contract Price $6) 256679 
Value of Work Done in 1939 $60 54453 «00 


Value of work done in 19),0 $ 3,803479 
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Bent. Ada Project Was 
‘Type of Structure 


a4 


“Wiath of Roadway on sand Aa 
Width of Sidewalk " 
~ Length of Spans _~ 


_ Length of Bridge Deck on % of Roadway 


Deck Covering 

_ Type of Foundation 
Contractor 3 

Inspector in Charge of Work 
Bonding Company 

Official Starting Date 
Work Started 

Working days specified 

Date of Completion 
Engineerts Estimate of Cost 
Contract Price 

Adjusted Contract Price 
Value of Work Done in 1949 
Value of work done in 19),0 


Morris 
Montville Township 


Rockaway River 


88=D(3) 


Concrete abutments and piers, 
concrete deck slab and encased 
I beams, 


2 @ Ze! 1-16! Island 
2 @6' 

2@h0t 1 @ 391.9" 
129.32 

Concrete 

Concrete on Piles. 
Hisenberg Construction Co. 
He Re Gabriel 

Maryland Casualty Co. 
7/18/39 

ae 39 


Aaa 

B77 9350030 
$61,750.35 
$6), ,256479 
$60 54,53 «00 
{ 3 803479 
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ee 
- Municipality 
Local Name 


ss Federal Aid Project No. 


Type of Structure 


Width of Roadway on Bridge 

Width of Sidewalk " m 
Length of Spans _ 

Length of Bridge Deck on J of Roadway 

Deck Covering 

Type of Founda ti on 

Contractor 

Inspector in Charge of Work 

Bonding Company 

Official Starting Date 

Work Started 

Working days specified 

Date of Completion 

Engineer's Estimate of Cost 

Contract Price 

Adjusted Contract Price 

Value of Work Done in 1939 

Value of work done in 19/40 


S00. fl1nA 


Morris 

Montville Township 

Passaic River Flood Bridge 
88-D (3) 


Concrete Abutments and piers, 
concrete deck on encased I Beams 


lot 


1 @ 6t 

1 @ gate" 2 @ 341-9" 
LUyteL." 

Concrete 

Concrete 

Eisenberg Construction Co, 
He Re Gabriel 

Maryland Casualty Co. 
7/18/39 

7/13/39 

125 

5m 25,0 

$66,011.95 

$62 5321.20 

861,768.62 

$61,519.00 

$ 29.62 
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eral Aid Project No. 


ype of Structure 


Width of Roadway on Bridge 


Width of Sidewalk 


Length of Spans 


Length of Bridge Deck on ff of Roadway 


Deck Covering 

Type of Foundation 

Contractor | wees 

Inspector in Charge of Work 
Bonding Company 

Official Starting Date 

Work Started 

Working days specified 

Percent of Completion by 12-31-0 
ingineer's Estimate of Cost 
Contract Price 

Adjusted Contract Price 

Value of Work Done in 1939 
Value of Work done in 190 
Value of Work to be done in 191 


Morris 


Montville Township 


Passaic River Bridge. 


88-A (2) 


Concrete abutments and piers, 


concrete deck on encased I 

beamse 

2 @ 32! 

21@ Glee" to 71-3" fs. 

h Spans - 1066.83! ;~ 2067.55! 
1@ 67,92 


283,50! 


Concrete 

Concrete 

Gray Construction Company 
H. Re Gabriel 

Seaboard Surety Company 
11/6/39 

10/21/39 

150 

993 

$178,575+00 

$144,844.00 

$111, 763 87 

§ 2,419.00 

$115,387.07 

$ 1,957.80 
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es Project No. 
Type of areas 


Width of Roadway on Bridge 
Width of Sidewalk B i 
Length of Spans _ 

Length of Bridge Deere on ¢ of Poe dway 
Deck Covering 

Type of Foundation 
Contractor 

Inspector in Charge of Work 
Bonding Company 

Official Starting Date 

Work Started 

Engineer's Estimate of Cost 
Contract Price 

Adjusted Contract Price 
Completed 


Morris 
Parsippany & Troy Hills Twp. 


Troy Brook Denville-Cobbs 


Corner. 


88-E(1) 
Concrete slab bridge. 


2 @ A2t 

2 @ 6t 

tives)” 

191-0" 

Barth Fill and Roadway Pavement 
Concrete 

LaFera Grecco Construction Co. 
He Re Gabriel 

Standard Accident Insur, Co. 

a O 
3/25/40 
$13 5958.00 
$13 5639.00 
$13 ,832 42 
11/19/40 
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Route #25, Sec. 430-8 


ESB. Hudson & Essex 
«le Sele ae ue 
_ Municipality Newark & Kearny 


rr’ 


a 


Project ; ies ees Structural Steel for approaches 
a . and lift span. 
Local Name _ Passaic River Bridge 


Width of Roadway on Bridge 2@ a2 (ht-0" Island 
Width of Sidewalk " ie 2 @ 61-0" 
" " Readway Under Bridge 1 @ 60'-0" +, 1 @ 56t-0" 
et t Sidewalk " " h @ 61a" + 
Length of Spans - Lift Span 5@ 2@ 8@ Io) 
| : Popes (Olt 110te 791s 78s 
Length of Bridge Deck on Y of Roadway 2273.5 
ies yt 0s go) ee , American Bridge Company 
Inspector in Charge of Work A. E. Lee 
Bonding Company U. S.Fidelity & Guaranty Company 
Official Starting Date 12/8/39 
Work Started 5-1-0 
Working days specified 50 Cal, days 
Percent completed . 97 335% 
Contract Price $15,099 ,505.62 
Engineerts Estimate of Cost $15,314,726.50 
Adjusted Contract Price $1,100,599.73 
Value of work done in 19),0 $1 ,071,20.31 
Value of work to be done in 191 is Daal Je FS Ry 


bevia7 


wif heog 


s 


"ak? bs oe oy 


ero" 


=¥ nT ether ts oe 


. ~ 
_ a ‘ 

_—, , “ 12 ‘om | 3 
P aa dr, norte 
<= ? oe P<” + Pe 

: 

. * _—-* 
* tf aS os * 

ro 6 


ot ul 


eed 


aes of Structure 


Width of Roadway on BYACES 


_ Width of Sidewalk " 


Length of Spans 


_ Length of Bridge Deck on ¢ of Roadway 


oa 
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Deck Covering 


Type of Foundation 


Contractor 

Inspector in Charge of Work 
Bonding Company © 

Official Starting Date 
Work Started 

Working days specified 
Engineer's Estimate of Cost 
Contract Price 

Adjusted Contract Price 
Date of Completion 


Union 
Westfield 


Robinson's Branch 
Double Box Culvert 


hot 

2 @ le! 

2 @ 7!-8" 

181-6" 

Earth Fill & Roadway Pavement 
Concrete 

Louis DiFranisco Inc. 

A. E. Lee 

Ue Se Fidelity & Guaranty CO. 
12/23/39 

2/13/40 

80 - 

$10,010.00 

$ 9,349.50 


$9,741.54 
7/18/40 
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Sta. 3603205 


Warren 
| _maioipality Lopatcong Township 


Local Name 7 Bridge over East Bound Lane 
Rig ly 


Federal Pro jeot NOe 179-A(2) 


Type of Structure Concrete abutments,concrete 
deck slab on encased I beams. 


Width of Roadway- on Bridge 
Width of Sidewalk " 7 1 @ 3-6" 
" "Roadway Under Bridge 
Par comdem lic ™ 
Length of Spans | 3016! 
Length of Bridge Deck on ¢ of Roadway 52.78 
Deck Covering Concrete 
Type of Foundation Concrete 
Contractor Korp & Korp 
Inspector in Charge of Work H. Ry Gabriel 
Bonding Company Standard Accident Insur.Company 
Official Starting Date 6/25/39 
Work Started 56x 9 
Working days specified 
Date of Completion gis 
Engineer's Estimate of Cost $27 5872.90 
Contract Price $26 5290 00 
Adjusted Contract Price $26 ,087 48 
Value of Work Done in 1939 $26 ,087 48 
Value of work done in 19),0 0 


Route fs-31, Sec. ee 
sta. 387476 


_ Federal Aid Project No. 
‘Type of Structure 
Width of Roadway on Bridge 
Width of Sidewalk " . 
ce, Length of Span _ 
_ Length of Bridge Deck on ¢ of Roadway 
Deck Covering 
Type of Foundation 
Contractor 
Inspector in Charge of Work 
Bonding Company 
Opficial Starting Date 
Work Started 
Working days specified 
Date of Completion 
Engineer's Estimate of Cost 
Contract Price 
Adjusted Contract Price 
Value of Work Done in 1949 
Value of work done in 190 


Sussex 


Boro of Branchville 


Culvers Brook Culvert 


101-C(1) 

Concrete slab bridge 

2@a . 1 +6! Island 
2@é6! 

20' 

28t 

Rarth fill and roadway pavement 
Concrete on rock 

Salmon Bros. 

He Re. Gabriel 

Standard Accident Insurance Co. 


$33 ,72h..00 
$22,741.00 
$25,597.68 
~L9 4239.00 
$ 6,558. 68 
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Route #35 Ext., Sec. #Uy 


Fes. 
can Ta R44 5 
me coumty ~ — | Middlesex 
| Sayreville & Woodbridge Twp. 


Raritan River Bridge- 
; Structural Steel-Contract #5. 
_—s- Federal Aid Project No. Nad ¢ UR3lebers 
Type of Structure Steel Girders 
Width of Roadway on Bridge 2 @ aht=o" (41-0" Island) 
Width of Sidewalk " ; 2 @ 2 3-3/, 
_ Length of Spans 29 spans -8@132-6 1@ 250 
, a: 6@8.5; 8 @ 200-0; 6@ 1521-6 
Length of Bridge Deck on # of Roadway 1390t+ 
Deck Covering R. Concrete 


Type of Foundation 
Contractor - 

Inspector in Charge of Work 
Bonding Company 


R. Concrete on piles 
Bethlehem Steel Company 
C. Le Appleton 

Ue. Se Guarantee Company 


Official Starting Date . 9/5/39 
Work Started 4 9 
Working days specified raf be) 

Date of Completion 12/14,/,0 
Engineerts Estimate of Cost $1,638, 343,00 
Contract Price $1,708,820 ly 
Adjusted Contract Price $1,703 5,266,414 
Value of Work Done in 1939 $ 51,055.00 
Value of Work Done in 19),0 $1,652 211.14 
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Upper section of river piers 


Raritan Riv.Pier Shafts. 


4 


Aid Project No. 1331-2-F 


“ 
of Structure } Concrete Piers 

rpe of Foundation Concrete caissons 
_ Contractor . | The Peter F. Connolly Company 
Inspector in Charge of Work C. Le Appleton 


- Bonding Company Fidelity & Deposit Company 


Official Starting Date 
“Work Started 
_ Working days specified 
Date of completion — 

Engineer's Estimate of Cost $269 ,377 .00 
Contract Price $358,598.50 
Adjusted Contract Price $360 5905.63 

Value of Work Done in 1939 $319,153.00 

Value of Work done in 19,0 § 1,752.63 
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Route #35, Soc. #iinB 


,| f Ba? Peal 


ee 
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~~ ie a 


Municipality 


Type of Structure 


Width of Roadway on Bridge 


Width of Sidewalk" " 


mrs SAS 


Length of Spans ~ 


Length of Bridge Deck on @ of Roadway 


Deck Covering 

Type of Foundation 
Contractor : 
Inspector in Charge of Work 
Bonding Company 

Official Starting Date 
Work Started 

Working days specified 
Engineer's Estimate of Cost 
Contract Price 

Adjusted Contract Price 
Date completed 


Roadway Under Bridge 


Middlesex 
Boro of Sayreville 
Overpass at SeAmboy Circle 


Concrete abutments,concrete 
deck slab on encased I beams. 
2 @ 25t-1-1/2" 

1 @ 6% 4-1/2" 

1 @ oreo" 

1 @ 50'-0" 

5502]! 

Concrete 

Concrete 

Wm, Eisenberg 

C. L. Appleton 

Maryland Casualty 

Jan. 2, 190 

1/22/0 

180° Calendar Days 

$4) ,271.75 

$30,693 «70 

$30,727.96 

7-25-L0 
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"Route 435, 8 Sec. Wane 
Sta. 203449.66 


M3 ddlesex 
Boro of Sayreville 
Uverpass at S.Amboy Circle 


eae of Structure | Concrete abutments, concrete 
deck slab on encased I beams, 
Width of Roadway on Bridge 2 @ ee-1/e 
Width of Sidewalk " : 1 @ 6 )-1/o" 
" "Roadway Under Bridge 1 @ hor 
Length of Spans 1 @ 51t-0" 
Length of Bridge Deck on @ of Sein 56.18! 
Deck Covering © . Concrete 
Type of Foundation Concrete 
Contractor | Eisenberg Construction Co, 
Inspector in Charge of Work C. Le Appleton 
Bonding Company Maryland Casualty Co. 
Official Starting Date Jan, 2, 1910 
Work Started 1/22/40. 
Working days specified 180 Cal, Days. 
Engineer's Estimate of Cost | $19,951.50 
Contract Price $38,775.40 
Adjusted Contract Price $38,809.65 
Date Completed 7/26/10 
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Monmouth 
- Upper Freehold 


Lahaway 


| Federal Aid Project No. | FAS 119=C(1) 


Type of Structure Concrete abutment, concrete 
- deck slab on encased I beams 

Width of Roadway on Bridge }ot-o" 
Width of Sidewalk " ie 1 @ 6t-0" 

Length of Spans _ 50t-o" 

Length of Bridge-Deck on Y% of Roadway 53,83! 
Deck Covering Concrete 
Type of Foundation Concrete -one abutment on 

timber piles 

Contractor cot John F. McGreevey 

Inspector in Charge of Work Me Le Vail 
Bonding Company Standard Accident Insurance Co. 
Official Starting Date 11/17/39 
Work Started a fA LAD 
Date of Completion 5/ik/,o 
Engineer's Estimate of Cost | $22 5325.20 
Contract Price $23 5551.20 
Adjusted Contract Price $23 ,982.8, 
Value of Work Done in 1939 $ 7,666.94 
Value of work done in 19,0 $16,315.90 


Working days specified 75 
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Gloucester 


- Wmicipality Boro of Bridgeport 


Local Name — Raccoon Creek Bridge 


Federal Aid Project No. : 122=5(1) 
= Type of Structure Vertical lift draw span 
Width of Roadway on Bridge 2 @ eh 1-4! Island 
eee Width of Sidewalk " " 2 @ 6! | 
Length of Spans © 2 @ 37! 2@49' 1@ 851-8" 
a Length of Bridge Deck on % of Roadway 285,16! | 
Deck Covering . Steel grids on draw span. 
: ere Concrete on approach spans. 
Type of Foundation . Concrete on piles 
Contractor Fe A, Canuso & Son 
Inspector in Charge of Work C. De Weller 
Bonding Company | Standard Accident Insur.Co. 
Official Starting Date 7/5/39 
Work Started 7/31/39 
Working days specified 225 | 
Percent of Completion by 12/31/40 99.9 
Engineer's Estimate of Cost $306,h22.15 
Contract Price $323 517700 
Adjusted Contract Price $323 5211.90 
Value of Work Done in 1939 $138,966.00 
Value of work done in 19),0 $183 , 7148490 
Value of work to be done in 191 $ 500,00 
Completed 1-101 
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| $ta.216+2),, 
es | Cumberland 
a ae ae Landis Township 
Local Name a AS c Bridge ower Parvins Branch 
Type of Structure a Concrete slab bridge 
“Width of Roadway on Bridge hot 
Length of Spans 161-0" 
Length of Bridge Deck on % of Roadway 19./,6! 
Deck Covering ; Earth Fill and Roadway Pavement 
Type of Foundation= Concrete 
Contractor Frank J, Hill dr. 
Inspector in Charge of Work P, McCullough 
Bonding Company Glen Falls Indemity Co. 
Official Starting Date 11/17/39 
Work Started 1/10/40 
Working days specified 80° 
- Engineer's Estimate of Cost $9 4259.50 
Contract Price ~ $85577~50 
Adjusted Contract Price $9,289.60 
Completed 1/3/40 
Route #48, Sec. #16 
(Old 18S) 
Sta e181+69 
County Gloucester 
Municipality Newfield 
Local Name Bridge over Manaway Brook 
Type of Structure Concrete slab bridge 
Width of Roadway on Bridge hot 
Length of Spans 10-0" 
Length of Bridge Deck on g of Roadway 12,09! 
Deck Covering Barth Fill and Roadway Pavement 
Type of Foundation Concrete 
Contractor Prank J. Hill, Jr. 
Inspector in Charge of Work P, McCullough 
Bonding Company Glen Falls Indemnity Co. 
Official Starting Date 11/17/39 
Work Started 11/1/39 
Working days specified 80 
Date of Completion 3/12/10 
Engineer's Estimate of Cost $5 457675 
Contract Price $5 321625 
Adjusted Contract Price $5 5908.45 
Value of Work Done in 1949 $5 ¥162.00 


Value of work done in 19,0 & Th6li5 
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ag re Route #S-31, Sec. #4 


Sta. 339+87 656 


— County - | Sussex 
Municipality Township of Frankford 
Local Name i Overpass at Del. & WeRR. 


Federal Aid Project No. 101-C (2) 


Type of Structure Open Concrete piers & abut- 
ments, concrete deck on 
encased I beams. 


Width of Roadway on Bridge 2 @ eh! 6t-0" Island 
Width of Sidewalk " " 2 @ 6t-0" 
Length of Spans — 56n5-3/, 6245 60-11 5h-2 
Length of Bridge Deck on % of Roadway 25.33 
8 Deck Covering Concrete 
Pee Contractor The Highway Corp. 
E Inspector in Charge of Work H.R.Gabriel 
Bonding Company Standard Accident Insur.Co. 
Official Starting Date 1/27/40 
Work Started 3/2/40 
% Working days specified 1 oe 
Bec, Engineer's Estimate of Cost $1515,785675 
s Contract Price $128,698.50 
Adjusted Contract Price $127,391.03 


Date of Completion Nove. 1, 190. 
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County 


"Municipality 


Local Name 


\ Z 
Federal Aid Project No. 
Type of Structure 


_ Width of Roadway on Bienes 
Width of Sidewalk " 

Length of Spans 

Length of Bridge Deck on @ of Roadway 
Deck Covering 

Type of Foundation 
Contractor 

Inspector in Charge of Work 
Bonding Company 

Official Starting Date 
Work Started 

Working days specified 

Date of Completion 
Engineer's Estimate of Cost 
Contract Price 


Adjusted Contract Price 
Value of Work Done in 1949 
Value of work done in 190 


Gloucester 
Bridgeport 


Overpass at P.R.R.-Seashore 
Lines 


FAGS-11 (1) 


Concrete piers and abutments, 
concrete deck slab on encased 
2@ 25! (21-0" Island)1 beams. 
2 @ 6t-0" 

2 @ 45t-0" & 1 @ 331-0" 

2 ge A 

Concrete 

Concrete 

Joseph Nesto & Co. 

C.D.Weller 

Standard Accident Insur.Co. 


$141,530.20 
$3, 5257.00 


$314,130.08 
$26,035.00 
$ 8,095.08 
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Depressed Highway Signal Bridges 


Signal Bridges & Lighting 


eat ae ae 


of ‘structure ay 9 signal bridges and lighting 


neo uur. _ Selbach-Meyer Company 
_ Inspector in Charge of Work A. E, Lee 
Bonding Company WMarylang Casualty Company 
Official Starting Date 7T-2=110 
Work Started 6—17-1,0 
Date of Completion Specified — BmZ1-h0 
Date of Completion or 11-28-10 
- Percent ¢& Completion by 12/31/40 100° 
Engineer's Estimate of Cost | 822 5650 .00 
Contract Price | Be BIS aL O8 
Adjusted Contract Price 318,537.70 
‘Value of Work Done in 190 $18,537470 
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Station 302+95.6 


“County 


= “Municipality 


Local Name 


Federal Aid Project No. 


Type of Structure 


- Width of Roadwa ron Bridge 


Width of Sidewalk " ” 
Width of Roadway Under Bridge 
a <A dewe Vici " 


Length of Spans 


Length of Bridge Deck on % of Roadway 
Deck Covering 

Type of Foundation 

Contractor 

Inspector in Charge of Work 

Bonding Company 


YFficial Starting Date 

Working days specified or 
Percent of Completion by 12/31/40 
Engineer's Estimate of Cost 
Contract Price 

Value of Work Done in 19),0 

Value of Work to be done in 191 


Road Contract. 


Middlesex 


~ Madison Township 


Overpass at Rt. #28 
181-C(1) 


Conc,Abuts.e& Pier -Eneased 
I beam deck 

68! 

2 @ 61.9" 

58t=0" 

2 @ 61.0" 

2 @ 48t-2" 

80t -)," 

Concrete 

Concrete 


Jannarone Contracting Company 


Me Le Vail 
Massachusetts Bonding & 
Insurance Company 
2/3Ay1 

120 


- 


O 
$59 54.07.90 
$57 4749 685 


all 


got fovks ¢ be % 


. 


Route #1, Sec. #2-A 
Sta.252+71 


County 

Reni perey 

Local Name 

Federal Project No, 
Type of Structure 


Width of Roadway on Bridge 
Width of Sidewalk " ji 


Length of Spans 


Length of Bridge Deck on % of Roadway 
Deck Covering 

Type of Foundation 
Contractor 

Inspector in Charge of Work 
Bonding Company 


Official Starting Date 

Working days specified or 

Percent of Completion by 12/41/,0 
Engineer's Estimate of Cost 
Contract Price 

Value of Work Done in 19),0 

Value of Work to be done in 19,1 


REMARKS : 


Road Contract, 


Middlesex 


Madison 


Warnes Brook 


181-c(1) 


Reinf. Conc,Abut & deck 
8t.on ’ 

2 @ 61-0" 

1yt-0" clear 

17-6" 

Concrete 

Concrete 

Jannarone Contracting Co. 
Me Le Vail 

Massachusetts Bonding & 
Insurance Company 

2/3/41 
eo 
O° 
$5,117.00 
$5,028.07 
0 


All 
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; as 


ee of Pee 
Width of Roadway on Bridge 
_ Length of Spans 


_ Length of Bridge Deck on eee ney, 


Deck Covering f 

Type of Fowmdation 

_ Contractor 

_ Inspector in Charge of Work 
_ Bonding Ege 


Official Starting Date 

_ Working days specified 

Percent of Completion by 12/31/40 
Engineerts Estimate of Cost 
Contract Price 

Value of Work to be done in 191 


REMARKS : 


Road Contract. 


| Middlesex 


Madison Township 
Branch of Tenants Brook 
181-C(1) 


Concrete Box Culvert 
bot | 

8t-0" clear 

10t-0" 

Concrete 

Concrete 

Jannarone Contracting Co. 
Me e Vai 4 

Massachusetts Bonding & 
Insurance Co. 

2/3/41 

cero 

Fn se of eae 

$651,814.00 

$6,655.20 

All 


Federal Project No, 


‘Type of Structure 


| Width of Roadway on Bridge 
_ Width of Sidewalk on Bridge 
_  "  " Roadway Under Bridge 
fs " " Sidewalk" " 
Length of Spans 


Deck Covering 
Type of Foundation 
Contractor 
Inspector in Charge of Work 
Bonding Company 
Official Starting Date 
_ Working days specified or 


Engineerts Estimate of Cost 
Contract Price 


REMARKS : 


Road Contract, 


Length of Bridge Deck on % of Roadway 


Percent of Completion by 12/31/,0 


Value of Work to be done in 191 


Middlesex 


Rt. ) No.eBound over Rte | 
So.eBound 


181-C(1) 


ConceAbuts =Thru girder & 


conc. encased deck beams. 


elt 

1 @ 2t-0"; 1 @ 6t-o" 

32t=0" 

1 @ 2t-9" and 1 @ 6t-}," 

ht = ha1/e" 

Q1'— 6-1/2" 

Concrete 

Concrete 

Jannarone Contracting Compan 
Me Le Vail 
Mass. Bonding & Insurance Co, 
2/3 /y1 

120 

it - 

$39,610.25 

$37,689.85 

All 
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Peller Aid Project No. 
Type of Structure 
Width of Roadway on Bridge 


Width of Sidewalk " " 


a 


Lensth of Spans — 


Deck Covering 

Type of Pe yeacdations 
Contractor 

Inspector in Tee of Work 
Bonding Company 

Official Starting Date 
Work Started 

Working days specified or 
Engineerts Estimate of Cost 
Contract Price 


REMARKS : 


| ee station 270421 


Width of Sidewalk Under Bridge 


Length of Bridge Deck on n ff of Roadway 


Value of Work to be done in 191 


Let with Road Contract, 


Passaic 
Clifton 
Pedestrian Under pass 


131-G(2) 

Reinf. Conc. Box 

16-0" Tsland; 1 @])2! 

1 @ 5-6" 

1 @10'-6"; 1@11t-0" 
51.0" 

6t-O" Clear 

Bt.o" 

Earth fill 

Concrete 

LaFerra-Grecco ContractingCo. 
H. R. Gabriel 

Standard Accident Insur.Co, 
11/8/,0 

Not in 190 

140 

$10 5472675 

$ 9,373.10 

All 
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“Station 27740. 


- Whnicipality 
~ Local Name 


Federal Aid Project No. 


ia ‘Type of Structure 


Width of Roadway on Bridge 
- Width of Sidewalk " 4) 
Width of Roadway Under Bridge 
a ST wv Sidewalk tt " 
Length of Spans ~ 
Length of Bridge Deck on % of Roadway 
Deck Covering 
Type of Foundation 
Contractor 
Inspector in Charge of Work 
Bonding Company 
Official Starting Date 
Work Started 
Working days specified or 
Date of Completion or 
Percent of Completion by 12/31/,0 
Engineer's Estimate of Cost 
Contract Price 
Value of Work Done in 19],0 
Value of Work to be done in 19))1 


eapeutn 
clifton 
Piaget Ave. 
131-G(2) 


Conc. abutments-Slab with 
encased I Beams. 


2@26t-0O" 6t.0" Island 
1@ 6t-0" 
2 @ 151-0" 2t-O" Island 


~1@e2t-0" 3; 1 @ 6t-0" 
—ot-0" clear 


60t-10" 

Concrete 

Concrete 

LaFerra-Grecco ContractingCo. 
He. Re Gabriel 

Standard Accident Insur.Co, 
11/8/40 

None in 190 

14,0 

6) 

ae 

$17,861 42 

$13 , 800 1,0 

None 

4 3d 


{: eter: 


+ Rear 
a 


"ee — < 
San Ate ‘ 


Middlesex 


Boro of Cranbury 


crenbury Brook 


SN 123=C (2) 


OT eesti | Conc yAbut.Slab & floor 


fidth of Roadway on Bridge 1@34t 42 @h5t 11t Island 
Length of Spans 12t-0" clear aa 

Length of Bridge pee on ¥ of Roadway 1yt—6" | | ea 
Deck Covering Barth Fill Eat 
aes of Foundation Concrete 

Contractor  —s_—© Geo, M,Brewster & Son, Inc, 
Papeete in Char es of Work Me. Le Vail 

Bonding Company Massachusetts Bonding & 
Insurance Co. 
Official Starting Date 2/3/41 
Working days specified Or : 120 
Percent of Completion by BALNO Go is Fae 
Engineer's Estimate of Cost $2 ,954,.00 
Contract Price $2,616.00 
Value of Work to be done in 191 All 
REMARKS : 


Let with Road Contract, 


. ov ane yy a 
ori me 2 3 a 
a . Sed ae 


ae 7 .* 
Yaar iz ta, * 


oe ots pect Bake Rie) Se 
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Girl 4 ; ao Fed ‘ohmtined 
(fy ‘! oo? .eaoh of of Rao he alae: 


Stay Lbi+27.3h 


e 
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_ Municipality 
Local Name 
Federal Aid Project No, 


Type of Structure 


Width of Roadway on Bridge 

Width of Sidewalk " . 

Width of Roadway Under Bridge 
" " Sidewalk 1 1! 

Length of Spans 

Length of Bridge Deck on & of Roadway 

Deck Covering 

Type of Foundation 

Contractor 

Inspector in Charge of Work 

Bonding Company 


Official Starting Date 

Work Started 

Working days specified or 
Percent of Completion by 12/31/40 
Engineer's Estimate of Cost 
Contract Price 

Value of Work Done in 190 

Value of Work to be done in 19))1 


REMARKS : 


Let with Road Contract, 


Middlesex 


South Brunswick Township 
Jamesburg Road Overpass 
SN 124-C(2) 


Conc,Abuts. Slab with I 
beams encased 

2@3et )t.0o" Island 
2 @ 6t-]-1/2" 

ot.o" 

2 @ 61-0" 

52t-0" clear 

58t=5" 

Concrete 

Concrete 

Geo. M.Brewster & Son,Inc, 
MeL. Vail 

Massachusetts Bonding & 
Insurance Company 

2/3 /,1 

1/23/41 

120 

0 

$4.7 5716.30 

$35,288.00 

0 


All 


nod aatihnes 
ng “poctoedphaes 


% . = Ae 
. $4 - 
. 


é 


cae oo Noe. 


‘Width of Roadway on Bridge 
- Width of Sidewalk " ” 
Length of Spans 


Length of Bridge Bagh oe g of Roadway 161-3" 


Deck Covering - 

Type of Foundation 
Contractor 

Inspector in Caeree of Work 
Bonding Company > 


Official Starting Date 

Working days specified or 
Percent of Completion by 12/41/1,0 
Engineerts Estimate of Cost 
Contract Price 

Value of Work to be done in 19)1 


Let with Road Contract. 


Lawrence Brook 


SN 123-c(2) 


Middlesex 


So.eBrunswick Twpe 


30-0" Island 
1 @ 181.8" 


2 @ 350" 
1 @ 181-9" 
}Ot-0" clear 


Concrete _ ae 
Concrete ima 
Geo. MeBrewster & Son Inc, | oe 
M. L. -Vail =: 
Massachusetts Bonding & ey: 
Insurance Company 


2/3 /\\0 


$55,491.00 
$45 ,50h,..40 
All 


<0" tae DEA Emecbo | 2 
sot Ae oe 
ae hEe Yo pees 
mech. to: ris prtend 
phfatt So at 
_gatveves ~ head 


heme’. t6- age 


: tot a TOL 


i cn of Roadway on Bridge 
_ Length of Spans _ 


Length of Bridge Deck on 9% of Roadway 


Deck Covering 
Type of Foundation 


ss Contractor 


Inspector in Charge of Work 
Bonding Company 


Official Starting Date 

Work Started 

Working days specified or 

Percent of Completion by 12/31/10 
Engineerts Estimate of Cost 
Contract Price 

Value of Work to be done in 19/1 


. 


Let with Road Contract, 


Middlesex 


SoeBrunswick Twp. 
Big Ditch 
Salle Pomc P} 


Re Co. Walls & slab 
2 @ 20!.0" 40'-O0"Island 
16t-0" clear 
271=0" 
Karth Fill 
Concrete 
Geoe Me Brewster & Son,Inc, 
Me Le Vail 
Massachusetts Bonding & 
Insurance Company. 
2/3 /y1 
3/1 
120 
¢) 
$20,011.00 
017,841.30 
All 


“Passaic Rivor Bridge Deck. 
“Stool Vortioal Lift 


2 e alyt. “0” ht-0" Island 
2 @ 7t-10" 

1 @ 3661-6"43 2 @ 1261-0"4 
17 @ 81t-6"4 


th of poe Dock on gy of PORN 2005-0" 
aie wie | . Conc. & open grid. 
sees Foundation Fs . Conercte and piles 
LaFcorra-Greeco ContractingCo. 
Ae Be Loe 
f Betis ot Ne i Standard Accident Insur.Co. 
Official Starting Date 7 /26/f\0 
_-‘Work Started 78/40 
- -Date of Completion Specified 12/10 
Percent of Complotion by 12/31/),0 Ih 
_ -Engincer's Estimate of Cost 8158,275.70 
_ Contract Price $138,110.98 
Adjusted Contract Prico $138,551.70 
Value of Work Done in 19)0 $13), 395~015 
Value of work to bo done in 19)1 9 7,156.55 
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Type of Structure 
_ Width of Roadway on Bridge ~ 
_ Length of ‘Spans 
_ Deck Covering 
Type of Foundatio 
Contractor | 
Inspector in Charge of Work 
Bonding Company > 


«Official Starting Date 

Working days specified or 
Percent of Completion by 12/31/40 
Engineer's Estimate of Cost 
Contract Price ~ 
Value of Work Done in 19,0 | 
Value of Work to be done in 191 


REMARKS : 


Let with Road Contract, 


Hunte don 
Beaver Brook 


Barrel Arch 

2 @ 45t-0" 50! Island 
28'-0" @ Springing Line 
Harth fill 

Concrete — 

Samuel Colacurcio 

H. Re Gabriel 

The Aetna Casualty & Surety 


se Company 
Le7/yl 
150 
Bind 
$5135497.00 | 
$14.0 ,95)4.050 
) 


All 


fot It 


sahnne vat 


eratintn” Mi pskivest 


‘Somerset 
‘Branchburg Township 


Cattle Pass 


Reinf. Concrete Bie 


Wieth of Roney on Bridge 2 @ 3i' 
Length of Spans 61=0" 
Length of Bridge Deck on g of Roadway 8-0" 
‘Deck Covering Concrete slab -Earth Fill 
es of Foundation | | Concrete 
Contractor | Ce. T. Burkett 
- Inspector in Charge of Work A. E. Lee 
Bonding Company ~ National Surety Corp. 
Official Starting Date 
Work Started > | 10/1/40 
Working deys specified or at ae 
Date of Completion or 12/12/40 
Percent of Completion by 12/31/,0 100 
 Engincer's Estimate of Cost 36,060.00 
Contract Price 36,702.50 
Adjusted Contract Price 36,911.72 
Value of Work Done in 19)0 36,911.72 


. 


Let with Road Contract, 


. ' sof to eet? 2s yesh 
a m ee ae ; pa Se ees : “perges : aa 
UB 3 eee wi! anbeenge: pteryee 
ea Kader 407 
toone eye snkset 
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Local Name 


Federal Aid Project No. 
«Type of Structure 


Width of Roadway on Bridge 
Wiath of Sidewalk " " 


Width of Roadway Under Bridge 


Yardy " " Sidewalk. t 
Length of Spans ~ 


Length of Bridge Deck on % of Roadway 


Deck Covering 

Type of Foundation 
Contractor 

Inspector in Charge of Work 
Bonding Company 

Official Starting Date 
Working days specified or 


Percent of Completion by 12/31/40 


Contract Price 
Value of Work Done in 190 


Value of Work to be done in 191 


REMARKS : 


Let with Road Contract, 


Union 


Springfield Township 


SoeSpringfield Ave,Underpass 


SN 178-D(1) 

Conc,Abuts & Pier Encased I 

beam deck 

2@e20t 2t-0" Island 

2 @ 61.0" 

2 @ 31t-6" 61-0" Tsland 

2 @ 7t-0" 

2@58! 9-3/8" 

127! 3-1/2" 

Concrete 

Concrete 

Franklin Contracting Co, 

Ae EH. Leo 

Standard Accident Insur.Co. 
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“Pedoral Aid Project No. 


Type of Structure 

_ Width of Roadway on Bridge 
Width of Sidewalk " be 
- Length of Spans , 


Deck Covering 

ss Type of Foundation 
Contractor p 
Inspector in Charge of Work 
Bonding Company 


Official Starting Date 
Work Started 

_ Working days specified or 
Percent of Completion by 12/31/,0 
Contract Price | 
Value of Work to be done in 191 


REMARKS : 


Let with Road Contract, 


Length of Bridge Deck on % of Roadway 


Union 


Union & Springfield Twp. 


Rahway River 


SN. 178-D(1) 
Concrete Frame 
Ljyt~o" 
2 @ 7t-0" 
h8t-0O" clear 
5-0" 
Concrete 
Concrete 
Franklin Contracting Co. 
As Be Lee 
Standard Accident Insurance 
Company. 
ef /yl 
1/13/41 
40 


ae 
$28 277 .00 
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Union 
Springfield Township 


Branch of Rahway River 


‘ ec ae ee Project No. . Sen! 178-D(1) 


‘Type of Structure ’ Re C% box culvert 


Width of Roadway on Bridge )ht~o" 

Width of Sidewalk " 2 @ 7t-0" 

Length of Spans © 10'-0" clear 

Length of Bridge Deck on ¢ of Roadway 13t.-o" 

Deck Covering Earth fill 

Type of Foundation Concrete | 
Contractor Franklin Contracting Co. 
Inspector in Charge of Work Ae HE. Lee 

Bonding Company Standard Accident Insur.Co. 
Orpficial Starting Date | 

Work Started 1/131 

Working days specified or 110 

Percent of Completion by 12/31/0 ) 

Contract Price $6,383.15 

Value of Work Done in 19),0 @) 

Value of Work to be done in 191 All 


Let with Road Contract. 
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Mountainside Boro 


‘Local Name beutane fone ey Overpass Westfield Ave. 
‘3 
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ederal Aid ea as Noe ; 178D(1) 


Type of Structure | Cone,Abuts.-Slab with 


Encased I beams. 
| Width of Raecney on . Bridge 32t—o" 
Width of Sidewalk " 4 2 @ 61-6" + 
Width of Roadway Under Bridge 261-0" 
Dale aLaown tic -: 1 @ 6t-0"4 3 1@ 7100" 


Length of Spans 5'-0"+ 6 to o bearing. 
Length of pyAR ES. Deck on g of Roaduay 55t-0" 


Deck Covering © . Concrete 

Type of peda on Concrete 

Contractor | Franklin Contracting Co, 
Inspector in Charge of Work A. E, Lee 

Bonding Company Standard Accident Insur.Co, 
Official Starting Date aa 

Working days specified or @ 


Percent of Completion by 12/31/10 0 
Contract Price $26 276.45 


Let with Road Contract. 
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Union Township 


WeBranch Elizabeth River 


178-6 (1) 


Conce Box Culvert 


idth of Roadway on Bridge ht-o" ar 
2) Length of Spans” is . 7!-0O" clear | | % 
-—s Length of Bridge Deck on of of Roadway 131-0" : 
‘Deck Covering Concrete ie 
fe, Type of Foundation, Concrete 
- Contractor = LaFerra=Grecco Contracting Co, 
Inspector in Charge of Work A. E, Lee 
Bonding Company Standard Accident Insur.Co. 
Official Starting Date , 11/8/,0 
Working days specified or | 140 
- Percent of Completion by 12/31/40 0 - 
- Engineer's Estimate of Cost | $5,512.50 
Contract Price $4,919.59 
Value of Work Done in 190 None — 
Value of Work to be done in 1941 $4,919.59 
REMARKS 


Let with Road Contract, 
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Federal Aid Project No. 
_ Type of Struckure 


“Width of Roadway on Bridge 


_ Width of Sidewalk " "4 
Width of Roadway tinder Bridge 

ine " We Sidewalk " 

Length of Spans 

Length of Bridge Deck on % of Roadway 
ors Covering ~~ 

Type of Foundation 

Contractor | 

Inspector in Charge of Work 
Bonding Company — 

Official Starting Date 

Working days specified or 
Percent of Completion by 12/31/10 
Engineer's Estimate of Cost 
Contract Price 

Value of Work Done in 190 

Value of Work to be done in 1941 


Let with Road Contract, 


‘Union 


Union Township 
Rosemont Ave. 


178=C (1) 

Conc .Abut,eEncased I beam 
deck, 

2 @ 40!-0" with 22t-0" open 
between roadways, 

1 @ 61-1-1/2" — 1 @ BI~6" 
hor.o" 

2 @ 10'~0" 

61!~0" clear 

6d =" 

Concrete 

Concrete 

Laferra-Grecco ContractingCo. 
A. E. Lee 

Standard Accident Insur.Co. 
11/8Ajo 
40 
ie 
$46 ,536013 
$1,225. 25 
None 
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Union 
Union Township» 


Underpass at Vauxhall Road 


Bederal Projext No. — 178-B(2) 


Type of Structure , Reinf.Cone.Slab on Encased 
I Beams. 
Width of Roadway on Bridge hot-o" 
Width of Sidewalk " 2 @ 6t.0" 
irc " Roadway Under Bridge él! 
y oP Si eows tic." 2 @ 61-0" 
Length of Spans 2 @ 56'-11" 
Length of Bridge Deck on g of Roadway 118t-11" 
peek Covering Concrete 
Type of Foundation Concrete 
Contractor Ned. Asphalt & Paving Co. 
Inspector in Charge of Work | A. E, Lee 
Bonding Company The Aetna Casualty & Surety 
Company 
Official Starting Date 
Work Started 
Working days specified or 
Date of Completion Specified 
Date of Completion _ 
Engineer's Estimate of Cost $61,412.75 
Contract Price LT; 160.20 
Adjusted Contract Price $h6; "Ohi. 50 
Value of Work Done in 1940 ‘16, Od. 50 
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Federal Project No. 


+ 


Type of Structure 


* 


* 
a » 
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_ Width of Roadway on Bridge 
“Width of Sidewalk " a 
Width of Roadway Under Bridge 
" Sidewalk ' 1! 
Length of Spans _~ 
Length of Bridge Deck on g of Roadway 
Deck Covering 
Contractor 
Type of Foundation 
Inspector in Charge of Work 
Bonding Company 


Official Starting Date 

Work Started 

Working days specified or 

Date of Completion 

Percent of Completion by 12/41/40 
Contract Price 

Engincert's Estimate of Cost 
Adjusted Contract Price 

Value of Work Done in 19,0 
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‘Union 


“Hillside Tip. 


Underpass near Bloy St. 
178-B(2) 


ConceAbut.eencased I Beam 
deck e 

wits, 

2 @ 61-0" 

601-0" 

2 @ 6-0" 

7t-0" 

76-6" 


Concrete 


N.J. Asphait & Paving Company 


Concrete 
Ae E. Lee 


The Aetna Casualty & Surety 


Company. 
7/22/40 
7/17/40 
100 
12/26/40 
100 
8275776095 
W397 p19,.-00 
728 your e 67 
$28 , 34,767 
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--Foderal Aid Project Nos 
- Type of Structure 


_ Width of Roadway on Bridge 
Width of Sidewalk " 4 
_ Length of Spans 


Deck Covering 

Type of Foundation 
Contractor 

Inspector in Charge of Work 
Bonding Company 


Official Starting Date 

Work Started 

Working days specified or 

Date of Completion or 

Percent of Completion by 12/31/,0 
Engineer's Estimate of Cost 
Contract Price 

Adjusted Contract Price 

Value of Work Done in 190 


Union 


Hillside & Union Twps. 


Eliz.River Bridge Wi¢ening 


178-B(2) 

Conc efbuts.Encased I Beam 
Deck 

30! . £ 
2 @ 10! d.; 
691-10" 


Length of Bridge Deck on 9 of Rondway 70!- )-3/8" 


Concrete 
Concrete 
N.deAsphalt & Paving Co. 3 
A. E. Lee 
“The Aetna Casualty & Surety 
Company. 
7/22/40 
7/22/0 
100 
12/26/41 
100° 
$18,379.50 
$13,982.55 
$15,289.23 
014,289.23 
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a Name 


Federal Aid Project No. 


Type of Structure - 


Width of Roadway on Bridge 
Width of Sidewalk on Bridge 
Width of Roadway Under Bridge 

1 " S i a ewo. lk "" " 
Length of Spans 


Length of Bridge Deck on ¢ of Roadway 


Deck Covering - 

Type of Foundation 
Contractor 

Inspector in Charge of Work 
Bonding Company 


Official Starting Date 


Work Started 

Working days specified or 

Date of Completion or 

Percent of Completion by 12/31/1,0 
Engincer's Estimate of Cost 
Contract Price 

Adjusted Contract Price 

Value of Work Done in 19,0 


Union 


Hillside Twp. 


Underpass near Hilldale Pl. 
178 -B(2) 

Conc.eAbut & deck slab on 
encased I Beams 


30! 

2 @ 6-3" 

et & 27t-0" 

2 @ 8t-0" 

74-0" 

foray ty" 

Concrete 

Concrete 

NeJe Asphalt & Paving Co. 
A. E. Lee 

The Aetna Casualty & Surety 


9293957675 
130,040.38 
29 5979685 
229 5979285 
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y Die Beanies 
Width of Roadway on Bridge 
_ Width of Sidewalk "  " 


Length of Spans 


Deck Covering 

_ Type of pera 09. 

~ Contractor, ? 

Inspector in Chases of Work 
Bonding Company 


Official Starting Date 

Work Started 

Working days specified or 
Percent of Completion by 12/31/10 
Engineer's Estimate of Cost 
Contract Price 

Adjusted Contract Price 

Value of Work Done in 19,0 

Value of Work to be done in 19/1 


REMARKS : 


Let with Road Contract, 


eee pao 


Length of Bridge Deck on f of Roadway 


lambortvilie 
Small stream. 
WePeAe P53 


ConceAbut. & slab 

2 @ 29! 6t0" Island 
1 @ )t-0" 

8-0" clear 

191.0" 

Karth fill 

Concrete 

Geo, M.eBrewster & Son,Inc. 
He Re Gabriel 

The Aetna Casualty & 
Surety Company. 

le 


: i eka 
ee eS. ee ee ee 


6/\,0 
120 i 
Bie | 
$85,321.75 ; 
“7,000.00 
1,750 600 
$5,250.00 
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- Andover Boro. 
Culvert Extension 
Branch Pequest River 


_ Be205 
Corr.iron Arch & ConesEnd Wall 
10!-2" @ Springing line 


dongs Wetes : Earth Fill 


Type of Foundation Concrete 


| Contractor : Maintenance Division 
_ Work Started Not Started 


2 REMARKS : Let with Road Contract, 


Route #31, Sec. #11 
‘Sta, 101+)0 


County Sussex 

Municipality  _~ Andover Boro 

Project Culvert Extension 

Local Name Branch Pequest River 
Federal Aid Project No, Be205 

Type of Structure CorreIron Arch & Conc.End Wall 
Width of Roadway on Bridge hor-o" 

Length of Bridge Deck on ¢ of Rdwy 10t-9-1 /o" @ Springing Line 
Deck Covering Rarth Fill 

Type of Foundation Concrete 

Contractor Maintenance Div. 

Work Started Not Started 

REMARKS : Let with Road Contract. 


Rt. #31, Sec,» #11 
Stae 20+ 4,3 


County Sussex 

Municipality Andover Township 

Local Name Rast & West Culvert Ext, 
Type of Structure Conc.libuts & slab 

Width of Roadway on Bridge hO'-O" between guard rails 
Length of Spans 101-0" 

Length of Br,Deck on % of Roadway 1t+o" 

Deck Covering Concrete 

Type of Foundation Concrete 

Contractor Maintenance Div. 

Work Started Not started. 

Value of Work Done in 19),0 Not Started. 


REMARKS : Let with Road Contract. 


-* z 
oe Oey . 
WA : 


‘Trenton 


Lafayette Boulevard Conn. 


State House Ramp. 
WePeolre 


Conc.Roadway & Sidewalk on Earth 

Z Fill. 

‘Width: of Roadway on Bridge 201-0" 

Width of Sidewalk " 1 @ 6t.0" 

~ Contractor Picts Maintenance 

Work Started zi Sept. 23, 190 

Date of Completion or Dec, 16, 19,0 

Percent of Completion by 12/31/40 100% : 

Engineer's Estimate of Cost $125934..85 

Contract Price $12 593.685 
Adjusted Contract Price $12,099.59 

Value of Work Done in 190 $12,099.59 
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Monmouth 


an. cipality | | Shrewsbury 


‘ee / 
‘ Bed” 

i . 
eae 


i 


Local, Name. Ais ¢ Bridge over Alewife Creek 


ae of Structure : Reinf.Conc. Box Culvert 
Width of Roadway on nee | ot 


Length of Spans — greg" 
Length of Bridge Deck on % of Roadway 11!-0" 
_ Deck Covering - Barthfill 
Type of Foundation Concrete 
Contractor Weldon Contracting Co, 
Inspector in Charge of Work 5 Me L, Vail 
Bonding Company Seaboard Surety Co, 
Official Starting Date 7/29 
Work Started 9/5, 
Working days specified or 180. 
Date of Completion or 12/23/40 
Percent of Completion by 12/31/10 100 
Engineerts Estimate of Cost $8 42.00 
Contract Price $8 5581.75 
Adjusted Contract Price $8,792.59 
Value of Work Done in 19],0 | $8,792.59 


Let with Road Contract, 


ie. yeni 


- ae 
sete 


ceca 


Pee: of ae | 
Length of Bridge Deck on ¢ of Readnee 
- Deck Covering © 
_ Type of Foundation 
_ Contractor 
Inspector in Charge of Work 
_ Bonding Company 
Official Starting Date 
Work Started 
Working days specified or 
Date of Completion or 
Percent of Completion by 12/31/40 
Engineer's Estimate of Cost — 
Contract Price 
Adjusted Contract Price 
Value of Work Done in 19),0 


REMARKS : 


Let with Road Contract, 


Monmouth . 

Bridge over Jumping Brook 
Neptune 

Reinf.Conce Box Culvert 


hor 


11'-0" 

13 t my 

Barth fill 

Concrete 

Weldon Contracting Co, 
Me da YALL 

Seaboard Surety Company 


7/29/40 


$9.581,00 
$9,730.52 
$9,730.52 
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‘Typo of Structure 


Width of Roadway on Bridge 


Width of Sidewalk"  " 


- Length of Spans 
Length of Bridge Deck on ¢@ of ondway 


Deck Covering —_ 

Type of Foundation 
Contractor 
Inspector in Charge of Work 
Bonding Company 

Official Starting Date 
Work Started 

Working days spocificd or 
Porcent of Completion by 12/31/40 
Engincerts Estimate of Cost 
Contract Price 


Adjusted Contract Price 


Value of Work Done in 19),0 
Value of work to be done in 191 


Let with Road Contract, 


Lit Conn. ,Sece#1 


Monmouth 

Franklin Park Lake 
Conc.Box Culvert 
2 @ 351 25t-O"Island 
2 @ 15t-0" 

10! 

121~2" 


Concrete slab on earth fill 
Concrete 


Jannarone Contracting Co. 


Me Le Vail 
A eee & Insur.Co. 
10 0 
11/7/40 
eu 

1% 
37,528.00 
56,619.10 
86,619.10 
& 66.20 
56,553 220 
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‘Municipality 


Local Name 


Federal Project No..: 


Type of Structure 


Width of Roadway on Bridge 


Width of Sidewalk " 2 


Length of Spans - 


~ 


Length of Bridge Deck on G of Roadway 


Deck Covering 
Contractor 


Inspector in Charge of Work 
Bonding Company 

Official Starting Date 
Work Started 

Working days specified or 


Date of Completion Specified 


Date of Completion or 


Percent of Completion by 12/31/40 


Engineer's Estimate of Cost 
Contract Price 

Adjusted Contract Price 
Value of Work Done in 190 


REMARKS : 


Middlesex 
Sayreville & Woodbridge 
Raritan River Bridge Deck 
PwWeA. 1331-6-F 

Steel Plate Girder 


5etmo" 

2@ 2t 3.3/1," 
6 Spe @ 86—63 6 Sp.@ 155!-0" 
6 @ D1't-6"3 1 @ 2501-0"; 
2 @ 200!-0"3 7 @ 1355's 

1 @ 1341-9", 

4385.75 ¢ - ¢ Bres. 
Concrete 

John G.English and 

Joseph Nesto Company. 

C. Le Appleton 

5 Sd hoe Accident Insur.Co, 
3/1/40 

3/1/40 

130 Cal. Days 

6/29/,0 

12/23 /),0 

100 

$415 5151.35 

$283,081.91 

$329,019.29 

$329,019.29 


Contractor has filed claim for additional 


compensation on account of delays. 


ak 


phe 


~ , ie 5 ae a . bA a he be La; 3 
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Width of Roadway on Bridge 


Width of Sidewalk" " 
Length of Spans 


Lensth of Bridge Deck on % of Roadway 


era, Covering 

ype of Foundation” 

Contractor 

Inspector in Charge of Work 
Bonding Company 

Official Starting Date 

Work Started 

Working days specified or 
Percent of Completion by 12/31/10 
Engineer's Estimate of Cost 
Contract Price 
Adjusted Contract Price 

Value of Work Done in 190 
Value of Work to be done in 191 


REMARKS : 


Let with Road Contract. 


Burlington & Mercer 
Near Bordentown 


Widening Crosswicks Creek 
Bridge 


ConceAbutments & Pier- 
tneased I beam Deck. 


35-0" 

1 @ 6t-10-1/2" 

2 @ 76t-o" 

1521-0" 

Concrete 

Concrete & Timber Piles 
Joseph Nesto & Company 
MeLe Vail 

cee Accident Insur.Co,. 
11/8/40 
11/22/40 

120 

14% 

257,852.98 

$55,134.35 

$555,119.55 

$ 7,716.74 

$7 402.81 
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of Structure 
dth of Roadway on Bridge 

Width of Sidewalk "— 
Length of Spans 

Length of Bridge Deck on 1 Yat Roadway 
Deck Covering SrA 
= Type of Foundation 
Contractor 
ee pea in Charge of Work 
Bonding Company 
Te UPficiel Starting Date 

Work Started 

Working days specified or 
_ Percent of Completion by 12/31/10 
Engineer's Estimate of Cost — 
Contract Price 
Value of Work Done in 19/,0 
Value of Work to be done in 191 


. 


Let with Road Contract, 


Camden & Burlington 
Vorhees & Evesham Townships 
Kresson Lake Extension 


183=B(1) 

Conc. Abuts.e& deck slab 
20! = (new) 

15t-0" (new) 

16t-0" clear 

e5teo" 

Earth Fill 

Cone. on Timber Piles 
Francis A. Canuso & Son 
P. McCullough 

Standard Accident Ins.Co. 
2 


1 ae 
0 


6) 
$5,656.15 
$6,817.35 
None 

All 
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Type of Structure 


| Width of oe on Bridge 


Length of Spans 


_ Rength of Bridge Deck on 9% or Roadway 


Deck Covering ~ 

Type of Foundation 

Contractor 

Inspector in Charge of Work 
Bonding Company — 

Official Starting Date 

Working days specified or 
Bercent of Completion by 12/31/40 
Engineer's Estimate of Cost 
Contract Price 

Value of Work Done in 190 
Value of Work to be done in 191 


REMARKS : 


Let with Road Contract. 


Gloucester 
West Depthford Township 


Hessian Rum 


Conce Box Culvert 
2 @ 45% 401.0" Island 


12.0" clear 
27 ta in 


Bert Paty 


Conc, on timber piles 
Santinello Bros, 

Ce De Weller 

The Aetna Casualty & subaeiae 


(eo 


eee 
$183263.00 
$21,791.00 
None 

All 


~~ 
i~* 
‘ 


i CERO 


4 Type of Structure 


Width of Roedway on Bridge 
j Length of Spans 
Length of Bridge Deck on Y% of Roadway 
Deck Covering 3 
Type of Foundation 
- Contractor 
Inspector in Charge of Work. 
Bonding Company 
Official Starting Date 
Work Started 
Working days specified 
Percent of Completion by 12/31/)0 
Engineer's Estimate of Cost 
Contract Price 
Adjusted Contract Price 
Value of Work Done in 190 


REMARKS : 


Let with Road Contract. 


Gloucester 
Logan Township 


Big Birch Creek 


Conc.Aubtments &d Doel 


351-0" 

20!-0" clear 

eht=o" 

Concrete slab & earth fill 
Concrete & Timber Pile 

S. Je Groves & Sons Co. 


C. D. Weller 


Royal Indemnity Co. 
10/14, /,o 
No work in 190 
140 : 
A 
8,292.50 
$11,344.00 
0 
O 


e Hil, Sec. #10 


Rout 
Sta. 8204+73.5 


Gloucester 


Municipality Logan Twp. 


me Local Name é Little Birch Creek 
m= type of Structure Conc.Abutments 1d: Desk 


Width of Roadway on Bridge 35t-0" 
Length of Spans . gt~0" Clear 
Length of Bridge Deck on % of Roadway 12'-0" 
Deck Covering Concrete slab on Earth Fill 
Type of Foundation Concrete 
Contractor SeJeGroves & Sons Company 
Inspector in Charge of Work C. D. Weller 
Bonding Company “s 
Official Starting Date 
Work Started 
Working days specified 
Percent of Completion by 12/31/0 35% 
Engineer's Estimate of Cost $h ,276.50 
Contract Price 36,02 .00 
Adjusted Contract Price 66,02),.00 
Value of Work Done in 190 $2,108.40 
Value of Work to be done in 191 $3,915.60 


Let with Road Contract. 
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| Width of ee on Bridge 
dth of Sidewalk " 
é “ibigpa of Spins 


| Deck peveriny pits: 


"Contractor 
Inspector in Charge of Work 
BARONE Company 

Official Starting ere ; 
Work Started 
_ Working days specified or 
Date of Completion or 
Percent of Completion by 12/41/40 
Engineer's Estimate of Cost 
Contract Price 
Adjusted Contract Price 
Value of Work Done in 190 
Value of work to be done in 191 


REMARKS : 


| 
: ht 
| 


Salem 


Woodstown 


Salem Creek 
Conc.eAbutments - Encased I 
Beam Deck 


ngth of Bridge Deck on # of Roadway 


(Reconstruction) 


ho { at)" 
2@ 6 ' -0" 
521-6" 
56 t we 


Concrete 


Concrete and Timber Piles 
Ole Hansen 

P. McCullough 

The Aetna Casualty & Surety 
Company 

9/14/40 
gran 


12/51/ho 
100° 
$27,768.00 
$30 5960.25 
933 5273 «83 
833 5275 85 


Not let with Round Contract. 
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cipality | 


Project 


~ 


‘Type of Structure 


Width of Roadway on Bridge 
_ ~-Width of Sidewalk " z 


Length of Spans -~ 


Length of Bridge Deck on ¢ of Roadway 


Neck Covering 
e of Foundation 


Contractor nts | 
Inspector in Charge of Work 


Bonding Company 


Official Starting Date 

Work Started 

Working days specified or 
Percent of Completion by 12/31/40 
Engineer's Estimate of Cost 
Contract Price 

Adjusted Contract Price 

Value of Work Done in 19)0 

Value of work to be done in 191 


REMARKS : 


Not let with Road Contract. 


Gloucester 
Mullica Hill 


Raccoon Creek 
(Reconstruction) 


Conc.Abutments -Encased I 
Beam Deck 

ho t =O" 

2@ 6! 2" 

or 

43-10" 

Concrete 

Concrete on Timber Piles 
Eisenberg Construction Co. 
P. McCullough 

Maryland Casualty Company 


9/14,/40 


50 

98% 

G2 ,138.00 
36,059.00 
336,059.00 
3355337282 
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Salem 


(Reconstruction) 


So.Branch Oldmans Creek 


Concrete Abutments and 
Concrete Deck. 


"Width of Roadway on Bridge 201-0" 
_ Length of Spans 12'-0" 


_ Length of Bridge Deck on ¢ of Roadway 14'-2" 
i ii Covering Concrete Slab on Earth Fill 5 
_ type of Foundation Concrete 
Contractor - 2 Jos. W. Rogers 
ae in Charge of Work P, McCullough 
onding Company Standard Accident Insur.Co,. 
Official Starting Date 9/21/40 
Work Started = . 10/1/40 
Working days specificd or 50 
Date of Completion or 12/26 
Engineer's Estimate of Cost 310 ,24.0.00 
Contract Price $11,357.00 
Adjusted Contract Price 11,932.02 
Value of Work Done in 190 $11,932.02 
REMARKS : 


Not let with Road Contract. 
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Cumberland 


Bridgeton 


Muddy Run 


Concrete Abut. -nd Deel * 


Width of Roadway on Bridge © | 30% : 
Width of Sidewalk on Bridge | 2 @ 9t-0" sag 
Length 6f Spans 10'-0" Clear : 
Length of Bridge Deck on & of Roadway 13!-0" i 
Deck Covering Concrete slab on Earth Fill | 
‘Type of Foundation - Concrete 
Contractor Ole Hansen 
Inspector in Charge of Work P. McCullough 
Bonding Company Fidelity & Deposit Co. of Md. 
Official Starting Date 8/23 /4o 
Work Started ae 7/30/10 
Working days specified or 70 
Date of Completion or 10/1/40 
Percent of Completion by 12/31/40 100 
Engineer's Estimate of Cost $11,157~50 
Contract Price & 9,913.80 
Adjusted Contract Price $10,010.98 
Value of Work Done in 19)0 $10,040.98 
REMARKS : 


Not let with Road Contract. 
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Atlantic 


Buena Vista Township 


Branch of Hospitality Creek 


ebdera': Paes est | WePeAe 


Type of Structure | Concrete Abutment & Slab 7 

‘Width of Roadway on Bridge . 16'~0" Island; 2 @ 35120" oe. 

ith Ota idswalke MMe 2 @ Wyt.o"; Wyo" Edge rs 

i . Gravel to parapet. a 

Length of Spans | 12'-0" clear ; 

_ Length of Bridze Deck on ¢ of Roadway 17'=-10" | 
Hisoke Covering ~ Barth Fill 

Type of Foundation Concrete 


Contractor Maintenance Div, 
_ Inspector in ie of Work None 


Work Started wi Sept. 23, 190 
Date of Completion or Feb. 8, 1941 
Percent of Completion by 12/31/,0 i Saas 
aie Contract Price $12,503.79 
Value of Work Done in 19),0 $10,691.18 
Value of Work to be done in 191 $ 1,812.61 


REMARKS : 


ee 


State share = 1940 $1,573.64 
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Morris 


Twp. Parsippany-Troy Hills 
Boro of Mountain Lakes 


Project , Highway Widening 

- Local Name Be ies Underpass at Dele & We ReRe 

_ Federal Aid Project No. 88-E(2) 

Type of Structure Conc.Abut,Thru Girder 

he | . ConceDeck on open I Beams 
Width of Roadway on Bridge RsRe Roadbed 55%-0" + 
Width of Sidewalk " a - 
Width of Roadway Under Bridge Additional 321-0" 

"Sidewalk: " i Additional 61-0" 


Length of Spans _~ }O'-6"+ Clear 
Length of Bridge Deck on % of Roadway 134),t-0"+ g Span 
ck Covering Asphalt Blk & Ballast 
pe of Foundation Concrete 


Contractor Ell-Dorer Contracting Co, 
Inspector in Charge of Work He Re Gabriel 

Bonding Company American Surety Co. of N.Y. 
Official Starting Date 6 0 

Work Started 5/uA4o 

Working days specified or 

Date of Completion Specified 

Date of Completion or 

Percent of Completion by 12/31/40 

Engineerts Estimate of Cost $1825;944.15 

Contract Price ; $133;,881,01 

Adjusted Contract Price %1365 381.35 

Value of Work Done in 190 $136,381.35 


oli it cotimeaams ta 9 


asani at acer be 


3}: or Ione St Bee a 


& Meh ibanl ghisa mht oo yrehaoh to dana 
; 4  Siawehh® to tPbit 
r Ar ane “i 4 bid? ak a 
; a re t o. Caneel PR n a 


pat? gta actert “to tna 


yee, 2 ao veal? onbied to déyred 
| . art eevee) as 
. mm Poyehingy ST be | 
fi sortie tino’ 
‘ : wrotS Fr ’oroerterl 
’ rence” =e? Boll 
oy . x : apt ‘ sito hf? ; 


‘ stat 
“ wn ef 
2 12 are 
’ ’ . 
’ dre 
¥ - 
* . 


os oe a4 


Route #23, Sec, #8=B eee 
Sta. 31+90 


Sussex 


‘Municipality | Wantage Township 


- Local Name : 7 | Le & NeE. RoR. Papakating cr. 


Federal Aid Project No. FAGH 82-A(2) 
Type of Structure Open Conc,Abut & Piers I 
Beam & Girder Encased Deck, 
Width of Roadway on Bridge 2 @ alt 6te) Island : 
Width of Sidewalk " " 2 @ 6tao" 
_ Width of Roadway Under Bridge Stream & RoR. Track ) 
Length of Spans _~ 1 @ 55%; 1 @105ts 1 @ G2rn6" 


1@5et All C-C Bres, 
Length of Bridge Deck on % or Roadway 278'=0" + 


eck Covering Concrete 
pe of Foundation Concrete 
Contractor Jannarone Contractint Co, & 
Ell-Dorer Contracting Co. 
Inspector in Charge of Work H. Re Gabriel 
Bonding Company Mass, Bonding & Insurance Co. 
Official Starting Date 7/29/,0 
Viork Started 7/15/40 
Working days specified or 180 
Percent of Completion by 12/31/10 88 
Engineer's Estimate of Cost $116,535.95 
Contract Price $120 ,01,6,28 
Adjusted Contract Price $120,016.28 
Value of Work Done in 190 $105,410.72 
Value of Work to be done in 19))1 $ 14,405.56 
REMARKS : 


Bridge work suspended 12/27/,0 wmtil Spring. 
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Middlesex 


_ Municipality SosBrunswick Twp. 
Local Name 5 . Freehold & Jamesburg RR. 


a Federal Aid Project No. URN eer Ne) 


Type of Structure Open ConceAbut. & Piers 
ree I Beam Encased Deck. 
Width of Roadway on Bridge 2@ 32! t-o" Island 
ss Width of Sidewalk" " 2 @ 6t-0" 
_-—-s-* Width of Roadway Under Bridge Yet-2" ¢ to c Double Track 
es Roadbed, 
Length of Spans 2@h2t-0"+ 1 @ 3t-1"4 
. . clear. 
Length of Bridge Deck on & of Roadway 1441 - 8=1/)," 
peck Covering Concrete 
yh ype of Foundation Concrete 5 
Vibe Contractor Geo. MeBrewster & Son,Inc, 
Bis Inspector in Charge of Work Me, Le Vail 
Bonding Company Mass, Bonding & Insur.Co. 
ff Official Starting Date 2/3/41 
a Work Started | Not in 190 
se Working days specified or 120 
A Percent of Completion by 12/31/,0 2 aie 
a Engineerts Estimate of Cost $89,030.25 
ie Contract Price $76 ,923 1,0 
s Value of Work Done in 19)0 None 
e Value of Work to be done in 19/1 All 
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Cape May 


Dennis Township 


; Overpass P.R»R. Seashore 
i Lines, So. Dennis 
me’ PreAened: Aid rece Now FAGH 96-B(1) 


Type of Structure | Open Conc,sAbut & Piers 
if I-~Beam Encased Deck, 
Width of Roadway on Bridge 5yt-o" 
Width of Sidewalk " ? 2 @ 6t-o" 
Length of Spans 2 @ 35 clear = 1 @ 33! clear 
eis of Bridge Deck on ¢ of Roadway 1561-0" + 
Deck Covering < Concrete 
Type of Foumdation Concrete 
Contractor | Harry Eisenberg Inc. 
Inspector in Charge of Work > Me Le Vail 
Bonding Company Continental Casualty Co. 
Official Starting Date _ 8/26/,0 
Work Started. ee 
Working days specified or 
Date of Completion or 12/31/40 
Percent of Completion by 12/31/40 100° | 
Engineer's Estimate of Cost $62 5598.00 
Contract Price $60 , 823.00 
Adjusted Contract Price $60,027.91 
Value of Work Done in 190 $60,027.01 
REMARKS : 


Let with Road Contract, 
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Federal Aid Project No. 


ey, 


7 


Width of Roadway on Bridgo 
_ Width of Sidewalk " fn 
_ Length of Spans ~ 


Deck Covering 
Type of Foundation — 


Contractor 
Inspector in Charge of Work 
Bonding Company 
Official Starting Date 
Work Started 
Date of Completion 
Engineer's Estimate of Cost 
Contract Price 
Adjusted contract price 


REMARKS : 


Plans prepared by County. 
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Length of Bridge Deck on # of Roadway 


Camden — 


Haddon & Delaware Townships 


Cuthbert Road Bridge over 
Cooper River 


FAS 23-A(1) 


Concrete abutments - S;yeel I 3 
Beams, ond Concrete deck slab. 
2 @ 27t-0" 
2 @ 51-0" 

701-0" 

7-2" 

Re C. Slab 

Concrete on piles & Timber 

Platform 

Ole Hansen 

P. McCullough 

Fidelity and Deposit Co. of Md. 

2/3/40 

1/15/40 

7/2/h0 

$60 ,535.60 

$52,818.45 

$53,108.38 
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deral Aid Project No. 


“Type of Structure 


Length of Spans 


_ Length of Bridge Déck on @ of Roadway 


Deck Covering © 

Type of Foundation 

Contractor 

Inspector in Charge of Work 
Bonding Company 

Official Starting Date 
Work Started ‘ 

Working days specified 

Engineer's Estimate of Cost 

Contract Price 

Adjusted contract price 
Date Completed 


“REMARKS : 


Plans prepared by County. 


Ocean & 
Monmouth 


Small Stream 


156-C(1) 


Timber Deck on Piles 


30 t =()"" 


7 @ 15! 

107! 

Timber 

Tambor Piles 

Franklin Contracting Co. 

Ma Lis Vail 

Standard Accident Insur.Co. 


10/17/39 
1/8/40 

@) 
$11,655.25 
811,193.18 
h/11/40 
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Length of Spans ~ 


Length of Bridge Deck on @ of Roadway 


Deck Covering 

Type of Foundation 
Contractor 

Inspector in Charge of Work 
Bonding Company 

Official Starting Date 

Work Started 

Working days specified 
Engineer's Estimate of Cost 
Contract Price 

Adjusted contract price 
Date completed 


REMARKS : 


Plans prepared by County. 


Ocean & 
Monmouth 


Small Stream 


156=C(1) 


Timber on Timber Piles. 


301-0" 


15-0" 

17*=-0" 

Timber 

Timber piles 

Franklin Contracting Co. 

M. Le Vail 

Standard Accident Insur.Co,. 


10 Oe 
1/31/40 
See 
03 4305 40 
32 999635 


$2,884.97 
2/22/0 
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Ocean & 
Monmouth 


Small Stream 
156-0(1) 


Timber Deck on Piles. 


30 t mt 


eae of Spans 151-0" 
pet of Bridge Deck on tat Roadway 17'-0" 
Timber Floor ; 
Timber Piles 
: Franklin Contracting Co. 
i. in Charge of Work _ - > Me Le Vail 


_ Bonding Company | i ne amare Insur.Co-. 
(Official Starting Date 0/17/39 
Work Started ee 0 
iad days specified 
_ Engineer's Estimate of Cost | 83, BB. 00 
Contract Price 83-1183 10 
Adjusted Contract Price , BCE Dank 
Date Completed . 3/14/40 


REMARKS : 


Plans prepared by County. 
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Overpass of P.R.Reat Princeton 
Junction. 
FAGS=12 (1) 


Concrete Abutments-Half through 
Plate Girder-Concrete slab 
2@at ht-0o" Island 
| 2 @ 61-0" 
Prbiet of Spans 102-0" 
Length of Bridge Deck on g of Roadway 109.22! 
_ Deck Covering Concrete slab 
Type of Foundation — Concrete 
- Contractor Thomas Gallo 
Inspector in Charge of Work M. L. Vail 
Bonding Company ~ The Aetna Casualty & Surety Co. 
Official Starting Date h/e1/39 
Work Started ,/1/39 
Working days specified 9) 
Date of Completion 
Engineer's Estimate of Cost 
Contract Price 


e 69.00 
Adjusted Contract Price & 

$ 
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014.83 
766.28 
929.00 
847.28 
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‘Value of Work Done in 1949 
Value of work done in 190 
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FED. PROJ. NO. FAGM-8 


Roosevelt Ave. Overpass 


Type of Structure 


Width of Roadway on Bridge 


Width of Sidewalk" =" 
Length of Spans 


Length of Bridge Deck on ¢ of Roadway 


Deck Covering 

Type of Foundation 
Contractor 

Inspector in Charge of Work 
Bonding Company 

Official Starting Date 
Work Started 

Working days specified 

Date of Completion 
Engineer's Estimate of Cost 
Contract Price 

Adjusted Contract Price 
Value of Work Done in 1949 
Value of work done in 190 


Carteret 


Overpass at C.R.R.-Roosevelt Av. 


FAGM-8 


Concrete Abuts.,Steel Piers, 
Half through girder steel beams 
& concrete deck. 


30" 


2 @ 8 

1 @ ée! 2 @ 251-6" 

117! 

Asphalt Block 

Concrete 

Franklin Contracting Company 
A. E. Lee 

Ws Fao Accident Insur.Co. 
12/24/49 

12/59 

160 

8/8/40 

$55,560 «10 

$61,883 43 

$61,106.05 

$19,803.00 

$441 ,603 05 
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FED. PR J. NO. FAGS-9 


Overpass at Tilton Road. 


| Math of Roadway on Bridge 


- Length of Spans 


Length of Bridge Deck on g of ee 
—-‘Deck Covering 


_ Type of Foundation 
Contractor 

Inspector in Charge of Work 

Bonding Company 

Official Starting Date 

Work Started 

Working days specified 

Engineer's Estimate of Cost 

Contract Price , 

Adjusted Contract Price 

Completed 


Overpass of Penn.Reading 
Seashore Lines at Tilton Road. 


FAGS-9_ 


Concrete piers & abutments - 
steel beams and concrete deck 
slab. 


hit 


2 @ 65.96 - 1 @ 62,29 
194.19! 

Reinf. Concrete Slab 

Reinf. Concrete 

Cayuga Construction Company 
Me Le Vail 

National Surety Company 


2/9/,0 
3/11/40. 
160° 
80 5284.60 
$83,969.19 


$8), 637.81 
10/8/40 


CREAT sot as] RT oe us 
beidt et? ta Reape. 


¥ 


° 
“=e 


: Cink q es Souk ot BPA ‘Letehed, 
Ve , P . - | 


% . 
4 : 
. 
‘ . ; 
- 
r ~ « 
. 
7 ne 
v: ’ _ 
‘ 
~ 
« . 
‘ 
% ’ ‘ 
. 
/ 
. 
; -" 
. 
. | 3 
* = 
J 
‘ | | 
‘e \ ai : ; 
1 | 
| ; ~ 
. 
| . _* 
% . 
. ’ iy 


ot 


ede m1 ate Projeot Wo. 


"Structure 


ae th of Bridge Deck on & of Roadway 
ihe if eee 


ee i era 

Official Starting Date 
Work Started 
_ Working days specified 
 Engineerts Estimate of Cost 
_ Contract Price 

Adjusted Contract Price 
_ Completed 


Ocean & Monmouth 


Bridge over Pemberton and 


Hightstovm Railroad. 
156-C(1) 


Reinforced Conerete. Deck on 
Timber Bents. 


30% =O" 
h @ 15-6"; 1 @ 308: 
9.t-0" 


Conercte 

Timber Piles 

Franklin Contracting Co. 

Me. Loe Vai 1 

Standard Accident Insur.Co. 
10/17/39 


L./9/40 
10 


8125787. 80 
$13,915.50 
908.08 


7/25/40 
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Warren — 


Near Allamuchy Township 
Culvert at Sta. 138+06 


1 Aia pin ae ey yee #1 FAS 7-C(1) 
“of Structure at i iiee GOBCeK buts -& slab 
of Roadway on Bridge 201-0" paved 
Homie ope tists i). 5t-o" 
th of Bridge Deck on Lee Roadway 81-0" 
Deck | Covering 7m Gravel Fill 
Type of Foundation | Concrete 


Contractor eas, Union Building & Constr.Co. 
_ Inspector in Charge of Work — He Re Gabriel 
_ Bonding Company > American Bonding Co. of 
by fe Baltimore, Md. 
Official Starting Date _ feo, | 

Work Started 

‘Working days Bee ried or 

Date of Completion or 

Percent of Completion by 12/41/,0 

Engineer's Estimate of es 

Contract Price 

Adjusted Contract Price 

Value of Work Done in 19),0 


Let with Road Contract, 


BE Yor 


Quinton 


Tattletown Rd. 2nd Section 


ral Ada Mo jeck Noe FAS 15=B(1) 
of Structure ¢ Box Culvert 
ith of Roadway on eile 30'-0" between Parapets 
Length of Spans 14! 
ength of Bridge Deck on d of ae 17? 
Peck Covering . Gravel 
type of Foundation Concrete 
Contractor © ge | Anthony Clemente 
Inspector in Charge of Work Pe McCullough 
_ Bonding Company : Ue Se Casualty Company 
Official Starting Date | 
- Work Started 
Working days specified or 
- Date of Completion or 
Percent of Completion by 12/31/40 
Engineer's Estimate of Cost — $2,827.80 
Contract Price $1,822.30 
Adjusted Contract Price $1, 829,12 
Value of Work Done in 19)0 $1,829.12 


REMARKS : 


Let with Road Contract, 
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Crossing Elimination 


— FuASG.My 2ynA(1) 


"Municipality 


Local Name 


Federal Aig Project No. 


Type of Structure 


Width of Roadway on Bridge 


Width of Sidewalk " " 
Width of Roadway Under Bridge 
py NS Rae r ie tS s 
Length of Spans 


Length of Bridge Deck on g of Roadway 


Deck Covering 

Type of Foundation 
Contractor 

Inspector in Charge of Work 


Bonding Company 


Official Starting Date 
Work Started 
Working days specified or 


Percent of Completion by 12/31/0 


Engineerts Estimate of Cost 
Contract Price 

Adjusted Contract Price 
Value of Work Done in 190 


Value of Work to be done in 1941 


Let with Road Contract, 


Camden 
Berlin Boro and Township 
Grade Crossing Elimination 


Overpass P.R.Seashore Line 
Kast of Franklin Ave, 
FAGM 2heA(1) 

Open Conc.Abut. & Piers 
Cone.Slab on I Beams 

30! 

2 @ 61.0" 

Double Track Roadbed 


3 @ 38t-" along ¢ highway 
118'-0"+ 


Conc, Wearing Surface 
Concrete 

Hisenberg Construction Co, 
Me Le Vail 

Maryland Casualty Co, 
11 ite 

11/0 

110 

1 

$27 5972 085 

$33 503 3 

$33 ,01,3 0113 
$1,869.54 
$18,175.89 
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Federal Aid Project No. 
‘Type of Structure 


_ Width of Roadway on Bridge 
Width of Sidewalk % ie 


Width of Roadway Under Bridge 
Length of Spans | 


Length of Bridge Deck on ¢ of Roadway 
‘Deck Covering 

Type of Foundation 

Contractor 
Inspector in Charge of Work 
Bonding Company 

Official Starting Date 

Work Started 

Working days specified or 
Percent of Completion by 12/31/,0 
Engineer's Estimate of Cost 
Contract Price 

Value of Work Done in 190 

Value of Work to be done in 191 


REMARKS : 


Let with Road Contract, 


—FAGM 6-B(1) 
| Haddon Ave, Overpass. 


Camden 
Berlin Boro & Township 
Grade Crossing Elimination 


Overpass P.R.Seashore Lines 
Haddon Avenue. 

FAGM 6=B(1) 

Open Conc.Abut. & Piers 
Thru Girder. Cone.Deck on 
I Beams, 

h)t.o" 

End spans 1 @ 7t-8" 
Cen.sSpan 1 @ 5t.~0" 

Double Track Roadbed 

2 @13t-6"3 2 @ 72tal"; 
2 @ 938-5"; 1 @ 11-6" 
1331-0" 

Conc,Wearing Surface 
Reinf. Concrete, 
Eisenberg Construction Co, 
Ce D. Weller 

Maryland Casualty Co. 
ie 

2/5/41 

160 

None 

$158,926.50 

$163 ,58h,.10 

None ~* 


$163,584.10 


ay Res 


— LOVaLNoo 


TS°Lt9* OL 
Lg°6t9* Tt 


ET°SS6* ot 


T0*982°8T 


tee NQ 


. 


aod 


Ta* Lt f ols 
Le*6t9* Tt 


ST °SS6 6 ary 


TO°982°8T 


05°@LL6 ey 


esplig 0485 o4sum s,Teeg 


*Ay Hoouuvnbog at0a0 oSptag u044vaq¢9 


yooig s,uuy ATTOW teao*oay wmoyo], 


esptig yousag 4som 


WeTRg 
STILO}Y 
~oTesseg 


oTesseg 


pusTsoqum) 


Segre a ee 


ON6T NI aNod 
“ant -agusnray Rio JO EAT 


GAVN TYOOT 


ALNNOSD 


Ger von, 
BOARZ! oo 


ats 
Asir 
cay magn ae 


- 
ee 


— 


West Branch Bridge. 
Cumberland County. 


Municipality 


County 

Local Name 

Type of Structure 

Width of Roadway on Bridge 
Length of Bridge Deck on # of Roadway 
Deck Covering 

Type of Foundation 
Contractor 

Inspector in Charge of Work 
Bonding Company 

ra Work Started 

Fed Working days specified 

ie Date of Completion 
Engincer's Estimate of Cost 
Hee Contract Price | 

ia Adjusted Contract Price 


Me ~ 


Hopewell Township 


Cumberland 

West Branch Bridgo 
Box Culvert 

ho t -0" 

12t-0" 

Gravel Fill 
Conerete 
Campbell 

P, McCullough 
U.S. Casualty Co. 
1/6/40 


65 

5/2/40 
85,783.60 
83 1182.65 
$3 5778250 


i Totowa Ave. over Molly Ann's Brook 


Passaic County. 
County 
Municipality 
Local Name 


Type of Structure 

Width of Roadway on Bridge 
Width of Sidewalk on Bridge 
Length of Spans 

Length of Bridge Deck on ¢ of Roadway 
Deck Covering 

Type of Foundation 
Contractor 

Inspector in Charge of Work 
Bonding Company 

Work Started 

Working days specified 

Date of Completion 
Engineer's Estimate of Cost 
Contract Price 

Contract Price 

Adjusted Contract Price 


Passaic 

Paterson 

Totowe Ave. over Molly Ann's 
Brook 

Encascd I Beam 


hor -0" 

1 @13t-10"; 1 @ 16t-1"4 
38! «O" 

hited" + 


Conc, Wearing Surface 

Conc. on Piles. 

Union Building & Constr.Co. 
H. Re Gabriel 

Fidelity & Deposit Co. 
L/i/yo 


arnt 
$18,816.08 
$17,633.68 
"18,286.01 
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Morris & Passaic 
Pompton Lakes © 
Stratton Br.ov Pequannock Rv. 
Encased I Beams 
hot-o" 
dth of Sidewalk on gee 2 @ 8t~10" 
ngth of Spans 2 @ )51~0" 
Length of Bridge Deck on % of Roadway 97!-1," + 
Deck Covering Cone. Wearing Surfaco 
Type of Foundation Concrote 
Contractor — | Ell-Dorer Contracting Co. 
_ Inspector in Charge of Work H. R. Gabriel 
Bonding Company American Surety Co. 
Work Started 12/29/39 
Working days specified 150° 
Engineer's Estimate of Cost $46,063.72 
Contract Price 6h15591.95 
Adjusted Contract Prico She ,934.13 
Date Completed 2 afr5 
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Deals Waste Gate Bridge 
No. 1238 - Salem County 


County Salem 
Municipality Pittsgrove Township 
Local Name Deals Waste Gate Bridge No. 
1238 
Type of Structure Concrete T Beam & Deck 
Width of Roadway on Bridge 301-0" 
Length of Spans 21t-o" 
F Length of Bridge Deck on @ of Roadway 30!-8" 
i Deck Covering Gravel Fill 
ie Type of Foundation Conc. on Piles 
a Contractor Campbell 
(a Inspector in Charge of Work P. McCullough 
vi Bonding Company ‘ne ae 
: Official Starting Date 10 (2069 
We Work Started ae 39 
it} Working days specified 
i Date of Completion Pano 
i Engineer's Estimate of Cost $13,280.51 
f Contract Price $10,978.57 


Adjusted Contract Price 811,449.87 
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| Somerset Ca geye 


unt Maas | ‘Bridge #138 


Somerset 
Bedminister 
Burnt Mills Bridge #138 


Abut.Piers, Encased I Beam Deck 


301-0" 
2 @ 55-0" 
aga of Bide Deck on ¢ of Roadway 1131-6" 
Deck Covering Concrete 
‘Type of Foundation | Concrete 


_ Contractor Delta Construction Company 
- Inspector in Charge of Work Ae Ee Lee 
_ Bonding Company : Hartford Accident & Indemnity Co. 
«Official Starting Date 6/8/40" 
- Work Started © June 6, 1gho 
_ Working days specified or 60 
Date of Completion or 9/26/10 
Percent of Completion by 12/31/,0 100° 
_ Engineer's Estimate of Cost $23,114.10 
— Contract Price — $25,428.88 
Adjusted Contract Price $25 5066.0) 
Value of Work Done in 190 $25 066.0), 


State's share 
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"Salon, comtys. 


Salem 


Municipality ie jee City of Salem and Mannington Twp. 


Local Name | Ne pi Red Bridge #714 
by of Structure ReCe Box Culvert 
“Width of Roadway. on Bridge — 31'-8" between Parapets 20'-Pav. 
Length of Spans 111-0" 
Length of Bridge Deck on & of Roadway 131-0" 
Deck Covering Gravel 
Type of Foundation Conc, on Timbér Piles 
Contractor ~- — Frank J. Hill,dr. 
Inspector in Charge of Work a McCullough 
Official Starting Date 6/15 /40- 
Work Started Jue 26, 190 
Working days specified or | 80 ; 
Date of Completion or Oct. 1, 190 
Percent of Completion by 12/31/,0 100 
Engineer's Estimate of Cost $9,186.00 
Contract Price © $9,048.30 (Bridge & Approaches) 
Adjusted Contract Price $10,457.0h(Bridge & Approaches) 
Value of Work Done in 190 $10 4157604 
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STATE'S SHARE $8 ,228,22 
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hifi eigh ae aN 
Type of Structure 
Width of Roadway on Bridge 
Width of Sidewalk " , 
Length of Spans 
Length of Bridge Deck on 9 of Roadway 
‘Deck Covering Pies Js 
_ Type of Foundation 
 Contrector 
- Inspector in Charge of Work 
Bonding Company _ 


Official Starting Date 

Work Started 

Working days specified or 
Percent of Completion by 12/31/40 
Engineer's Estimate of Cost 
Contract Price 

Adjusted Contract Price 

Value of Work Done in 19,0 

Value of Work to be done in 19)1 


STATE'S SHARE 
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Cumberland 
Landis — 


Parvins Branch Br.on Southeast 
Boulevard, 
Conc, Box Culvert 

30 q =O" 

2 @ 51-0" 

121-0" 

14! elu 

Gravel 

Concrete 

Hill & Fox 

P, McCullough 

Glenn Falls Indemnity Company 
12/7/40 

Jane 13, 1941 

65 
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$2 ,000,00 
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Cumberland 
Landis 

_ Local 7 Parvins Beanoh he (S. WeBoulevaeas 
“type, of * Structure bate ge Cone. Box Culvert 


4 Width of Heedany on Bridge | 301-0" 


‘Width: of Seca Rie a 2@5% 

Tength of Shes 12t-0" 
Length of Bridge | Deck | on g of Roadway 1t-0" 

Deck Covering Gravel 

Type of Foundation Concrete 

Contractor C, Fiske Campbell 

Inspector in Charge of Work P, McCullough 

Bonding Company Ue. Se Casualty 

Official Starting Date ME Aint 

Work Started Oct. 14, 1910 

Working days specified or 65 

Percent of Completion by 12/31/L0 99° 

Contract Price 3 3238.00 

Value of Work Done in 190 $3 y30l4.62 

Value of Work to be done in 19))1 $ 33038 

REMARKS : 


State's Share $3 ,5148.00 
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Cumberland 
Landis 


- Local Name ty fod Parvins Br, Bridge 
Type of Structure Cone, Culvert fe 
_ Width of Roadway on Bridge 301 —0" ra 
| Width of Sidewalk " i 2@ 10! ; a 
_ Length of Spans 12t-0" - } 8 
Length of Bridge Deck on Y of Roadway 1),t.o" i> 
Deck Covering Gravel 
Type of Foundation Concrete 
Contractor One C,. Fiske Campbell 
Inspector in Charge of Work P, McCullough 
Bonding Company Ue S. Casualty Co, 
Official Starting Date | 7/27/10 
Work Started - Aud, 1, 1910 
Working days specified or 65 
Date of Completion or 12/7/40 
Percent of Completion by 12/31/40 100 
Engineer's Estimate of Cost : 
Contract Price $3 5519.90 
Adjusted Contract Price $3 54.83 669 
Value of Work Done in 19,0 $3 1183.69 
REMARKS : 


State's share $3 41183 .69 
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“of ‘Roadway. < on Bridge 
tS oie ta i Riper 


Length tes Bridge Deck on ¥ of ne 


Covering 

6 of Foundation 

ontractor Sie 

Inspector in Charge of Work 
Bonding Company 

Official Starting Date 

Work Started ~ 

Working days specified or 
Percent of Completion by 12/31/10 
Engineer's Estimate of Cost 

_ Contract Price 

Adjusted Contract Price 

Value of Work Done in 190 
Value of Work to be done in 191 


: % om i tins a Met M, 
_ Cumberland 


+. 


-landis 
‘Parvine Branch erik 


Cone e Box Culvert 
30 T("' i 

2 @ 51-0" 

121-0" 

19t.-0" 

Gravel 


Concrete 


C. Fiske Campbell 
P. McCullough 
U. Se Casualty Company 


1ofei/jo 


Nov. 27, 1940 


$1,477.12 
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eile cumberland 


Landis ; 
Parvins Branch Bridge ( Orchard st) ’ 
Cone. Aubt. & Slab 


ee je on Bridge Z0t-0O" 
idth of Sidewalk " 2 @ 5-0" 
Length of Spans 4 17-0" 
Length of Bridge Deck on ae of Roadway 23! -0" 
Deck © overing Gravel 
Type of Foundation Concrete 
Contractor Rs Mi | Hill & Fox 
Inspector in Charge of Work P. McCullough 
- Bonding Company 7 Glen Fall Indemnity 
Official Starting Date | h/27/0 
Work Started, ..> | May 16, 190 
_ Working days specified or 6 
- Date of Completion or B8=1-1)0 
Percent of Completion by 12/31/,0 100 
Engineer's Estimate of Cost 86, 5h2.50 
Contract Price $14 5713 095 
Adjusted Contract Price | $5758.95 
Value of Work Done in 190 $4,758.95 
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- Width of Roadway on Bridge 
Length of Spans | 

_ Length of Bridge Deck on ¢ of Roadway 
Deck Covering | 

Type of Foundation 

_ Contractor ie 

Inspector in Charge of Work 

Bonding Company 

Official Starting Date 

Work Started 

Werking days specified or 

D,te of Completion or 

Percent of Completion by 12/31/40 
Engineer's Estimate of Cost 

Contract Price 

Adjusted Contract Price 

Value of Work Done in 19),0 


Cumberland 


Lawrence Township 
Bowers Creek Bridge 
Conce Abut. & Deck 


301-0" 

30!-0" clear 

3h,t~0" 

Gravel 

Conc. on Timber Piles 
C. Fiske Campbell 

P. McCullough 

U. Se Casualty Company 


le 
65 
7/8/40 


100 

$7,069.30 
$53)12.80 
$5,742.66 
$5,712.66 
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sh of Gh teey « on Bridge 
h of Sidewalk" " 


Length of Spans 


‘Type. of Foundation 
- Contractor — by 
_ Inspector in Charge of Work 
_ Bonding Company ~ 
‘Official Starting Date 
- Work Started 
Working days specified or 
Date of Completion or 
Percent of Completion by PAL Aw 
Contract Price 
Adjusted Contract Price 
Value of Work Done in 190 


REMARKS : 
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i Upper Deerfield maard 


State's share $3,997.66 


Parsonage Branch Bridge 
Conc. Box Culvert 
30'=0" 

2 @ 51-0" 

12'-0" 


Conce & Timber Piles 
Hill & Fox 
P, McCullough 
Glen Falls Indemnity Company 
Tfiefyo - 
ys 19, 190 
5 
11/28/40 
100% 
$1,005.95 


$34997~76 
$3,997.76 
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New Deck & Balustrade 
Bridge 74, -B-9 : 
. | WPA Ce2lO- . 
Type of Structure ee Existing Stone Abuts & I Beams 


Width of Roadway on Bridge 31t.0" 
-- «*Width of Sidewalk " , 2 @ 91-0" 
ap Length of Spans 201-0" 
Length of Bridge Deck on Y of Roadway h)t-0" 
_ Deck Covering - Concrete 
Contract Price $1,919 hi9 


REMARKS : STATE'S SHARK = $900.53 


tena eel 


LEXINGTON AVE. 


STA 3),+30 
County et RE , Camden 
Municipality Delaware Township 
Pro ject Bridge Widening 
Local Name Bridge #3C=23 
Federal Aid Project No. WPA C210 
Type of Structure ConceAbut & Slab 
Width of Roadway on Bridge 2 @ 27'-0" 6t-0" Island 
Width of Sidewalk " , 2 @ 10t-0" praded 
Length of Spans Wyt-O" clear 
Length of Bridge Deck on Y% of Roadway 20t-0" + 
Deck Covering Gravel 
Type of Foundation Timber & Timber Piles 
Contract Price $6,617.61 
REMARKS : STATE'S SHARE $3,117.1)0 ) 


GARFIELD AVE. 


STA. +01 
County Camden 
Municipality Delaware Township 
Project Bridge Widening 
Local Name Bridge #8E 36 
Federal Aid Project No. County WPA-3 WeP.A. C210 
Type of Structure ConceAbute& Pier I Beams 
4 Width of Roadway on Bridge 3),t-0" 
q Width of Sidewalk " 2 @ 8te2ta" 
Length of Spans }8t-~0"+ clear 
q Length of Bridge Deck on % of Roadway 5),'-0" 
Deck Covering Conerete 
Type of Foundation Conc. on timber Piles 
Work Started Oct. 18,1939 
Date of Completion Jusy 3, *1940 
Contract Price G2 9917073 


REMARKS : STATE'S SHARE $1,368.0), 
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STATEWIDE HIGHWAY PLANNING SURVEY 
amine RoR rot oh) 8 2 ee ae 
ei. . eect orn emer ¢ eel 


The New Jersey State Highway Department entered into on 
egreemont on April 19, 1938, to conduct « highwey planning survey 
in cooperation with the United States Bureeu of Public Roods, now 
the United States Public Ronds Administretion of the Federel Works 
Agoncye 


The purpose of the survey is to gether end tabulate factual 
information on e« comprehensive scale thet will present a complete 
picture of the highwry situationin the State. For this purpose the 
survoy hes been divided into three major divisions: Road Inventory, 
-Finencicl Survey and Treffic Survey. 

‘ Office space was taken in June, 1938, at 17 Williom Street, 
Nowerk, for the conduct of the survey. An agroement was entered into 
between the State Highway Dopertment cnd tho Work Projocts 
Administretion for the latter to furnish cll clerical and other 
personnel such as treffic onumerstors end recorders to work under the 
supervision ond direction of stete employcese The state employees 
engaged on the survey during the pest two ond one-helf years have 
averaged about forty (40) mon: the W.P.A. personnel hes veried between 
twenty-five (25) and four hundred (400). 


ROAD INVENTORY 


Every mile of public. used rural rosd in the Stete hes been © 
surveyed by enginoering parties who have recorded tho length, width, 
type ond condition of all road surfeces; curvature, sight distences, 
and excessive grades on all state and main county roads; the 
description and condition of all bridges ond culverts of five foet 
and over in span; a description of all railrond grade crossings as 
to physical rspect and possible hazards; also ¢ulturel fectures, such 
as dwellings and farm units, schools, churches, public buildings, 
business esteblishmonts, factories, mines, cirports and all other 
origins of traffic. In addition all locel’ rond mileages in urban 
locelities have been compiled from records, where obtainable, or 
from actual surveye The major part of the field work of the inventory 
was done during the years 1938 and 19359. 


During 1940 this informrtion hes beon tabulcted, coded and 
punched on cards for compilcetion and analysis and the preparation of 
tables from which are easily obteinable all informe.tion secured in the 
fielde 


ae borane DP SHAY 4 Tle Per 
“RRS esermse ABR ARS aeeae 
vas shat Saat! pay path sess ewe 
yA ard: & 


| = ne aoe , cine Eke » a 


vy 


-* . yr a — 
Oats DO ywets S29 SARIS 


ppautens i} hoe Soon agett Soe a 
: este hae tagdeate ffs f= ee a4 + etdal ostt st . 
A? yodaw Seas SE by Bey ero pope wey lind 


. “ _ a’ t 
weit cties LORRI Sette foe0 Shae aad. bas 
. : SSatsone: b . ge te hearek: erin & ort 


suevhed Sop ask Pemeaiay vA: ct) Lea eee mn 
‘i : oe meget EN Eas it « 


ohin at 
sit Lie ya bores 
; egae ot if o Molt HyioG ie 
bia erivadg “A : wwiiverond ge5 
of pe rsaos Sot pothents Pe 
fa siteaod. 2 pape ae xs fan 
Love + *. f eh nig 
> Sa ae : Be fen ei £ ath ve 


Lad 


tet we 
. ° 


. * * 
% « 
: 5o vt nit he 
a ' ey 
" } " 
» + ‘ me 4 
; ‘ i 


County ay maps ‘are being drawn on « scale of éaue 
a aches to one mile. In their preparation, use is being mede 
of all accurate informstion procursble, such as the tricnguletion 


stations and monuments of the U.S. Cocst and Geodetic Survey, 


traverses of ll state highways end main county roads end 
‘eeroplane photogrephs for obtrining locations of Strerms end minor 
roads. These maps will show accurately o11 roads, streems, reil- 
roads, municipal boundarios, state and county perks, cll government 
propertics, such as forts, arsenals and sir stations, cnd ell 
cultural items seeured in the field inventorye 


During the year 1940 on everage of fifteen dreftsmen were 
engaged in mapping end the maps of six countics wore completed. 
£11 the others have reached verying degrees of completion. 


FINANCIAL SURVEY 


The Financial Survey was undertcken to determine the 
present reletion of street and highway finences to those of cll 
other governmentel agencies in the State. Severel specific studies 
were mede to furnish the informetion requircde 


The Fiscal Study comprised en anrlysis of the financial 
reports for a semple year of the state, county, towns ond other 
governments] units, districts ond commissionse The fiserl yeer 
used in this survey wes the calendar year 1958 excopt in the crse 
of the State ond the school districts whose fisecl yerr is from 
July 1, 1958 to June 30, 1959. This informetion w:s secured mainly 
from audits and records in the office of the Dopartment of Local 
Governments « 


During the yonr 1940 this study wes largely completed end 
ables prepered showing the findings in detail. This cnclysis 
determined the sourco of ell revenues cnd clessificd oxpenditurés 
into four classes; nemely, highweys and streets, public wolfcre, 
educetion end senerel government. 


The Rocd Lifc Study has two primery objects; first, the 
determinetion of tho probable average service life end rates of 
retirement for erch type of surfecing in order thet the future 
necessary reconstruction ean be forocest; second, the doterminetion 
of tho ennunl roadway cost for the sevorcl types of surfrceos. 
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This study started in January, 1938 and during the years 
1939 and 1940 practically all State Highway Department contracts 
were assembled by detes of construction, type and width of peve- 
ment, and costs of different items of construction, in order to 
obtain the investment in the State Highway system and for future 
determination of the probable life of different surface types. 
Straight line diagrams were prepared for about seventy-five per 
cent (75%) of the stete system showing all construction by stares. 
The data was obtained from Stete Hishway Department records and planse 


The Motor Vehicle Allocation Study will reveal the distribution 
of vehicle ownership ond hence the revenue derived from registretion 
fees and gas tax in the soveral governmental units and populetion 
groupSe For determining this a twenty-five percent (25%) semple of 
oll passenger cars, commercial vehicles and motor cycles, and a 
hundred percent (10055) semple of taxicabs and busses wes taken from 
the 1939 registrations filed in the office of the Motor Vehicle 
Commission. This work wes started November 4, 1940, and practically 
completed before the end of the yecr and compilation of the results 
stertcde 


The Road Use Study is designed to discover the proportional 
uso of coach of tho highway systems of the State to disclose the source 
or origin of such highwoy usc with respect to the several governmental 
units and to reveal upon whet highway system the residents of such 
governmentel units perform their trevole 


For obtaining data for this study instructors visited one 
hundred forty-five (145) high schools in the state, explaining to 
approxime.tely one hundred thousend (100,000) students the method of 
comploting, with their parent's help, the questionneires regerding 
tho motor vehicle owners travel and driving hcbits for the precoding 
twelve months. This work wes done by a crew of fourteen mon botween 
Fobrucry end Mey, 1940, end over sixty thousend (60,000) useable 
gquestionncires were returned. Work hes been’ started on the classifi- 
cation cnd oxtonsion of these questionneirus, tho dete obtrcined being 
used both in this and Motor Vehicle Allocstion Study 


TRAFFIC SURVSY 


The Traffic Density Study is being mede in order to determine 
the rolative importence of rocds as shown by © twenty-four (24) hour 
amnual average of traffic, to determine tho composition of treffic 
by type of vehicle and license, and to be cble to compute the vchiclo 
miles of verious types of treffic on the sevorel highwey systoms of 
tho Stetee In ordor to sccure the deta required opproximetcly seven 
thousond (7,000) counting strtions wore cstablish¢d throughout the 
Stetee Of those three hundred seventy-cight (378) worc key stetions, 
one hundred nincty-seven (197) of which were loc: ted on stcte highwrys 
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at intersections with other roads, and the remainder on roads 

of other systems which appeared to be key points in obtaining 

a picture of traffic in that locality. These Key Stations were 
counted eighteen (18) times during the year, the counts being 
distributed seasonally. Six hundred seventy (670) Blanket Count 
Stations were counted four (4) times a year distributed seasonally 
on week dayse Of these three hundred fifty-eight (358) were 
located on state highways between key stations. Between five 
thousand (5000) and six thousand (6000) single eight hour count 
stations were established, thus giving a count at practically 
every alternate road intersection throughout the states All 
counts were divided as to state license (New Jersey, New York, 
Pennsylvania, and all other foreign) and type of vehicle. An 
average of from one hundred fifty (150) to two hundred (200) 
WePeAe recorders under the direction of state employees were 
engaged in this studye 


The Loadometer Study was made of commercial traffic 
to determine weights, dimensions, tire sizes, axle spacing, 
capacities and commodities, carried by different types of vehicles. 
Thirty-six (36) weighing stations located at key stations were 
established operating on the same schedulo as the key stations, 
and operated by three parties of three state and three WePeAs men 
eache Information was obtained on approximately thirty thousand 
(30,000) trucks. 


Both phases of the Traffic Survey were begun in 
February, 1940 to extend over a period of one yeare During the 
year the compilation of the field counts was started in the office 
using WePeAe clerical personnele 


Much information has been furnished during the past 
year to the War Department and other governmental agencics engaged 
in the preparation of 2 defense program, on roads, bridges and 
traffic within a twentyemile radius of all forts, arsenals and air 
stetionse This information was all compiled from the results 
obtained by the Statewide Highway Planning Surveye 
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ommcneie Projects ‘Division 


EER/GC 
STATE OF NEW JERSEY 
ene uP REED STATE HIGHWAY DEPARTMENT cag 
ga TRENTON March 5, 1941 


Submitted “ieee ‘a the Annual iomied of the Poejects Division for 
the <egeed year 1940. 


I aie Seaiuiel a sheet showing the 1940 ausewttinnen’ of the Motor 
Vehicle Aid Fund to the counties and for comparison have also included 
@ sheet showing this information in comection with the 1941 funds. 
There is also included in this report, sheets showing the County 
_Approprietions for Roads and Bridges and Bonds and Interest for same 
for the years 1959 and 1940. 


Aside from the standard construction practice, the mst outstanding 
work done during the year was the construction of an experimental 
section of Soil Stabilization with Tar on the Reed-Dey Road in Nest 
Windsor Township, Mercer County. There is « detailed report of this 
WORE with photographs, as the latter part of two copies of this report. 


There. are some sections of Southern New Jersey where good gravel is very 
scarce and it is hoped that the type of road referred to will enable us 
to construct roads in such sections without the necessity of providing 
good gravel, and to construct such a road at reasonable cost. 


The inerease of Township & Borough Aid Maintenance funds from ten to 
twenty-five thousand dollars for the municipalities in each county will 
help greatly in the maintenance of the ever-growing mileage of Township 
& Bowugh Aid roads constructed with State Aid, to which such funds are 
applicable. 


Respectfully submitted, 


| 
Supervisor of State Aid Projects 
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Projects Division 
Annual Report - 1940 


F.E.Harris/GC 


- TO MR. REED: ah February 13,1941 


im submitting herewith yearly report showing the status of Motor Vehicle Aid and 
sh & Borough Aid for the year ending December 3lst, 1940. 


_MOTOR VEHICLE AID 


For the year 1940 the State Highway Commissioner approved awards of contract and 
force account work for the construction of 6.35 miles of surface pavement, a total 
amount of $98,377.83; for construction of bridges, a total amount of $107,259.89; 
for construction of gravel surface, a total amount of $6,745.45 and for drainage 
© county roads, a total amount of $8,313.20, making a grand total for work not 
involving W.P.A. funds of $220,696.37. Of this amount $94,629.84 represents work 
done or proposed to be done by force account on six (6) projects. 


_ In addition to the above, other contracts and force account work in conjunction 
with the W.P,A. were approved for an amount of $274,434.01. 


_ For the year there was a total of twenty-eight (28) projects approved, nine (9) on 
which W.P.A. funds were allotted. 


_TOWNSHIP & ROROUGH AID (Construction Fund ) _ 


During 1940 work was completed on 250 miles of municipal roads at a final con- 
struction cost of $1,664,191.92, the State's share of which was $1,425,366.26 or 
approximately 86%. 


Regarding the above figures attention is called to a certain amount of construction 

f nds which recently has been applied to surface treatment work only on gravel 

Toads previously constructed with Township & Borough Aid funds or straight municipal 

W.P.A. work. These funds have been used for this purpose due to there not being 

me tent Twp. & Boro Aid Maintenance funds to follow up gravel road construction 

ith the application of surface treatment, which is most desirable after the gravel 

face has been down for approximately one year. The total miles of surface 

aeeontment work only is 53.10, which is included in the completed mileage given 

prove. The total cost of this surface treatment work was $49,839.83 of which the 

State's share was $42,010.26. Also included in the total mileage is 1.58 miles of 

5 ading and drainage work at a total cost of $17,812.94 of which the State's share 

amounted to $15,789.89. Out of the 250 miles shown as completed, 195.32 miles 

2 involved surface construction. 

| The total amount of Township & Borough aid funds paid by the State during the year 
| 1940 was $1,475,151.29. Of this amount $46,562.13 or approximately 3. 15% was paid 

} as the State's imate of engineering and $3, 222.90 was paid for the acquiring of 

| rights of way. 


Of the total of 396 projects involved for 1940, 124 were in conjunction with the 
W.P.A., 84 of which were completed and 40 uncompleted as of December 3lst. 


During the year there was completed about 74% of the projects on which work was 
Started. 


During 1940 there was completed 291 Twp.& Boro Aid projects, 105 uncompleted and 
112 projects on which funds have been allotted for their,construction at a total 
estimated cost of $776,761.97, of which the estimated State's share is $698,185.19. 
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-- ‘Page 2. 
owing tabulation shows a comparison by types of mileages completed in 1940 


; (DIRT ROAD FUND) 

Title 27 Chapter 15 of the Revised Statutes provides that 350,000 of the $125,000 of 
Pup.& Boro Aid funds available in each county may be used by the Boards of Freehold- 
ers for the maintenance and repair of unimproved municipal roads. All of the 
counties except two have requested these funds for 1941. As a part of this report 
there is a sheet entitled "Township & Borough Aid Applications Submitted for 1941 
Funds", which sheet contains a column showing the reqests for 1941 Dirt Road Funds. 
The total amount requested is $925,000, which is the same amount that was requested 
and paid to the counties from the 1940 funds. 

.- TOWNSHIP & BOROUGH AID MAINTENANCE | 

Under the Township & Roro Aid Maintenance Act there was submitted to the State 
Highway Commissioner for 1940 funds, schedules totalling an estimated cost of 
$264,179.61, of which the State's share was 239,429.01. There has been available 
"each year under this Act $210,000. The amount obligated of the 1940 funds was 

1) $197,830.00, the balance was from previous years unused funds. There is a sheet 

)) contained in this report showing by counties the total amount of schedules submitt- 
| ed, State's share approved from 1940 funds, State's share approved from previous 
years funds and the total State's share obligated. 


1940 Mileage . 1939 Mileage 
s. Boros Towns Vils. Cities  Twps. Boros Towns Vils. Cities 
7? .01 sce: = -— - vn GES Wi LS: peste ae ag acc oes 
fee Bit.Su.Tr. 27.99 9.28 - - ps 30:55 11.40 <= - pa 
it Surf.Treat. 25.38 19.78 6:03 ..- 1.91 29.56 19.23 3.68 - 4.00 
it.Penet.Macadam 9.92 6.91 1.23 - - 13.36 7.06 .42 - 2 
pe AorT S545) SvRG - y2? Ax bs Vigtte. Bilin ea = r 
ituminous Concr. 1.19 5.11 .47 - 8.64 2.53 5.98. .80 .30 7.82 
sinforced Concr. 1.57 1.62 .66 - - 139, < OO AL - 
ravel ,Cal.Chloridel0.41 - ieee” a aa Ne 2 7 agh et eae) - 
torm Sewer ,42° ° 439 - - . 36 dee Se. eae Sade - 
rading &Drainage - 241 - - - - ~- - - oo 
ur Soil Stab. oes ce er A - 4 et tee ie 
rravel, Lig.Bind. 5.52 - - - - - - - - = 
Sheet Asphalt ~ - ps _ Po emer aie aes a 
Slag, B.S.T. - - ORE - OS las ona ad, aes = 
B.S.T.& Storm Sewer - - - ~ ~ - - - - ave 
Debit Mac .& " " - - - - - .68 te kane - 
| Gravel & " we ~ ~ - - - - 91 - - - 
| Soil Cement ,B.S.T. - - - - ~ 1.23 - - - - 
| Gran.Block&kR.Conc. = - - igen z 7 eae eae” 
| Totals ..167.18 62.10 9.66 - 11.06 205.74 70.44 8.82 .42 14.04 
| 
} 


"The total amount of schedules as approved or $264,179.61 was for maintenance of an 
“estimated mileage of 500 miles, representing an average cost of approximately $528. 
‘per mile. 

By an Act of the Legislature in 1940, the Township & Borough Aid Maintenance fund 

has been increased to a total of #525,000, making available in each county beginning 
with 1941 an amount of $25,000. This increase in funds will now enable the various 

Municipalities to more adequately maintain roads constructed with Twp.& Boro Aid 

funds. 


| The following tabulation shows the mileage of municipal roads that has been com- 
| pléted with Township & Borough Aid funds since the year 1921, no estimate of mileage 
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| 840 1934 “B16. 770 1939 240.930 
: Gilt is5 172.110 1940 195.320 
Grand Total 3,701.819 


Respectfully submitted, 
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Filta jects Engineer 


County 


19440 
County 

Road 
Mileage 


% of 
Total 


Mileage 


Population 


1930 


190 
APPORTIONMENT OF MOTOR VEHICLE AID FUND TO COUNTIES 


New Jersey Population by Counties-1940 Census 


County Areas - - - 1930 Revision 


County Average % of 


% of Area in % of County Road 
Total Square Total Mileage, Area, 
Population Miles Area 


& Population 


NBiy “JERSEY STATE HIGHWAY DEPARTMENT 
Projects Division 


1940 Apportionment 


October 4, 1949 


TOTAL 
Apportionment Apportionment $6,000,000.00 
GEN of 735,000.00 
#65 000 ,000.00 873520006 00 Tey zreOs 00 


= 


Atlantic 319.520 5~398 124,823 3.089 610.310 eel 52303 318,180.00 35,000. 00 353,180.00 
Bergen 170.282 7 Suly 364,977 9.031 2h6.170 2.993 6.656 399, 360 .00 35,000.00 434,360.00 
Burlington 163.5440 7-830 93,541 2.315 827.120 10.057 6.734 04,040.00 45,000.00 439,040.00 

Camden 25400 Rex i) oP, 310 Reaiy, 226.599 Py ip <n HS 1) ~BE5, 300.00 45,000.00 400,480.00 
Cape May 169.620 2.865 29,486 0.730 50.910 5 64483 4.026 181,560.00 35,000.00 216,560.00 
Cumberland 503,900 8.512 69,895 1030 674.430 8.199 6.147 368 , 820.00 35,000.00 403,820.00 
Essex 176.110 “2.975 834,514 20.624 129.720 1. 577 8.492 503,520.00 35,000.00. 546,520200 
Gloucester 351-000 5.980 70 ,802 1.752 3140 6625 4. 1he 3.958 237 , 1480.00 35,000.00 272 1480.00 
Hudson 58.892 0995 690 730 17.091 60.1480 0.735 66274 3765440 .00 35,000.00 413,440.00 
Hunterdon 189.720 42005 44, (2 0.859 49.120 5.349 4.145 188 , 100.00 45,000.00 224,100.00 
Mercer 166.382 2.811 187,143 4.631 227.900 it ie Bl 3.405 20/4, 300.00 35,000.00 239,300.00 
Middlesex 87.177 4.851 212 ,208 56251 32h,.4440 395 1,682 280,920.00 _ 35,000.00 315,920.00 | 
Monmo uth 431.610 De 147 5209 56,5 53460110 6.193 5 2h6 414,760.00. 35,000.00 249,760.00 © 
Morris 261.740 lel 110,445 2.153 480.190 52839 331 259,860.00 353000 «90 291,860 00 
Ocean 1.79.850 8.106 33,069 0.818 754.810 9.178 6.034 362 4040.00 _ 35,000 200 397 , 0140.00 
Passaic 231.110 46 502,129 71:76 198.650 elit 5 ~ 4.598 275,880 .00 353000 «00 510 8680.00 
ee 338.831 5.72 6,844 0.911 389.370 e734 5-789 227, 340.00 35,000.00 262 , 340.00 
neutat 201.800 3, 1409 65,5132 1.612 305.020 34709 2.910 174,600.00 35,000.00 209,600 00 
eect BBO. rae » 840 0.689 535.310 509 2041 1,860.00 45,000.00 2 16,900 200 
tatoo 141,20) 2.385 305,209 Tape 104,.940 1.276 34738 224,280.00 35,000.00 259,280.00 
Warren 231.554 3 «Die Q BOs519 1.220 36l4..650 1.433 32168 191,280.00 35 000.00 226,280.00 
5¢19.725 100.000 1,041 5 3344 100.000 8 22h 40 100.000 100.000 _ 36,000,000.00  $ 735,000.00 36,735, 000.00 _ 


TOTALS z47 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 
191 Projects Division 


: 9h1 Apporti nt 
APPORTIONMENT OF MOTOR VEHICLE AID FUND TO COUNTIES 19h1 Apportionment 


New Jersey Fopulation by Counties-190 Census December 5, 190 


County Areas - - = 1930 Revision 

191 County Average % of TOTAL 

County % of % of Area in % of County Road Apportionment Apportionment $4,000,000.00 

Road Total Population Total Square Total Mileage,Area, | of of 745,000.00 
County Mileage Mileage 190 Population Miles Area & Population $6, 000,000.00 ¢ 725,000.00 6,735, 000.00 
Atlantic 432.680 5h 12h, 066 2.982 610.310 721 216,920.00 45,000.00 1,920.00 
Bergen 472.561 70742 09, 4,6 9.8)7 24.170 299% 411,420.00 45,000.00 [8 20.00 
Burlington 1.43.50 7-584 97 ,01% 24342 Hefehet, 106057 499,480.00 45,000.00 4.4h,,1480.00 
Camden 27h. 250 4.87 255, 727 4.147 224,425 re hg 267,720.00 | 45,000.00 402,720.00 
Cape May 171.20 2.802 28,919 0.695 450.910 5 4.83 179,640.00 45,000.00 21h, 440.00 
Cumberland 52.900 8.899 72,18h. 12759 67.440 8.199 377,160.00 , 35,000.00 412,140.00 
Essex 174.430 2887 847, 4.0 20.128 129.720 1.577 191,820.00 45,000.00 526, 820.00 
Gloucester 480.120 6.219 72,219 15736 306425 h.ik2 2h1,920.00 45,000.00 Sheehan 
Hudson 59.12 0.948 652, 0L0 15,674 60.180 0.735 317,520. 00 45,000.00 2,520.00 
Hunterdon 194.020 42158 36,746 0. 88h, 139.120 5.339 187,620.00 45,000.00 222,620.00 
Mercer 171.132 2.800 197.418 4.743 227.900 rte or 9 206,280.00 45,000.00 . 3111, 280.00 
Middlesex 299.222 4. 895 CLT, OTT. 52218 32h Lhe 30945 281,160.00 35,000.00 314,160.00 
Monmouth 432.250 5.36 161, 248 4.876 53.040 6.4.93 316,080.00 35,000.00 451,080.00 
Morris 266, 630 h.362 125,722 4.022 180.190 5.839 26h, 80. 00 45,000.00 299, 180. 00 
Ocean 516, 680 8.4.54 27,704 0.906 75h. 810 9.178 ( 470,740.00 435,000.00 hos, 7.0.00 
Passaic 241.110 42781 cial 254 736 198.450 a Ty Le5hh 272,440.00 35,00.00 407, 640.00 
Salem 338.591 5.5h0 2; ov 1.016 ater re. Lees 40765 225,780.00 435,000.00 260, 780.00 
Semerset 202.190 Z.208 7h, 290 1.788 405.020 4.709 20945 176,100.00 45,000.00 211,100.00 

291.850 6 29, 622 Ow 712 rye «410 4.509 42999 249,940.00 35,000.00 271,940.00 
cites 1h.4.985 us pt 228, 3h 72893 | ~9l.0 1.276 4.82 230,520.00 35,000.00 245,520.00 
Warren 251.1:40 is 11h 50, 1 + PETE res 3 6 56 a0 14.44 4.251 195,060.00 45,6A0.00 230,060.00 __ 


64111.983% 100.000 4,160,145 100.000 8,22h.4h0 100,000 100.000 6,000,000.00 735,000.00 6,745,000.00 
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NEW JERSEY 7 


COUNTY APPROPRIATIONS - 190 
FOR ROADS AND BRIDGES AND BONDS AND INTEREST FOR SAME 
(NOT INCLUDING STATE FUNDS ) 
(PER QUESTIONNAIRE) 


-  POTAL 


MAINTENANCE & REPAIRS CONSTRUCTION OR RECONSTRUCTION W.P.A 
Roads Bridges Roads Bridges Roads 


BONDS & INTEREST (not incl. 


Bridges Roads Bridges Bonds & Interest) TOTAL 


ATLANTIC bd g we -0- ~O- -O- 25,000.00 -O- 120,057.50 87,605.00 25,000.00 232,662.50 
BERGEN 266,290.C0 69,160.00 80,586.45 138,663.55 (A) (A) B-532, 640.00 (B) 554,610.00 1,087 ,250.00 
BURLINGTON 45 ,000.CO 25,000.00 37,000.00 -0- a 9 11,803.73 -0~ ay 118,803.73 118,803.73 
CAMDEN 62 ,275.S6 17,076.27 -O- -0- Pe i heeto 12. 225.08 WIS Thae -0- 116,826.23 16,569.75 
CAPE MAY 2,071.88 hy F20w 53... Lal, 239-6 -0- -0- -0- B-1h46,895.00 (B) 150,627.67 297 , 522.67 
CUMBERLAND 39 5391,79 -0- -0- sil -0- -0- -0- -0- 39,391.79 39,391.79 
ESSEX 114,116.52 54,371.63 171,394.26 62,955.8h, -0- -O- 113,638.08 65,370.89 }02 ,848.25 881 , 847.22 
GLOUCESTER 32,872.55 6,864.12 -0- 7,073.0h -0- -0- 10,646.25 -O- 26,809.71 37 455.96 
HUDSON 1,210,953.18 79,621.24 -~O- Ue -0- -0- B-397 ,037.81 wins 1,290 57.2 1 687,612.23 
HUNTERDON c - ,99).83 ae 7,972.32 alee ihe ~0- 69,979.50 hg 12,967.15 82,946.65 
MERCER -0- 39,000.00 109,503.60 76,667 2 -0- -0- 385,314.00 130,880.00 25,4171.02 71,365.02 
MIDDLESEX 71,500.00 32,000.00 182,000.00 50,000.00 20,000.00 -0- n> 105, 02 78,277651 355,500.00 715,882.52 
MONMOUTH 118; 146.)3 115,904.50 60 ,000.00 85l,,000.00 51,132.90 -0- 357,178.75 91,606.25 1,199,183.83 1,647 ,968.83 

f MORRIS 130 ,4hh dh 12,000.00 -0- -0- -0- On 3,615.00 -0- We ,bh.bh 177,059 4h 
CCEAN ho ,463.99 31,546.50 -0- -O- -0- -0- -0- -0- - 72,010.49 72,010.49 
PASSAIC 100,000.00 h5,71.00 -0- -0- 3,000.00 20,000.00 B-680,181.25 -0- 208,741.00 888 ,922.25 
SALEM 17,623.00 15,000.00 -O- -0- -Om “Ue oO 22,429.87 32,623.00 55 ,052.87 
SOMERSET 35,000.00 40,000.00 -O- -O- -0- -0- B-105,000.00 -0- 65,000.00 170 ,000.00 
SUSSEX 22 ,5h2.5h -0- 10 ,35h.03 -0- a sO en “Os | 32,896.57 32,896.57 
UNION 102,367.01 12, 72.06 5,215.48 9,617.29 -0- -0- B-50,103.55 © ~0-= 129,9)1.8) 670,045.39 
WARREN sala ae Yas 1,241.16 saan a -0- «0+ «(hes »- 1,241.46 1,2)1.L6 


TOTLLS 2,395,964.12 610,347.65 789,503.06 1,198,977.1h4 16,281.02 h,129.61 “123,135.22 76,169.52 5 4203 202.60 9, 802,597.34, 


(A) - WPA expenditures included in Maintenance and Construction Accounts. Per letter from Mr. Thier dated 1/9/ul. 
(B) - Bridge Bonds combined with Road Bonds. 
(c) - Road Equipment and Highway Lighting Payments. 
Projects Division 
Feb. ll, 191 
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NEW JERSEY 
COUNTY APTHOPh LATIONS - 1939 
FOR ROADS AND BRIVGES AND BONDS aND INTEREST FOR Salié 
(NOT INCLUDING STATE FUNDS) 
(PER QUESTIONAIRE ) 
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re PIM. WAT - , aT ane : ik ii fi ~~ TOTAL 
ee Se & REPaIRS CONSTRUCTICN CR RECONSTRUCTION WePeiie BONDS & INTEREST (not incl 
= Ns anand oacs Bricees Roads Bricges Roads Bridges Roads ___—iBridges__ Bonds & Interest) TOTAL 
sTLANTIC -0~ =O ~0- -0- 50,545+88 1,002.07 10,381.50 89,835.00 7 
-0- : Se 002 110,381.50 89,835 51,5795 281,764.45 

BERGEN 100,871.21 ree 76, 828.52 55, 93840 89,891.90 ate 307,350200 397,350200 323930403 1, 118,230+03 
BURLINGTOE = -7,129-50-A  ~ =A =0~ =O —-9,916.39 -0- -0~ 17, 0115 «89 17, 0,589 
CAMDEN 70,481.32 19,750.00 15,207 .116-B 5,385 -97-B -0- -0- 19,974.60 11,500.00 110, 82.675 172290045 
ashlee ead eae ae ae apna asa ha PeReNAe0 -0- -0- 133,,342250-C .-0-- 13 Cet Bs Se 

ee ge ced ey ey ar -0- -0- pe 52 17 660 52,17 +60 
ESSEX 64,201.59 21,52h,h9 238,895-15 17, 350076 27,365e77 -0- 14,902.59 85,608.19 128,337 «76 860,848 8h 
GLOUCESTER 7,297 016 18, 495430 -0- 3 BC? 295 -0-- -0- 12,881.25 ee 29,685.41 -. 2,566.66 
HUDSCH -0- 583, 100.00-F De -0- T ambon 4 LO-  ReORT Wesahe-:  - 583, 100.00 1,600,843 «2 
HUNTERDON 6,945 .f2-L -0- 1,030.52 -0- 1,718.90 -0- 32,706.07 -0- ° 12,715 04 h5,421.11 
MERCER -O- ZQ;000.00 79,238655 78 ,d15 69 2 821, -O- 109,563«75 160,125450 199,505 «86 769,195611 
MIDLLESEX 0,000.00 32,000.00 143,500.00 53 200200 20,000.00 Om 20,300.00 62,872.00 288, 700.00 635,872 200 
MONMOUTH 159,284.53 65,176236 120,500.00 -O- -0- 7O- 350,211.25 9h, 101625 3L4),,960 «89 789,273 039 
MORRIS 112,905219 10,000.00 -0- -0- -0- -0- 50,085.00-C -O- 122,903.19 172 , 990219 
OCEAl! 60,258s77  28,716616 40, 060.00 68,310.01 “-O~ -O- -0= -0- 217;28).9 217,284.94 
PASSAIC 100,000.00 116,416.39 -C= -0- 63,656658 1,345 587,950-25-0 = =0= 211,616.39 799, 552 «hy 
S, LER Br sie L786 el 21,897 36 -0-= -0-= -C- -U- 26,683 .80 26, 683 e30 
SOMERSET 58,000.00 30,000.00 -0- -0- -0- -0- 105, 000.00 -C- 88, 000 «00 193 , GOO.00 
SUSSEX 1,885 ol 4,923 255 7,625 086 -O= -O- -O0- 9,307 05C “Ce 29, 64.82 78, We ate 
UNION 108,413+77  19,205-68 125,970.46 29,869.87 -0- -U- 13, 80-91 -C= eae ae sex 
WARREN 6,740.21 -U- -U- i ~Or oer wa the 8 6, TH00el 6, 10 
TOTALS 993,852.08 933 57473 lt» 163 MCG Scaled En) were 56, 000065 12,261.86 b,h11, 190.59 901,392.23, 582 646-51 8 895,529.34 
{aA) Emergency note for $28,291.l.5 for Maintenance of Roads not included. ‘as issued late in 1939 and Principal & Interest to be paid from Va Funds- 19,0 
(B) Include WP.. Work 

(c) Road and Bridge Bonds lumped 

(Dp) Includes Read Lighting and Road Bquipment 

(E) Maintenence and Construction lumped 


Road and Bridge Maintenance lumped 
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ANNUAL REPORT OF SUPERINTENDENT OF MAINTENANCE 

“FISCAL YEAR FROM u TANUARY 2, 1940, TO DECEMBER 31, 1940, 
I beg to submit herewith the Annual Report of the Maintenance 
[vision for the fiscal year 1940, Following our usual procedure, the 
ajor portion of the report is being submitted in the form of tables, 
which show, in condensed form, pertinent information in connection with 
the work of the Division. Following our past procedure, the numbers 
a and titles of the tables submitted correspond to the numbers and titles 
Be ar similar tables from -the year 1929 on, so that direct comparisons may 
be made with the information given in previous reports. 

Table No. 1 shows the actual mileage status of the State Highway 
System as of December 31, 1940, and certain other miscellaneous infor- 
mation. It will be noted that there is a reduction of slightly over 
hens miles in the mileage under maintenance as of December 31, 1940. It 
will be noted, however, that there is practically a corresponding in- 
crease in the mileage under construction and a reduction of a fraction 
of a mile only in the total length of the System as of the same date. 
These variations are due to the fact that there has been some new mile- 
age constructed and some old mileage pritacnsa; with the net result 
indicated. There is, however, indicated an increase of approximately 
twenty miles in the mileage of Mmetitutional Roads and Approaches under 
maintenance. The number of service station and miscellaneous permits 
shows a reduction, while the number of permits for openings and the 


erection of poles shows a very slight increase. 
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we In Table No. 2 there is shown the mileage of the various types 


tna under maintenance as of December 31, 1940. oe will be 
od that the total mileages given in this table do not Vacmmerend 


P astn the total mileages shown in Table No. 1. This is, however, 
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accounted for by the fact that there are certain sections of dual 
: Pi ehway where the class of pavement is not the same on each half of 
the dualized highway. Corrections have been made in Table No. Le AS 
that a correct total mileage of the System is secured. These dupli- 
cations are, however, included in Table No. 2 but notations made with 
réspect to the same. All but one classification shows a change from 
the previous year. j 

A schedule of the major operations carried on by the Division 
is shown in Table No. 3. During the year there was a total of 25 
W. P. A. Projects put into operation, with a total project value of 
$2,094,279,00. This shows a very material decrease from the previous 
year and reflects the gradual tapering off of the W. P. A. Program, 
There were four very small construction jobs started and completed 
during the year. In addition, we practically completed one of the 
large dualizing and slab moving jobs on State Highway Route #25 near 
New Brunswick and arrangements were made, in cooperation with the con- 
tractor, to start another slab moving project on State Highway Route 
S-41 in the spring. This latter project involves moving the slabs a 


maximum of thirty-six feet and involves not only the movement of a 


M4 
I 
5 


single slab but two slabs. This project also includes certain other 
features which have required careful planning and which, if success- 
fully carried out, will show the possibilities in manipulating already 
constructed concrete pavements and the consequent savings resulting 


therefrom. 
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Table No. 4 shows the principal items of materials used in 


ring out the work of the Division. Considerable quantities of 


z 
— 


- the various materials. 

a | Table No. 5 shows an analysis of road maintenance costs by 
| route, type of pavement and class of work. This table shows that 
the cost of normal surface maintenance was somewhat reduced during 

the year, as was also the cost of normal shoulder and right of way 


o 


thaintenance. There is, however, an increase in the cost of extra- 
ordinary shoulder and guard rail maintenance. The increase in shoulder 

- Maintenance was probably due, to a considerable extent, to a heavy 
storm in the Southern portion of the State late in the summer, The 


total cost per mile for all classes of maintenance shows a material 


decrease for the year. 


ORGANIZATION 
There was no material change in the form of organization during 
the year. The principal increase in personnel was made necessary by 


the increased work of the Landscape Division. 


BRIDGES 
With the completion of the Edison Bridge the Division takes 
over the maintenance of one more major bridge crossing. Your atten- 
tion is drawn to the urgent need for the early reconstruction of the 
bridge over Cheesequake Creek at Morgan. This bridge is of totally 
inadequate capacity and, due to its age and the heavy traffic to which 


. it is subjected, it is rapidly deteriorating. It is also highly 
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able that the temporary approaches to the Main Branch of Newton 


eek and Big Timber Creek, in the Camden Metropolitan area, be re- 


ae). 
constructed as soon as possible. 
ees 


SNOW REMOVAL 


The snow removal program for the 1939-1940 season involved a 


mileage of 1,601.963 miles, while the mileage for the 1940-1941 


schedule called for 1,607.261 miles. By reason of the purchase of 
additional spreaders for applying abrasives on icy pavements, we were 
Goebiea to make better provisions for taking care of this phase of 
the work. The acquisition of some new trucks also enabled us to more 


satisfactorily plan the carrying out of the work. We also purchased 


125,400 feet of additional snow fence for the furtherance of the drift 


control program. 


SIGNS AND MARKINGS 

The erection of new signs and markers was only a comparatively 
minor part of the Division's activities in this line of work. Further 
material progress was, however, made in the sand blasting and refinish- 
ing of Ri ktide signs, which are now in considerably better condition 
than for a number of years. There was somewhat of an increase in the 
amount of traffic lines painted during the year, and the unit cost per 
foot, based on a six inch line, for the year 1940 was $0.00833844 as 


compared with a cost of $0.010315 for the year 1939. 


LANDSCAPING 
Following the indicated trend, there was again an increase in 
the amount of landscaping work during the year, with a consequent in- 


crease in the personnel required to handle the work. Many of the 
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RECOMMENDATIONS 
Each year in making up our snow removal program it becomes 
increasingly ee difficult, particularly in the Southern portion of 
the State, to obtain satisfactory truck equipment from contractors. 
In addition, we have a large number of old war surplus trucks in 
excess of twenty years old, which, in my opinion, have outlived their 
usefulness. The result of these two conditions is that we are not 
able to satisfactorily cover our snow removal sections with outside 
equipment, nor to satisfactorily, under all occasions, take care of 
snow removal with oun own equipment. I am, therefore, of the opinion 
that the Department should, at the earliest possible moment, replace 
its war surplus equipment and, in addition, obtain sufficient addi- 
tional modern equipment, in order to permit the Department to handle 
a greater portion of the prograi with its own forces. The ecuipment 
to be Baht wed would consist of both trucks and plows. I am of the 
Opinion that if both types of equipment were completely modernized, 
it would be possible throughout approximately one-half the State to 
reduce the number of pieces of equipment on a snow section in such a 
manner as to materially reduce the cost and at the same time improve 
the character of the work performed. 
As a corollary to the purchase of snow equipment, I am of the 
Opinion that we should probably purchase an additional quantity of 


snow fence. While the purchase, erection and removal of snow fence 
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last two years. There have been numerous points where some snow 


fence has been erected and drifting has been prevented along the 


fence, but, due to an (nabaaiate quantity, drifts have formed 
beyond the ends of the fence, with consequent interference with 
traffic and difficulties in the removal of the snow. If drift- 
ing can be prevented, the ordinary type of equipment will 
generally handle snow removal, whereas, if drifting occurs, it 
is then necessary to bring in the heavier emergent type of equip- 
ment or even to resort to hand labor to open the roads. 

Both of the matters mentioned above; namely additional 
equipment for snow bohevel and additional snow fence are, in my 
opinion, of primary importance in connection with the matter of 


National Defense. Unless the Departiuent is able to keep the high- 


ways clear and unimpeded, the vast volume of commercial traffic 


to and from defense industries will not be able to move, nor, in 
case of a greater emergency, would our armed forces be able to 
expeditiously and efficiently perform any necessary maneuvers. 
I, therefore, strongly urge favorable consideration in carrying 
out these recommendations. 

There appears to be a trend toward a material increase 
in the size and importance of roadside industries. Numerous truck 
terminals have been erected, considerably larger eating places are 
springinz up at many points and the character and size of service 


stations are growing in importance. The result of this trend is 
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os end Character of entrances to such enterprises and the character 


ee 


and volume of the traffic in and out of them create a serious 


‘ problem in the maintenance of normal shoulders. I am, therefore, 


of the opinion that the point has perhaps been reached where the 
Department should require that the owners of such enterprises 
shall construct curbs, where the same do not exist, and shall, 
furthermore, be required to place a reasonably durable type of 
pavement between the existing pavement on the highway and the 

curb line. Such facilities are primarily for the benefit of the 
business in question and the cost of constructing these facilities 
would form only a mins part of the total cost of most enterprises 
of this kind. I would, therefore, recommend that Soithiael for the 
Department be asked to give consideration to the legality of 
setting up such requirements and, if found entirely legal and 
compatible with policy, the regulations be prepared. 

I believe it will be quite generally agreed that a 
traffic circle forms an efficient and expeditious device for the 
interchange of traffic at important intersections. It is, how- 
ever, unquestionably true that the normal flow of traffic at 
circles should not be interfered with by abnormal movements. Un- 
fortunately, however, traffic circles seem to be universally 
selected as favorable points for the establishment of service 
stations, restaurants and other roadside enterprises. Where these 
enterprises do any considerable volume of business, traffic into 
and out of these establishments seriously interferes with the 
normal flow of traffic. While such locations may be favorable 


from a business standpoint, traffic circles are, in my opinion, 
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gontine delays and accidents at the circles. 


Tere . Yi Respectfully submitted, 


eaceeses > mad Pa 


Alex, W. pire 
Superintendent of Maintenance 
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TABLE #5 
Schedule #14 
Auditing & Accounting Bureau 


ANALYSIS OF 1940 ROAD MAINTENANCE COSTS BY ROUTES TYPE OF PAVENEuT AND CLLSS OF WORK 
EXTRAORDINARY REPAIRS: 


ORDINARY MAINTENANCE: 
M-1 bork on surface - travelled width. E-5 facing, rebuil 
M-2 Work on paved shoulders. =B Resurfacing, rebuilding, heavy petohing - Mein ah valerie 
7S back ca oe B-6 Rebuilding paved shoulderse 
drains, ditches, unpaved shoulders. E-7 Rebuilding drains, new ditohing, rebuilding unpaved shoulders. 
E=8 Replacing guerd rails and fencese 


M4 York on Gusrd rails and fences. 
Const.-Cost incurred on jobs not maintained for FULL ye::. 
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ANALYSIS OF 1940 ROAD MAINTENANCE COSTS BY ROUTES, TYPE OF PAVEMENT AND CLASS OF WORK Schedule #1444 


unt Bureau 
ORDINARY MAINTENANCE: Mm ‘ zal Auditing & Acco ing 
I=L Work on surface - travelled width TRAORDINAR REPAIRS: ¥ 
X=2 Work on paved should. ° E-5 Resurfecing, rebuilding, heavy patching - main pavement. 
- ory E-6 Rebytiding paved shoulderse 


E-7 Rebuilding drains, new ditching, rebuilding unpaved shoulders. 
E-8 Replacing guard rails and fences. 


N-5 Work on drains, ditches, unpaved shoulders. 
M4 =©Work on guard rails and fences. 
Conste Cost inourred on jobs not maintained for FULL year. 
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Schedule #14-B 


ANALYSIS OF 1940 ROAD MAINTENANCE COSTS BY ROUTES, TYPE OF PAVEMENT AND CLASS OF WRK Auditing & dcoount Bureeu 


wi Work on surface - travelled width. EXTRAORDINARY REPAIRS 
M2 Work on paved shoulders. 

= Work om drains, ditches, unpaved shoulders. 
Const 


Resurfacing, rebuilding, heavy patching - main pavement « 
E-6 Rebuilding paved shoulderse 
E-7 Rebuilding drains, new ditching, rebuilding unpaved shoulderée 


vgs “age loigale gag E-8 Replecing guard rails and fencese 


e Cost ineurred on jobs not maintained for FULL year. 


BITUMINOUS CONCRETE Testa reborn BITUMINOUS DIRT, CINDERS, 
CONCRETE BASE STONE BLOCK MACADAM GRAVEL MACADAM BRICK ETC. 
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Schedule #14-C 
ANALYSIS OF 1940 ROAD MAINTENANCE COSTS BY ROUTES, TYPE OF PAVEMENT AND CLASS OF WORK Audit & socoun’ Bureau 
ORDINARY eee rN cana b EXTRAORDINARY REPAIRS: 
K-2 Work on paved should oe E-b Resurfacing, rebuilding, heavy petching ~ mein pavement. 
MSs Work on se aivetns, unpaved shoulder E~6 Rebuilding paved. shoulderse hada ay 
. Be e e 
M4 Work on guard rails na ‘Rensee., E=7 Rebuilding drains, new ditching, rebuilding unp oulde 


Conste Cost incurred on jobs not maintained for FULL YEAR. E-8 Replacing guard rails and fencese 
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Schedule #14 -5 


ANALYSIS OF 1940 ROAD MAINTENANCE COSTS BY ROUTES, TYPE OF PAVEMENT AND CLASS OF PAVEMENT Auditing & Accoumbing Bureed 
ORDINARY MAINTENANCE: EXTRAORDINARY REPAIRS: 
¥-1 Work on surface = travelled widthe E-S Resurfacing, rebuilding, heavy patehing ~ main pavements 
M=2 Work on Paved shoulders. E-6 Rebuilding paved shoulders. 
N-3 Work on drains, ditches, unpaved shoulders. E-7 Rebuilding drains, new ditching, rebuilding umpeved shoulders. 
M-4 Work on guard rails and fences. E-8 Replacing guard reile and fences. 


Conste Cost incurred on jobs not maintained for FULL yeare 
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Schedule #a4 -z 


Auditing 4 Agcount ag Bureau 


ANALYSIS OF 1940 ROAD MA! NTBNANCE cosrs py ROUTES, TYPE Ol +AVBIDINT AND CLASS OF PAVEMENT 
wh NI a DS ESD Su LB Ln ddd AM PALS OS 
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ORDINARY MAINTENANCE: 


e On surface — travelled widths EXTRAORDINARY REPAIRS: 

M2 Work em paved shoulders, E=5 Resurfacing, rebuilding, heavy patching-main pavement. 
M-S Work on ns, qitches, ynpaved shoulder E-6 Rebuilding paved ghoulders. 

M4 Work on guard reile oka’ Peines. ots E-7 Rebuilding drains, new ditching, rebuilding unpaved 
Const. Cost inourred on jobs not maintained for FULL year. shoulders 


E-8 Replacing guard rails end fences. 
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Schedule # 14-F 


‘ ANALYSIS OF 1940 ROAD MAINTENANCE COSTS BY ROUTES, TYPE OF PAVEMENT AND CLASS OF WORK Auditing & Accounting Bureeu 
ORDIKARY MAINTENANCE: EXTRAORDINARY REPAIRS: 
Wi - Work on surface - travelled width. E-5 — Resurfacing, r ebuilding, heavy patching - mein pevemerte 
M-2 = Work on paved shoulders. E=-6 = Rebuilding paved shoulderse 
MS = Work on drains, ditches, unpaved shoulders, E-7 - Rebuilding drains, new ditching, rebuilding unpeved shoulderse 
M4 = Work on guard rails and fencese E-8 = Replecing guard reile and fences. 
Const. - Cost incurred on jobs not maintained for FULL year. 
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Auditing & Accounting Bureau 
ANALYSIS OF 1940 ROAD MAINTENANCE COST BY ROUTE AND TYPE OF PAVEMENT 
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’ ° s s 
Totel 


Mileage 1,660,016 


50779 130.50 6.97 


356021 242.88 | 1,278.32 2,125,408 
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E, R, Sherbaum 
Electrical Division Engineer 
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Logan, State Highway Engineer 
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Trenton, New Jersey 
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Dear Sir: 


Iam submitting herewith a detailed report 


covering the operation of the Blectrical Division 


‘: 


from January lst to December 31, 1940, and recom- 


poarit 
SAY 


_ mendations for the 1941 Program. The functions of 


the Sleetrical Division are subdivided as follows: 


1, HIGHHAY SAFUTY LIGHTING BUREAU 
2. TRAFFIC SIGNAL BUREAU 
5, SLECTRIC SIGNS BUREAU 
4, BUREAU OF 32RIDGH OPLRATIONS 
5. SAFETY BURSAU 
HIGHWAY SAPSTY LIGHTING BURSAU 
Commissioner Sterner's Highvay Safety Lighting 
program has been completed on most of the important 
sections of the State “ighway System. The three plans 
for ilighway safety lighting installation are: 
A, The Lunicipal Reimbursement Program, 
B. The Joint County and State Sighway 


| Intersection program 
C., 100% State Lighting program. 


A, imunicipul Reimburscment Program 
One hundred and cizhtyv-nine municipalities have 


negotiated for municipal State Highway safsty lighting 
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oo Bureau in 1940. Two of the 


pik took advantage of Commissioner Sterner's 

EE reimbursement lighting program during 1940. 
‘Thirty-six municipalities revised existing sefety 

ieiahtt Saxe” dv ber cite uentaereatte municipalities in- 

- ereased the number of safety lighting units, while 
twelve municipalities decreased the number of safety 
lighting units under existing lighting programs. 
Savings Sffecter an prior years will again continue, 
and taxpayers in municipalitics which have taken 
advantage of this program, will in 1941 save ¥132,727.00 
which their municipalities otherwise would have had 


to pay, in addition to the local street lighting costs. 


One hundred and nineteen (119) 1000 C.P. units; 


three thousand, five hundred and fifty-seven (3,557) 
a 600 C.P. units; two thousand, five hundred and eighty- 
es four (2,584) 400 C.P. units and eighty-one (81) 250 C.P, 
: units, making a totel of six thousand, three hundred 
|) | and forty-one (6,341) safety highway lighting units 
¢ are now installed under the municipal State Highway 
reimbursement agreement program. 

Detailed schedules showing the various municipal 


lighting systems before and after the highway safety 


eS OO 


qfotene Qo abe nd bosoenbob 8 


sanehno ry pabetet stn so 
wangenoen nbaye {iin atten web ‘at bate 


ores Apkiie a tah teytocisa ak 
Sie avi $ped ee dda cmwqot tit Secos 

‘na thao “de isevoribe ened teed ate cate | 
a ee f it hohe Deed di of ag khtbhe ae os ae 


~ 
é 


rt) a ad cabs bise beydaad pad ‘ >) : 


©) mowsoeveilt See bevbaeed of £2) Beeson? Geme 
ecodd ont optiac «fed O90) 


tian oS Coe (O8G Cp cee 


“Eras otaae  2diow 
* ee yes 

= e < *+ 
* »—? 
4 ’ - 


eg effected in each municipality p postigs sam oe ait pi aca 


Erretdek to this report. A tise of the new municipal 


programs and the the an okperities which have changed 


their lighting programs during 1940 is also attached, 


B. Joint County & State Intersection Program 


Important intersections of County roads and 


State highways will continue to be lighted in 1941 


through this joint program, except in Morris County, 
where the Board of Fre 2cholders have refused to nego- 
tiate for reimbursement, and in a few other minor iso- 
lated County intersections, where eee lighting could 
not be justified. Kevisions of 1940 county programs will 


in 1941 effect a joint saving of $2,689.00 to this Depurtment 


and the various counties participating in this type of 
program. 

One thousand ond thirty-three (1033) intersections 
in the twenty counties will be lighted with five hundred 
and twenty-nine (529) 600 C.P, units, sevon hundred and 
fifty-four (754) 400 C,P. units and two hundred and 
eighty (280) 250 C.P. units making 2 total of one thous- 
and, five hundred and sixty-three (1,563) highway safety 


lighting units under this program, 
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0, 200% State Lighting 
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ss 100% state lighting includes the lighting of 


intersections of state highways, bridges, viaducts, 


traffic Si ik et pee separations and cloverleafs. 
Our eolAcin is to install ‘ sufficient number of units 
£0 provide adequate safety lighting. Where other in- 
stallations are warranted and a municipality cannot, 
for some reason, avail itself of state highway re- 
imbursement funds, this Bureau recommends to Commissioner 
Sterner the installation of a sufficient number of 
250 C.P. units to provide adequate safety lighting and 
the ciae cost of such installation is borne by the 
State Highway Department. Under AE a one 
thousand and eleven (1011) 600 C.P, units, two thou- 
sand, one hundred and sixty-four (2164) 400 C.P units 
and one thousand three hundred and fifty-one (1351) 
250 C.P, units are now in operation at 256 locations 
along the state highway systems. 

On January 1, 1940, comparative studies were 


concluded of incandescent and sodium lighting. One 


mile of six thousand (6000) lumen sodium units were 
} installed on Route 43 at Absecon. Fifty-six thousand 
| (6000) lumen sodium units at Routes 2 and 6, Bendix Airport, 


and eighty-cight - six thousand (6000) lumen sodium 
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oe other at the verious Ladsttienns so that in 


“nddition to the study of the value’ of sodium vepor 


lighting accurate cost data could be compiled on the 


- products of the various manufacturers. Because of 


its peculiar cautionary amber glow, sodium lighting 
might be used extensively at traffic circles and 

grade separations where motorists would be warned 

of impending hazards. Its limited production and 

high maintainence cost removes this method of lighting 
from the field of practical use in New Jersey at the 
present. If the public could be cduented to appre- 
ciate its proper use and the manufacturers and utility 
companies would produce and maintain these units at 
rates that are favorbly comparable with present incan- 


descent units, its use, at least at such places as 


mentioned above, should become a standard lighting 
practice. 

Despite the extra cost of sodium over incan- 
descent lighting, there are two installations at the 
present time in New Jersey. The Port of New York 
Authority maintains sodium highway lighting on the 


Lincoln Tunnel Approach Loop (not on State Highway) 
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and the Borough of Madison has installed 71-1000 


way - municipal reimbursement agreement program. 


‘The reimbursement in this instance is the same as 


allowed to other municipalities for incandescent 
mate Rl 

The ornamental highway lighting system at 
Rt. 35, Asbury Avenue Traffic Circle, danalating of 
thirty-four (34) 4000 lumen units, was designed and 
installed by this bureau in 1940, This installation 
differs from the usual traffic circle lighting in- 
stallations. The scries Mohtine circuit provides 
current for the signs in addition to the highway 
safety lighting through one underground circuit and 
all poles, other' than those supporting the lights, 


have been elimineted, The installation cost was con- 


Siderably reduced through the use of a special "Neoprene" 

jacketed cable, buried directly in the ground, in place | 
of the usual conduit system with lead-covered cable. 
The use of a single series circuit for both lighting, | 
ae and directionary signs, effected further ccon- 

omies in initial costs. The scheme of employing a series 

highway lighting circuit to serve lighting units and 

fluorescent sign lighting was made possible through the 


development by the monufacturers of special trans- 
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“this installation for the first time on any highway 


installations. 


ceed Similar ornamental lighting systems to be in- 
stalled during 1941 at (Rts. 39 and 40) Red Lion Traffic 
Cirels and at Rts. 35 & 4N, Hatontown Traffic Circle, 
were also designed by this Bureau, 

Other highway safety lighting installations de- 
signed by this bureau during 1940, under the 100% State 
Lighting program; include those for the Thomas A, sdison 
bridge and for the approaches to the new Passaic River 
bridge. 

Our insistent demand for lower rates, together 
with savings realized in prior years by this Division 
will result in a direct saving of $45,000.00 to the 


State Highway Department. I again recommend that a 


study be made by our Legal Division to determine whether 
we cannot insist on the right to install State-owned 
lighting equipment and circuits on all utility company 


poles on the State 4ighway Department right of way. 


I am convinced that a large saving would accrue to this 


Department if this were possible so that we could buy 


meter current and own our own equipment or buy current 


and maintainence service only. 
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| During 1940 the Traffic nome Bureau completed 

os installation of sixteen new traffic signals and 

 Plosherss © Two fie chenerend thirteen traffic signals 
were insfellod at highway intersections and one traffic 
signal was added on « draw-bridge. In addition to the 
signal inataiations thik Bureau designed and super- 
vised the installation of special five-lane traffic 
control systems for Route 25 (Depressed Roadway) 
et City and the koute 35 (Thomas A, ldison) Bridge 
at Rien river and its South Approach. 

The Depressed Roadway system is controlled by 
twenty-six signal seal and the tdison Bridge install- 
ation consists of nineteen signal groups. JHsach signal 
group controls traffic for both directions in five-lanes. 
The four outside lances in cach case having fixed indi- 
cations for one-way traffic while the center lane is 
arranged through suitable controll equipment to per- 
mit the directional flow of traffic to meet the requirements 
of maximum flow in either direction. During normal 
traffic periods when traffic can safely move in the 


four outside lanes the maintainence of red indi- 


cations in both directions on the center lane creates 
‘4 this lane as a theorectical safety island or emergency 


lanc. 
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oe. ree I pointed out in the 1939 annual report of 


this division, many signals and flashers on the State 
Highway System not under the supervision and control 


of this Bureau are in need of repair and revamping to 


conform with the standards established by the State, 
The financial condition of the majority of municipalities 
and certain counties prevents their negotiating with 
Commissioner Sterner for the necessary revamping of 
signals and new intersections. 

It is again respectfully recommended that a 
fixed amount of $1,500.00 be established as a maximum 


amount required of localities or countics as their 


share for revamping, of for new installation costs 
of traffic signals thet miy be approved by the 


Commissioner. 
This recommendation is based upon the fact that 
Signal installations such as would be required for local 


uses alone would cost a maximum of $1,500.00, and the 


extra cost that a municipality or county is now charged 
because of the additional requirements to accommodate 
State Highway traffic should richtfully be assumed by 
this Depertment. 
ELECTRIC SIGNS BUREAU 

During 1940 the electric signs bureau installed 
nine cautionary and twenty-five dircctionsry electric 
signs at five new locations, At three of these loca- 


tions the nine cautionary end nineteen directionary 
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signs installed were of the fluorescent type. In addition 
“aia Esa aid ease | . j 


Ped Aiae etueuh oval teterveei ens the basic work such as the 
underground installations, necessary foundations, trans- 
beaeny, pits, conduits and services to utility company 
poles, were completed during the year for seventy-seven 
cautionary and directionary Prucveauene electric signs 
at seven other new locations, nfisee additional basic 
installations were not placed in service during 1940 due 
to the inability of the manufacturer to make delivery of 

- necessary fluorescent lighting controll equipment. The 
Blectric Signs Bureau has now received this essential 
equipment. The installation of one hundred and sixty- 
five fluorescent signs at fourteen locations already 
approved is underway. 

Experiments continued in the field indicated 
conclusively that fluorescent sign lighting is far 
Superior to incandescent sign lighting. A more even 
distribution of a whiter and brighter light is obtained, 


making new sign installations exceptionally clear and 


discernable from greater distances at a greatly re- 


duced operating cost. It is recommended that all ex- 


\ isting electric Signs of the incandescent type be con- 
verted to the fluorescent type. The additional saving 


in annual current consumption costs would be more than 
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f “During 1941 experiments will be continued ee 

Re eeriier oud Cldehine neon types of sign lighting, 

Oe cetcns tines of fluorescent Vee end also with 
various plastic facings to replace the present light 
Plached opal glass and the protective wire glass pancls, 
with the hen of effecting economy in original purchase 
and replacement costs of glass due to breakage in hand- 
ling and accidents. 

Pt BUREAU OF BRIDGE OPERATIONS 

The duties of this sub-division are to prepare 
electrical plans and specifications for the Bridge and 
Construction Divisions, and to inspect the installation 
of electrical machinery, lighting and traffic signal 
installations on State Highway structures. In addition, 
the forces of this bureau maintain and operate all 
operating machinery, lighting and signal systems on the 
structures, including light and power systems, traffic 


signals, aviation and navigation beacons. It also in- 


cludes the periodic inspection of all lighting systems, 
power systems, sanitary conditions, the making of any 
‘ag necessary repairs and the supervision and training of 


all bridge operators and attendants. 


ae 


Thirty-three bridges now under the supervision 


i 


of this bureau were opened 47,012 times for water 
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1767 times for routine tests, which caused 


"4 total delay of 3,796 hours, 25 minutes to motor vehicle 
Pablo. Boat traffic at highway bridge crossings increased 
6.3% in 1940. ‘The 6.3% inerease in navigation resulted 
) in an additional 2% time delay to motor vehicle traffic 
in 1940. A minimum of lost time resulted as a result 
of Gommissioner Sterner's plan to use wadieebual gate 
attendants in order to speed up the closing and opening 


of bridge gates during heavy traffic periods and par- 


ticularly during the summer months. As the plan re- 


~ 


i ceived the favorable approval of both motorists and 


boat operators, 1 azain recommend that additienal gabe- 


men be available during the 1941 summer months to permit 


the continuation of "the minimum delay’ policy" to motorists 


and boat operators because of the increasing motor traffic | 
on our highweys, 
Draw bridge expansion was the nner cause of delays 
during 1940 to highway traffic and navigation at State 
Highway bridges. The most serious delay from this cause 
| was at the Route 3, Hackensack River Bridge on Yune 4,1940, 
where traffic was at a standstill for 20 minutes and was 
Le subsequently permitted to travel at a very low rate of 
| speed for two hours. The longest delay periods at 
fF highway bridges were experienced at South Jersey, during 


: 
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) 

i the Labor Day weekend, because of the heavy rainfall, 
| : 
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with the resulting serious washouts. Flood water at i. 


e7 “4 


Bch) As Alloway Creek, covered the roadway and this 

: aes drawbridge was held open for 24 hours. The 
Rt. 49 - Millville Bridge at Maurice River was closed 
to etek vehicle traffic from 8 P.M. on Sept. 2 until 
9 A.M. on Sept. 6, because of washouts in this area. 

Bridge contruction plans on many of the he tomeas 

Department's older bridges did not include shelter for 
gate attendants on the bridges, except at the operator's 
house. The practice of crossing to the far side of the 
highway from the operator's house to close or open the 
gates was an exceedingly dangerous one. To eliminate 
this, gatemens' houses have been placed on eight bridges. 
Stop lines have been painted and are re-painted by the 
forces of this bureau every three months at bridges 
where manual traffic signals have been placed as a 
safety feature to control motor vehicle traffic during 
bridge openings. All highway drawbridges are now lighted 
with safety highway lighting units. All personal equip- 
ment (morris chairs, beach chairs, etc.) has been re- 
moved from the various bridge operator houscs and re- 


placed with State-owned equipment. Bridge attendants 


and operators at the Rt. 25M (Old) Passaic River Bridge 
are now being trained to operate the new equipment on 


the new bridge at this location. 


con: wt 8 ge a aia a 
“nt, a koat , cnteas. ton heh giceaee beg dns 


it eS ARE 


a usmegege. oft tm Bqaeee eoghtad cit ie meh a 
ve obks set ude St gaiesom 2s conten eat ewolt” 


“ wits IS Hs 
ny is & ¥ sali 3 a 
aes st aia og ole od omumdt &tapdemge ot mort yang 


se 

- ieee Pasi * oR Bury ngued yigatbenoxn aah on oxtag 
‘i . 

r 


“by ¥ *y ‘i rt ae if gwd 


ayer aoaqod ‘esceutey one bp 
xf bobakaq-et ove baw Reyntag mod evant aankt oes. 
id qcteve gach ehdd 26 poor’ 
fo aud d slongls ofVies Sanne ot nite 
som foutnos of steerer Sees 

| A agobeege Sgbbe 
ntaid “te tos (hy fe 


is by agus} Oye 


I recommend that gatemen and other attendants 


aise while on duty in ay metropolitan and shore areas, wear 


a uniform, cap, and badge, so they can be readily dis- 


tinguished from other persons who may be in the vicinity 


of the bridge. This would tend to eliminate arrogant 


conduct on the part of some motorists who have in the 
past become involved in unfriendly discussions with 
bridge operators and attendants which resulted in delays 
in closing and opening the bridges. 

With the increasing motor vehicle use of the State 
Highway System, studies should be ede to determine whether 
or not restrictive regulations should be suggested for 
the approval of the War Department to be imposed during) 
periods when the interference with navigation would not 
be serious and heavy motor vehicle volumes could be per- 
mitted to continue with minimum delays. 


Comparative time studies of bridge openings for 


boat traffic, tests, and length of highway traffic delays 
for each bridge during 1939 and 1940 is attached to this 
report. A detailed analysis of the operating costs of the 


electrical drawbridges for 1939 and 1940 is also included. 
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ee pcoraent location studies and 394 
-_vehiele volume eount s were completed during 1940, 
: utilizing 50, 829 man 1 days: of labor. 

Increasing traffic volumes resulting from 
recent defense LR pe ae and also military 


reservation locations have distorted all cstablished 


traffic trends. he ts no abnormal peak daily traffic 


record was found in 1940, the FL volume of 
1940 traffic exceeded corresponding counts for 1939. 
Monthly traffic volume bulletins are issued by this 
bureau disclosing average and peak daily volumes, 
Percentages of New Jersey and foreign traffic are also 
shown. Traffic counts are being continued at 
strategic locations and will also be taken at such 
other loaations as designated by Commissioner 

Sterner. 

Fatal accidents on N.J. State highways 
increased from 297 in 1939 to 313 in 1940. FHighteen 
pergoris’ : died in the sixtecn additional fatal 
accidents, Nine additional pedestrian accidents 


resulted in the death of the same number of pedestrians, 


while in the seven additional fatal non-pedestrian 
accidents, nine persons were killed. The total number 


of fatal accidents in 1940 equal the number in 1938, but 
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ae ee "satety Campaign" Se reduce fatal 


and other accidents on State highways. Fatalities 

ie in MM Aearencdh TER bu roads other than State Highways 
in Node, wale the fatalities on State highways in- 
eeenee 5.2% over 1939, 40% of the motor vehicle fa- 
tealities on Ned. pd EER 1939 occurred on State 
highways. In 1940, 38% of the fatalities on all Ned. 
roadways Raniered oe State Aienaa ge! 

The investigators of this Bureau have been trained 
in a general educational program to assist police officials, 
marshals and other municipal officers, in establishing 
and maintaining clear, concise records and files, This 
isotivity has and will increase the number of reported 
Be aug: 

Accident studies désclose an alarming number of 
accidents that are not being reported to the proper 
authorities. 1940 and 1939 records show a slight in- 
crease in accidents over 1938. There has been a slight 


decrease in accidents on the State Highways, and the trend 


of reductions in persons injured continues to follow the 


| drastic reduction effected in 1938, 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


ELECTRICAL DIVISION - SIGNS BUREAU 


ELECTRICAL DIRECTIONARY AND CAUTIONARY SIGN LOCATIONS 
re a a amen ee a ee SUNY 


Note: * Installed 1940 


Dir denotes Directionary Signs 


Cau Cautionary 
F m Fluorescent. " 

Route No. Location ; Dir, Caut. Total 
1-3 North Bergen Circle 10 3 13 
1-10-25 Wallis Avenue Circle 14 4 18 
: George Washington Bridge Plaza 26 1 27 
Paramus Cloverleaf iz Le 
+>: Lincoln Tunnel Approach 4 4 
— 4225 Woodbridge Cloverleaf 20 20 
4-33. Freehold Cirele a 18 
6-23 Singac Circle 15 4 19 
6-10 Grade Separation & Circle 10 4 14 
6 Mersemere-Palisades Park 2 2 
6-31 Netcong Grade Separation 16 3 io 
ing eee a) Lake Hopatcong Grade Separation 5 2 i 
© 12-29-30 Flemington Circle (F) 12 4 16 
—* 24-28 Still Valley Circle (F) 5 3 8 
—* 24-28 Lopatcong Connecting Line (F) 2 2 4 
25 Camden Circle 6 5 11 
25 Pulaski Skyway Down Ramp 3 3 
25 Woodbridge Ave., Highland Park 1 1 
25 : Bayway Circle 4 5 9 
21-25-29 Newark Junction 12 3 15 
25 Burlington - Bristol Bridge Approach 1 hi 
25-83 Hightstown By-Pass 2 2 
25 Pulaski Skyway, Jersey City 1 vs 
1-10-25 Pulaski Skyway, Tunnel Circle 16 16 
25 Green Street Circle 12 2 14 
26 Penns Neck Circle 4 4 8 
26 7 South of Penns Neck Circle (Fluoreseent) ‘a 1 

26 Penns Neck Circle (2 Neon Cautionary signs) 

26 Jersey Avenue, New Brunswick 2 1 3 
26 Livingston Avenue, New Brunswick 2 2 
29 Morris Avenue, Rt. 824, Overpass, Union 7 7 
28-29-31 Somerville Circle 13 5 18 
29 Mountain Avenue Circle 6 3 9 
53-34 Lippincott's Corner Separation 6 2 8 
33-34 Hurley's Corner Circle iz 3 15 
34-35 Brielle Circle (Fluorescent) 14 4 18 
55 South Approach, Edison Bridge 5 - 5 
4-35 South Amboy Circle 5 1 6 
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Route No. Location - Dir. Caut. Total 


4-35 South Amboy Circle Grade Separation 4 & 
; | (Main St.) 

35 Morgan Grade Separation Fs A 3 

34-35-40 Laurelton Circle 14 5 a 

43-45 Collingswood Circle (Fluorescent) 10 4 14 

43-50 Ege Harbor 1 1 

25-S28 New Brunswick Circle 8 4 12 

25 Lockwood St. Ramp, Newark 1 1 
;. DOGWA yas 

eS 58 Incandescent Locations 2o7 68 365 

6 Fluorescent 4) 43 18 61 

_1 Neon op - 2 2 

Total 45 3 340 88 428 


Installed prior to Jan. 1, 1940 


$6 Incandescent Locations 291 68 359 

3 Fluorescent 24 9 33 

_1 Neon ’ . a 2 2 

Total 40 “i 315 79 394 


Installed during 1940 


q 2 Incandescent Locations 6 - 6 
. 3 Fluorescent ‘ 19 9 28 
Total 5 a 25 9 54 
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51.3/4 
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50.5/10 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


Comparison 1939 - 1940 


Location Operations 1939 


Hackensack Kiver 
Secaucus 


Nacote Creek 
Smithville 


Mullica River 
Smithville 


Bass River 
New Gretna 


Shark River 
Sterner Bridge 


Raritan River 
Victory Bridge 


Hackensack River 
Little Ferry 


Hackensack River 
Jersey City 
Wittpenn 


Test Openings 74 
Boat Openings 342 
May toy Sea 416 
Minutes closed” 


to traffic 2634° 


Test Openings 16 
Boat Openings 13 


LOCGL we 68 29 
Minutes closed 
to tratifico 250 


Test Openings 2 
Boat Openings 446 
Totals.» 448 
Minutes closed 

to traffic 2839 


Test Openings 78 
Boat Openings 1 


POEL bcc 79 
Minutes closed 
to traffic 421 


Test Openings 58 
Boat Openings 849 
TOMA vsAie 887 
Minutes closed 
to traffic 3097 


Test Openings 7 
Boat Openings 2972 
Total..«. 2979 
Minutes closed 

to traffic 16468 


Test Openings 55 
Boat Openings 187 
BOGE Le 6s 242 
minutes closed 
to traffic 1432 


Test Openings 152 
Boat Openings 1227 
oe 1379 
Minutes closed 
to traffic 7470 


Electrical Division - Bureau of Bridge Operations 


1940 


Variation 


- in 1940 
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___ Bridge No. 


0.6/25 


12.7/25 


56.7/25li 


57.8/25M 


8.6/35 


11.4/35 


41,.2/35 


43,9/35 


12.6/36 


Oty? age 


Location | Operations 1939 
Cooper River Test Openings 80 
Camden Boat Openings 415 

Totakvvct 495 

Minutes closed 

to traffic 2577 
Rancocas River Test Openings 16 
Bridgeboro Boat Openings 372 

Tota els. 388 

Minutes closed 

to traffic 2256 
Passaic River Test Openings 4 
Newark Boat Onenings 11041 

yo 11045 


Minutes closed 
to traffic 55616 


tackensack River Test Openings 32 


Kearney Boat Openings 6525 
‘ Lobel va és 6557 


Minutes closed 
to traffic 30144 


Inland Waterway Test Openings 61 
Point Pleasant Boat Openings 2459 
Total sé ov 2080 
Minutes closed 
to traffic 9337 


Wanasquan River Test Openings 116 
Point Pleasant Boat Openings 3950 
So og re 4066 
Minutes closed 
to traffic 13320 


Matawan Creek Test Openings 54 


Keyport Boat Openings -- 
TOtal yi « 54 
Minutes closed 
to traffic 270 
Choesquake Creek Test Openings 69 
Morgan Boat Openings 773 
BOGE) (hs. 842 
Minutes closed 
to traffic 5407 
Shrewsbury River Test Openings 194 
Highlands Boat Openings 241 
Mee Deis! 5's 435 
Minutes closed 
to traffic 5261 


Variation 
in 1940 


+100 
#292 
#399 


#1569 


# 20 
# 52 


ep 


ME sorte? toed aaa 
Fs agpiacg? aso8” ayaa: 
ang ” i <n bee ee 


preg ngewe 
i A - . Pt 
bah Pasar geri 
*" me 


ru 
a ae ca 


sys 
‘* 


“boasts « sone 
Gash oft tea oF 
" oase 

Pyscs"} 
- 7 
pu 


We 
> 


ne Cues 2 
ty , 4 


5.44/44 


8.5/44 


16.3/44 


19.9/44 


2.8/49 


15.3/49 


26.1/49 


30.3/49 


7.2/50 


‘Bridge No. Location 


Oldman's Creck 
Nortonville 


Raccoon Creek 
Bridgeport 


Mentua Creek 
Paulsboro 


Woodbury Creek 
Woodbury - 


Alloway Creek 
quinton 


Cohansey River 
Bridgeton 


Maurice River 
Millville 


Menantico Creek 


Millville 


Tuckahoe River 
Tuckahoe 


- 55 - 
Operations. 1939 


Test Openings 87 
Boat Openings _49 
Totalen ss £00" 
Minutes closed 

to traffic 1040 


Test Openings 71 
Boat Openings 160 
Lotels «ss 251 


Variation 
* 1940 in 1940 
106 #19 
30 -19 
136 1@) 
1182 #92 
Closed -76 
under af 


Construc- ~236 


Minutes closed tion fe) 
to traffic Boor —~ZIAP 
Test Openings 105 140 # 35 
Boat Openings 229 159 - 70 
Total ee. 334 299 - 35 
Minutes closed 

to eer Tic 3295 3002 -293 
Test Openings 49 88 4 39 
Boat Openings 335 263 - 72 
POEL vais s 384 351 - 33 
Minutes closed 

to traffic 1704 1286 -418 
Test Openings 11 14 #3 
Boat Openings 5 ae ad 
DOG ad M/a/o% 16 18 #e 
Minutes closed 

to Trarric 142 Se. #9 
Test Openings 43 37 -6 
Bont Openings 18 16 “2 
TODG eu atx 61 53 -8 
Minutes closed 

to traffic 308.5 312 #3.5 
Test Openings 30 25 - 5 
Bont Openings 48 63 #15 
PAVE Ts @: 6 « 78 88 #10 
Minutes closed (ie ies 
to traffic 146.5 723 =22.5 
Test Openings 20 1g ie 
Boat Openings - - aes 
Devtalish « » 20 19 - 1 
Minutes closed dig "hoe 
to traffic 266 Be -41 
Test Openings 27 34 +7 
Boat Openings - 18 x /6 
Total.... aa 52 425 
Minutes closed __ ccs aie 
to traffic 138 2ow) $+ #42 
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39 oe Bridge No, 


112.4/4 Island Heights 


115.4/4 Long Beach 


500/4 Ocean City 


Test Openings 7 


Boat Openings 3249 
POtaL cs 3256 


Minutes closed 
to traffic 14971 


Test Openings 11 


Boat Openings 1827 
Totalsss. 1838 


Minutes closed 
to traffic 1O1ST 


Test Openings 17 
Boat Openings 2836 


3.2/34 Manasquan River Test Openings 111 


hianasquan 


18,1/35 Shark River 
Belmar 


Lovelandtown 
Bridge Road 


501/4 Somer's Point 


Combined Totals 
of all STATE 
HIGHWAY DEFT, 
Controlled 
Bridges 


12916 


Total «ees 2853 
Minutes closed 
to traffic 19397. 19780 
38 
Boat Openings 170 327 
cae Sat Bes 
Minutes closed 
to traffic LEG fu) ines 
Test Openings 63 73 
Boat Openings 938 1305 
Total 1001 1378 
Minutes closed 
to traffic 4270.5 5437 
Test Openings - 26 
Boat Openings 2230 2422 
DCE soy 2230 2448 
Minutes closed 
to traffic 7410 7786 
Test Openings 103 49 
Boat Openings 222 244 
RRA a 6 325 293 
Minutes closed _— 
to traffic 2090 13DY 
Test Openings 1803 1767 
Boat Openings 44129 47012 
AYES ay a 45932 48779 
Minutes closed  ~— 
to traffic 224418 227725 


( 3740 hrs.$(3795 hrs.) 


(18 min. 


)(&25min, 


) 


Variation 


#1166.5 


#3307 
#55 hrs. 
+ 7 min, 


Prine 


ean txdys 


bes isa - f 
ad eC ee s 


pawois geodata Sra 
- Piped ek 


3Vi Jasd 


DAY 
NIGHT 


TOTALS 


DAY 
NIGHT 


TOTALS 


DAY 
NIGHT 


TOTALS 


DAY 
NIGHT 


TOTALS 


DAY 
NIGHT 


TOTALS 


DAY 
NIGHT 


TOTALS 


NEW JER 


| SLECTRICAL DIVISION - SAFETY BURZAU 


1935 


150 
278 


428 


PATALITISS AND FATAL ACCIDENTS ON 


SEY STATE HIGHWAY DEPARTMENT 


_NSW JERSEY STATE HIGHWAYS 


1936 


PERSONS KILLED 


147 


241 


388 


PDESTRIANS KILLED 


prety aed. 


118 


159 


1937 
FEB, Se”) 88 
360 213 
522 346 
39 24 
174 117 
213 141 


NON-PEDSSTRIAN DEATHS 


106 
123 


229 


123 109 
186 96 
509 205 


FaTAL ACCIDENTS 


154 
221 


355 


137 107 
517 197 
454 © 504 


FATAL PEDESTRIAN ACCIDENTS 


4}, 
117 


158 


93 
104 


197 


39 24 
173 114 
ele 138 


FATAL NON-PADESTRIAN ACCIDENTS 


98 83 
144 83 
242 166 


1938 


1939 


138 
191 


329 


32 
96 


128 


106 
95 


201 


l22 
175 


eur 


i baa | 


1940 


122 
225 


547 


29 


108 


137 


93 
117 


210 


108 


205 


513 


28 


105 


133 


80 
100 


180 


NEW JERSEY STATE HIGHWAY DEPT 


ELECTRICAL OIVISION~ TRAFFIC BUREAU 


FATALITIES ON STATE HIGHWAYS 


GASOLINE CONSUMPTION 
AT Met MULLION GALLONS 5 


NEW JERSEY STATE HIGHWAY DEPARTMENT 
ELECTRICAL DIVISION — TRAFFIG BUREAU 


FATAL ACCIDENTS on STATE HIGHWAYS 
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1935 1936 1937 1938 1939 1940 IGA 1942 


ay gst 


ny 


Pbbecanl a 


yity to pe pre« 


RAMSEY 


Jos No.2/2 
Route 2 & ALLENDALE AvE. 
SADDLE RIVER 
- Jos No.214 
RovTe2& SHERIDAN AVE, 
WALOWICK 
JoB No. 213 
ROUTE 2 &RiOGEWOODAVE. 
PARAMUS 


Jos No. 465 
ROUTE4SEPARAMUSRD. 
PARAMUS 
Jos No. 466 
SIROUTE 4 E& SPRINGCVALLEY Rb 
PARAMUS 
Jos No. 464 
RovTE4éEMain ST. 
RivER EoGe 
JoBp No 204 
ROUTE Z2EWILLIAMS AVE. 
HASBROUCK HETS 
Jos No. 215 
8] Route 2 & UNION AVE. 
E.RUTHERFORD 


Joe No. 27 
RouvTeE 2ZERiIDGERDO 
RUTHERFORD 
Jop No. 7i1i 
Route 7&ELM ST. 
NorRTHARLINCTON 


Jose No. 604 
RouTre 6 6G ROorrAve 
PALISADES PaRK 


ENGLEWogp 


NORTH METROPOLITAN RUN 
TRAFFIC SIGNAL LOCATIONS 


ELECTRICAL DIVISION 
TRAFFIC SIGNAL BUREAU 


N J. STATE HIGHWAY DEPT. | 


ig} 
corre 


yu 
ee. 


¥ 


at 
7 


& FI 
g : ‘ 
ed 2: ‘: Ke, oo) 


IO) 


es NoRTHERN RUN 
/’ TRAFFIC SIGNAL LOCATIONS "° 


ELECTRICAL DIVISION i 
TRAFFIC SIGNAL BUREAU 


N.J.STATE HIGHWAY DEPT. 


4 ; Dy Ss 


Jos No 230! 
ROUTE 23 E GREENWOOD AVE 
MouNTAIN View 


Joe No.686 


ReuTe 6 € Five CoRNERS 
To TOWA 
Jos No 2306 
ROUTE 23€ LINDSLEY Rp. 
CEDARGROVE 


Jos No 606 


ROUTE 6 & Two BRIDGES Rp} 


CALDWELL TWP 


JoB No.2407 


ROUTE 23 &E BRADFORDAVE. | 


CEDAR GROVE 
Jos No. 51I 
ROouTE SNEG 
DENVILLE 
Jos No 619 
ROUTE 6 &32 
PARSIPPANY 


Joe No 1006 | 


ROUTE!O Sie si 


MorRRIS PLAINS 

Jos No 1009 
RQUTEIO ZLIVINGSTONAVE 

LIVINGSTON 

Job No. 2407 

Route 24 & Summit Ave. 
SUMMIT 

Jop No.2401 

RovTe 24 E MILLBURNAVE, | 


MItL BURN 


4 FLASHER SIGNAL 


' 
Hasprouck A 
eign ts 


Jos No. 120 


Z - m 
, a y ROUTE | & PALISADE AvE. 


ENGLEWwWooD CLIFFS 
J0B No. 5105 
2} Roure Si ELEDGEWATER Ave 
RIDGEFIELD 


JoB No687 
Route 6 &LIBERTY St 
LITTLE FERRY 
JOB No, 304 
4)/ROUTE 3 & PATERSON PLANK Rb 
SECAUCUS (PLAZA) 
Jos No.309 
Route SGCOuUNTY RD. 
SECAUCUS 


JOB No.308 
GIROUTE 3 & PaTERSON PLANK RoEASTEND 
SECAUCUS 

Jon No jill 
7\RoUTE 3 ELINCOLN TUNNEL AP7ROACH 
NoRTH BERGEN 
Jos No. 108 
8! Route |& Paterson Rp. 
JERSEY CiTY 
Jos No.\98 
9 ROUTE 1 E COUNTY Rb. 
k : JERSEY CITY 
No. 3 Jop No. 197 
10| RouTeJ EMANHATTAN RD 
JERSEY Ciry 


4 ¢ 
‘ North 


Arh ng ton 


~ 


“ 
¥ 


Sey y 
Sree 


JER SEY 
{ 


ovay 3 


METROPOLITAN RUN 


Jos No.i10 
{fi Rovutelé DuncanAve 
TRAFFIC SIGNAL LOCATIONS Peeremer ei 
Jos No. 7502 
ELECTRICAL DIVISION j2| Route 25 €feperar Snip Bios. 


TRAFFIC SIGNAL BUREAU DL SOEARNY Sg 
NJ. STATE HIGHWAY DEPT. 


4 ct 
(Ai Sy ao, 


Jose No.2555 
Route 25=-Sourh St Rame 
NewarK 
Jos No257! 
RoureZEMyRTie AVE 
ELIZABETH 
Jos No.2564 
3} Route 256 Bacneitor ave 
LINDEN 
Jos No 2565 
Route 25 EParRKAve 
LINOEN 
Jos No 2566 
5] Route 25 & Tuxeno Prace 
LINDEN 
ere rieeet 
Rootre 256 CiintonSr 
LINDEN 
Jos No.2569 ) 
Route 25 &Woop Ave 


6 


Jos No.2531 

8] Roure 25 ESTILES ST | 

LINDEN 

Jow No.2575 ioe | 

9} Route 258 HAmMPron St a 

LINDEN 4 
ii 
/ 
| 
=f] 
| 


a Jos No,.2527 
Rovure2d & GRAND SOFT, 


Route 25& MILTon Ave. 
RAHWAY 


Jos No. 254\-* 
Route 25 ELAwRENCEAVE 
RAHWAY 


ROUTE 25 RUN 
TRAFFIC SIGNAL LOCATIONS 


ELECTRICAL DIVISION OS eS 


TRAFFIC SIGNAL BUREAU 
ray 
N.J. STATE HiGHway DEPT 


12 


Jos No.2525 

Route 25&4 
Woooerioce CLlover LEAF 

4 FLASHERS 


“FP FLASHER SIGNALS 


fS.c4 FO - 


J 


NORTHWESTERN 
RUN No5 
JOB No.603 
Route 6 & 30 
BUTTZVILLE 
Jos No. 2802 
ROUTF. 28 
LEIGH ST CLINTON 
JOB No. 3005 

y é Route 28 €30 


CLINTON PoInT 
Jos No. i201 
Route ie &3o0 
FLEMINGTON 
“Jos No.2608 
ROUTE 26 


es 


e 
@ Peconiaran 


SLACKAVE.,SLACKWoopD 


Jos No 2702 
ROUTE 27 


\ HAKNE YS CORNER,TRENTON 

“JoBNo.301¢@ 
ROUTE 30 

OLDEN AVE.TRENTON 

JoB NO. 300% 
ROUTE 30 

PARKSIDE AVE,TRENTON 
Jos No 3013 

ROUTE 30 


No. yj . ; PENNINGTON S 


PARKWAY, TRENTON 


| Joe No.2801 
| NorTHWesteRN RUN | Gril our 


TRENTON 


ROUTE 28 
te SHIRMERS CORNER PHILLIPSBURG 
WTRAFFIC SIGNAL LOCATIONS oa es i ee 
| RS “F"FLASHER SIGNAL 
| ELECTRICAL Division sie 


TRAFFIC SIGNAL BUREAU 
ASTaATE HIGHWAY DEPARTMENT 


e 4 


S 


ELIZABE 


PRINCETON 


5a Jos No. 2813 
>. ee j RouTE 28 ELocusr Sr. 
} es ROSELLE ParRK 
OF aealt Jom No. 2916 


ical erowsd oi a we ; >| Route 29 & New PrRoviDENceRo 
- M TAINS 
R C rt R bs l OUNTAINSIDE 


. Jos No. 2831 
ee 3 ROUTE 28E TERRILL Rp 


&) ore ____ FANwWooD 


Jos No.2935 
ROUTE 29EMOUNTAINAYVE. 
BRIDGEWATER TWP. 
BOUND BROOK 


(25) yf 4 
[) eee ba <— 
Joe No. 2934 
a \ No. 6 | Route 29& THomPSONST 
he BRIDGEWATER TWP. 
a CENTRAL RUN | BouNp BRooK 
\ [ Jo B No. 3110 
TRAFFIC QIIGNAL LOCATIONS | Route 29€&0.LbDRourTe 41 


MOUNTAIN AVE 


ELECTRICAL DIVISION = comer | 


oO 


} 
7 
ie 


Jos No.3102 


| TRAFFIC SIGNAL BUREAU | Route 31 &SomenserSr, 


SOMERVILLE. / 


| Ne STATE HIGHWAY DEPT. ater No 2514 a 


8 Rovre 25 EStockTon ST 


“N — 


Jos No.2595 | 


| 
a 
| 
9} Route 25 EALLENTOWNRo 
| a ee — 


HIGHTS TOWN | 


. 
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‘ 
\ “ ane —..- 
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an — 


°2tigy 


ae 


Jos No. 3601 
ROUTE 36EPALMERAVE. 
KEANSBURG 
Jos No.3604 
Route 366 BROAD ST 
KEYPORT 
 JoB No.3524 
Route 35& BROADWAY 
KEYPORT 
JoB No. 3405 
RoutTe 34E4 
MATAWAN 
Joep No.6602 
RouTE4NE35 
EATONTOWN 
JoB No. 3402 
Route 346 Mon.Co. 1 
Cou.Ts NECK 
Jo®& No, 3307 
ROUTE 33& MAIN OT. 
FREEHOLD 
Jos No.331! 
ROUTE 3364 
FREEHOLD 


- 


bs 


= . ~ SANDY HOOK 


0 sbury “pay 


\ 
ce 


z 


6 


Jop No.33!/4 
Route 336 35 
NEPTUNE 
Jos No.660) 
ROUTE 4NE 35 
NEPTUNE 
Jos No. 3526 
Route 35 & SeaCiar Ay. 
WALL TWP. 
Jos No. 3517 
3 Route 35€4N 
BELMAR 
Jos No, 3516 
Fi4 ROUTE 355EDEALRD. | 
OCEAN TWP 
Jos No. 3407 
Fj5| Route 346 ScHoo_HouseRp 
‘ WALL Twp 
Jos No 3507 


AS 


° $ca Girt 17 
/ It 


Fj2 


rd 


Toms River 
16! Route 35 SALLAIRERD. 
| | SPRING LAKE H¢ETSs 
| ee eae cai 
4 | Jos No. 3548 
| 


No 7) F FLASHER SIGNAL Yr RouTe 35£4N 
: : SPRING LAKE. 


Ws 3 eile teeta 
JoB No.4702 


: CENTRAL SHORE RUN 18) ROUTE 37 EBRivceSr. | 
: TRAFFIC SIGNAL LOCATIONS oe no an 
ELECTRICAL DIVISION 0S Reha, 
| TRAFFIC SIGNAL BUREAU sano bers 
NJ. STATE HIGHWAY DEPT. i he alii 


~ Jos No. 6604 
RovTE S2B EMILLTOWN Ro 
SouTH River 


bay. 


No. 8 


, ‘ 
» een 


Pennoville 


Salem 


Jos No. 750! 
Route 25 E& Feperacsr. 


CAMDEN 
Jos No. 3805 
2} RovuTre_38 &CHAPELAVE. 
DELAWARE ae... 


| “Jos No 4509 
3} Route 45 & HAvoonAvE 
COLLINGSWocsD | 

Jop No. 4510 
Route) E NICHOLSON Ro | 


GLOUCESTER 
JOB No. 45!16 
S| ROUTE 45 EHIGHLANDAVE 


TRAFFIC SIGNAL LOCATIONS 
ELECTRICAL DiviSION 
 TRaFFic SIGNAL BUREAU 
 NJ.STATE HIGHWAY DEPT 


meat okt 
PHILADEY® 
— 


/ 


e 
p< 
/ 


Jas No. 4312 
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STATE OF NEW JERSEY 
STATE HIGHWAY DEPARTMENT 
TRENTON 


Fernwood Service Station, 


Mr. James Logan, State Highway Engineer, 
Trenton, Ne Je 


Dear Sirs 


I hand you herewith, yearly report covering the active 
ities of your Equipment Division during the period of 1940. 


With regard to the accomplishments and merit of this pro 
gram, the writer wishes to express grateful acknowledgment 
of and, to commend for your favorable consideration, the 
executives of the other highway divisions, my associates 
end the personnel of the Equipment Division, for their 
cooperation and assistance, these contributed invaluably 
toward bringing it to a successful conclusion, 


Respectfully submitted 


» LOUNZ, Supervisors | 
Equi pment & Transportation _/ 
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The foregoi aph outlines the working se : : 
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tenance, supervision and record- 
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ing with regard to the operation of plant and equipment, | 


e handled by the Division of Plant and Equipment dur 


RNWOOD STATION : This institution continues té function as 
he key unit through which is cleared all requirements of — 
every character. In addition, it also serves as the head- 
quarters for Section No, 2. Much of the additional shop 
equipment purchased during the year has been installed at 
this point principally, in the machine, sheet metal and 


earpenter shops contributing greatly to the efficiency 


of these departments and likewise, placing the Division in 
position to increase the scope and the number of job items, 


: To the fire fighting equipment already in 
94, the following have been added: 
400 Ft. - New Fire Hose Lt 
10 Foam Type Extinguishers 
4 Carbon Tetrachloride Type Extinguishers 
82 Dry Powder Type Extinguishers 
: 30 Fire Pails(For use with sand) 
VL GARS EHOD All Fire Hose Nozzles Replaced 
In this connection, an employee possessing wide experience 
along these lines has been selected to collaborate with the 


“Building Maintenance Dept. under a plan which provides for 


regular inspection and tests of all fire fighting equipment. 


foo asosupied, portions of the institution grounds remain- 

F unoccupied, have been treated to a general landscaping 
program. This includes many trees, shrubs and plants of varied 
species, tye remainder has been sown with grass seed. This 
provides a much improved perspective, adding appearance and 
dignity to the tract. One part of this program is an improved 
baseball diamond and, upon this the employees find recreation 
during the lunch period and a softball team representing 
Fernwood has competed very favorably in a twilight league 
composed of teams from local state institutions and business 
organizations. Teams from several other state institgtions, al- 
go the State Police have been accorded the courtesy of the use 
of the diamond for their competitions. 3 


Tankage : Fuel storage capacity has been increased at this 
points by the installation of new and much larger tanks. These 
are to replace the old ones now in use for 18 years and, to 
meet the growing demand created through the discouraging in as 
far as is possible, all outside purchase of that commodity 

by the cars, trucks and other equipment stored and operating 


in this vicinity. 


Grease House : A new building(26* x 32') has been erected 
imnediatei.y to the rear of the Main Building. Two pits have 
been provided in its construction to facilitate proper and 
efficient greasing of all types of equipment. This construct- 
fon is of brick obtained from old buildings acquired by the 
Highway Department for right of way at Lambertville. Its 
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we? Ii quly, of this year, there was completed 


we We ; FO. 4, Cr fy , 

nd turned over to quipment Division a new building 

t Newark; located at the junction of Routes 21, 25 and 29. 
This strategic point forms the ideal location in respects, 


erhaps the more outstanding of which being, it precludes 
the “bucking” of heavy city traffic required by the former 
location as well as, equipment is placed in position to 

mmenee operation {mmediately, to greater or less extent 
thereby, assisting materially, especially in snow removal 
activities and the ice problems ch exist in proportions 
This new building is two stories in heighth, the first floor 
is designed for garage and other mechanical requirements 

with regard to the demands of the Division. This Floor pro- 
vides approx. 210' x 100* for storage purposes and is equipped 
with 2 hyéraulic lifts, 5 wash stands, a repair line with 
apparatus of the latest design for analyzing and testing 

yf all units embraced in the construction of automotive and 
combustion engine construction. The second story is devoted 
entirely to drafting rooms, offices and storerooms designed 
to accomodate many other functions of the Dapartment in 
addition to the requirements of the Equipment Division. 

The landscaping about the building has been carried out in 
excellent taste and the design, efficiency, appointment and 


‘appearanee of the building are in keeping with the best tra- 


ditions of the Department. 

Gonerete driveways flank the building on every side, these 
are further supplemented with wide aprons of the same mater= 
fal for the entrance from thé highway also to the rear of the 
pbuilding and to the entrances to the building. To the back of 


the rear apron, separate and apart from the majn structure has 


oe, Weer. cove or er ee. 


Dea ORR ie ds a AS Bh nls a | 
5 iat cu Sh, ee ee * —* 
Ys ‘ad ’ ~ » ata at ih ASE Waa . 
SERRE NG ERE TST LLM Sa lig, Slot OC See a 
a vee te Bal a 5 ok 


: ' 4 ¥ 2 Witaoa s 
eumane low my sieiae z Post iv my 
’ m4 hs o 8 td ww Le sey Ee j 
ean te oloed pias 
wah? ee tu? hy ad Mo Gs 4 mae. a 
ve atts re Z ving es x as Kip ign 
« a mr ar rile, ap aston 5 iy 
— edesl bats } be CT AT yy! : ieee 


et teins By gs 


qt eR a) 
; » a so oe 
ed 


ae 
oy senate te aos Poaing! 
_—~ foaleem peed aac (aaah 
tH » bass ev Ged, aoe ae is 


zoolt tari? edd ote gree 
 gittomexrtuges. Lac yeddo bas 
-~org toolt eidf .colbefivid ed? te» 


beqqiuoe af bas pone ot egZeteds sot ° 
as bw onif tlecet s 


heteved el yrove buooee off .moftorstameo ealane 
beculess amsotetots dun asoltia .emoor 

oi tnendiecsd edd to eaolteay? raddo yaemed 
-nolelvicd tnemglisgpk edt to atnomeninvpes eds of 

ai tue Selirso mood ast aalbited ef? tuods 

bre Jneudaloggs ,yonelolite ,agteeb ed? bus etesé tne 
-sté teed edd dtiw aaltqsext ah ox aclbiliud odd te eqs 
sdiiemdisged edd syenecenas 
susit ,ebte yisve no galilind ed? anal? ayaweviad etetaged 
~Seetan ese oid to ansugs ebiw dtlw betnemelqque sodgayt ote 
aif to teet odd ot gale Yowlald add mort eunetsae- eft-r0t Lal 
te Joed edd oT .paibileod ed? of 2eenattne ed? o¢ bas palb{isd 


> wor 
G&S 


i stmdourte ajam edt mort dteqs bas evaIsqse ,mo1gs teet of? 


there appec 


“& ae 6 mF 

a Th ews “ 
> pe fa tetas Ba Ste Se tea ge ee 
: eA a 


eae SETTER. E PRED PRPRETTERCSL ARON 02 wee cH 
ings Garage : To consolidate the equipment assigned to 


- oy 


ae 


} me than is needed : arrangement. 
} t! Tumber Co. Garage : Located at Cliffwood, it is 


ily becoming known as referred to as Cliffwood Garage. 
1 addition to the regular storage for the section one 

snow removal truck has been housed during the period. A 
wooden grease rack was constructed to aid in the servicing 
of equipment also, a gas tank installed in Sept. from which 
was disbursed 2,970 gals. up to the first of the year, using 
these figures as a basis, it is estimated, over and above the 
rental savings effected will be approx. 9400.00 per year. 
fhis has been made possible without any additional cost to 
the department. 


SECTION NO. 3 


foms River Garage : This garage serving as the feadquarters 


for the section though, under a severe handicap through lack 
of sufficient space, appointments, etc., continues to render 
excellent service despite these drawbacks. Activities have 

expanded since the time of the stations inception until, now 
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there appears a definite need for additional space and 
ilities to enable them to carry on the work required 
n this section without the restraint of difficulties. 
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arage : The Department Garage at this place 

as deteriorated to the point, it oan only be used by this 
Division as a storage place for department snow removal — 
trucks of the older type as it affords very little in the 

way of. open testiae from the weather, A supplementary garage 
rented during the preceeding year for the storage of units 
assigned to maintenance, has proven of great assistance in 
caring for the demands in this vicinity. In addition, storage 
was available at this point for the tool oar assigned to 

the Folsom Job(Route 54 - Widening Project). | 


SECTIO 4 


Vineland Garage : The time elapsing from the acceptance of 
S$ garage and the first of the year(6 mos.), rather served 


— ee - — =<, wo 


as a shakedown period during which there was an opportunity 
to get everything adjusted to the point that, during 1940 

the real opportunity was present to realize the value and 
benefits of this splendid building and equipment, The excell~ 
ent facilities of this station make possible a high standard 
of service in all departments. | 

The Grounds about the building have been landscaped extensive- 
ly and present an impressive pleasing appearance which reflect 
most favorably. ih ga | 

The program with regard to fire fighting equipment and tests 
is also regidly enforced at this point. , vi 


SECTION NO 5 


Merchantvil ¢ With the addition of supplementary stor- 
age space whic was available immediately adjacent this station 
has, as in the past, taken eare of the division demands in and 
about the Camden area, The additional space(approx. 9,000 Sq. 
Ft.) has taken care on the overflow in the way of storage and 
snow removal requirements also, half of this new location has 
been made available for the needs of Sign Department of the 
Maintenance Division operating in that section of the state. 

In this manner, this latest acquisition makes an admirable 
setup permitting greater latitude without any additional 
operating personnel plus intangible benefits derived from 


concentration. 
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J i“ weet ahatMinghi. inet . pay ” ~ Pegg Tegeey 
Separate and apart f 
service, replacements, 


m the usual routine with regard, to 
ervice, la -adjustments, greasing, care of equip= 
ment, etc., the Division has engaged in 890 distinct operations. 
These activities represent varied types of demands against 
which were applied personnel, mater ial and equipment of 

all character and proportions. Of the foregoing, 281 work 
orders were for agencies outside of this Division. 

The following is a brief resume of the character of this type 
of work which is carried as Outside Work Orders also, the 
agency for whom the work was performed: att | 


ion ~ 4 Orders ~,Mask Box & Titles, Metal Sheets, 


anne : C : unt s Div. sion - 1 Order ~ Shelving 
ic e_Divis: n-@& ordérs a Spoons, Casing 


vision ~ 65 Orders - Angle Irons, Bars, Bear- 
nding Operations, Bolts, Brackets, Brass 
ee a ) Ss, Cable Terminals, Canvas Holders, Clamps, 
~-* Draw Bars, Drip Pans, Form Braces, Handles, Hooks & Repairs 
°- to, Levers, Lock Bar Covers, Lock Castings, Partitions,’ 
; : Pull Box Covers, Saddles, Scoops, Shafts & Keys, 
is, Sleeves, Slice Bars, 
Soldering Pots, Stop Lite Repairs, Straps, Swivel Handles, 
Turnbuckless — 


aboratory «+ 17 Orders ~- Aluminum Plates & Dises 


chin 


(Ma ct né > Angle Irons, Bearings, Bearing Blocks, Bri- 
quette Molds, Collars, Fabrications(To sketch), Guage 


Plates, Iron Sheets Moulds(Misc.), Rotop Shaker, Set 
Keys, Vibrator Repairs, Vacumn Pump Repairs, Viscosity 
Cups. | 


Maintenaneé Division - 152 Orders - Angles, Asphalt Chisels, 
Ticades, barrel) Skids, Bars, Bolts, Buggy Repairs, Bull 
Points, Canvas Covers, Chain Block Repairs, Chains, Clamps, 
Gold Chisels, Covers(All types), Curb Form Repairs, Curb 
Lifter, Dump Board & Platforms, Eye Bolts, Flashing Drivers, 
Forms, Form Pins, Hooks, Hook Rods, Incinerators, Ladder 
Repairs, Manhole Cover Machining, Manhole Steps, Motor 
Boxes, Pipe Hooks, Pipe Work(Misc.), Plow Blades, “ost 
Hole Bars, Post Pullers, Reynolds Truck Repairs, Sand Boxes, 
Sereed Repairs, Shale Bars, Shift Pins, Signs, Sign Faces, 
Sign Standards, Skids, Stake Drivers, Steel Shims, Steel 
Pins, Steel Plates, Straps, Stump Puller, Tampers, Tool 
Boxes, Tool Sharpening, Tow Hooks, Traffic Sign Covers, 
Tree Mats, Tree Platforms, Wedges, Wheelbarrow Repairs. 


New Jersey Geodetic Survey - 1 Order —- Sheaves 
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re WET § SS fauling (Misc. ouvres, Mould- 
: jabresiel Hose Work, “strain Bago, ater Tine: * i a 


a Sie ee Ly == “on ~, ” @ ants wa , Pr " i ee 
rUurc ses. &. 4 Sones 6 oe ~ Battery carriers, Canvas. 
So eat ' | 


, Beuse Repaites. 2 


gS 4, orders | - ERP cbst Racks, 


ee ‘ig hway Surve “& Hisae’ = 14 Orders <= S08" Canvas bags, 

‘pines © f ) orms for), Form Pins, Froat Pins, Sheet 
“Teta Trough .Siepalitet! Working), Sounding Chains, Stakes, 
_ Steel Forms, Stool Repairs, Tool BAY RINE 6 UOTE Benchs 


_ Bechnical Division - - 1 Order - Motor Boxe 


In. tem oa a number of different types and units of eqmipmert, 
personnel and materials were applied against road construction 
akepalt at. the following locations: 


- Annandale State Farm . , 
Rearangs fesse School, nora ctitete 
'". Folsom Job (Route - 54, Widening car ane 
.. Girls Reformatory, Clinton 
Greystone Park 
. Hacklebarney State Park 
Marlboro State Hospital 
..... Mount Holly Armory 
'.. National Guard Camp, Seagirt 
Routes ~ 25 & 26 
em State Colony, New Lisbon 
—» $tate Home for Boys, Jamesburg 
‘ihe State Home for Girls, Trenton 
. .». State Hospital, Glen Gardner 
“State Hospital, Trenton 
Teacher's State College, Montclair 
Teacher's State College, Trenton 
~ Teaneck Armory 


Other activities of similar nature involving considerable equip= 
ment, and personnel were: 


“Statewide assistance to the Draft Boards(Transportation 
of officials, supplies and generel cooperation). 


Statewide distribution of Election Board Supplies. 
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fhe above photographs show the general character of the concrete pavement 
on Route 0, Section 3, and the shoulders adjacent thereto after eleven (11) 
years of service. Since there are no cracks in this pavement or defects in the 
adjacent shoulders, the general contour may appear monotonous, but when the 
shoulders have been properly scraped and rolled, the whole pavement looks to 
be only a few months old. 
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STATE OF NEW JERSEY 
STATE HIGHWAY DEPARTMENT 
TRENTON 


January 1, 1941. 


James Logan, State Highway Engineer 
New Jersey State Highway Department 
Trenton, New Jerseye 


Dear Sirte 


The State HighwayellePeAe Program has now completed its third 
calendar year of operation with a Federal payroll of $10,489,105 to pere 
sons who probably would have been on relief at a cost to New Jersey taxe 
payers of at least $5,000,000 if this had not been carried one 


The roads of the State received Federal Government materials to 
value of $1,367,409, most of which would at sometime have been put in at 
the taxpayers* expense, not only for the materials, but for the additional 


cost of installatione 


Two hundred and three projects were completed, one hundred and 
forty-six projects continued through to 1941, with a reserve of sixty-five 
projects not placed in operatione 


The year's employment varied from a high of 22,305 on March 18 
to a low of 12,247 WePeAe workers on November 14, an average of 15,855, 
which accounted for 190,234 manemonths of employmente 


The employment on the Program has gone up each yeare In 1958, 
the average was 8,756 workers; in 19359, 11,148 workers, but the 1940 ex- 
ceeded the previous high by 4,705, notwithstanding a very material state-= 
wide decrease in WePeAe assignmentse When the Department entered into 
this Program in 1938, the total WePeAe personnel was above 120,000; in 
1940, below 60,000. 


The first year, our employment was to be based on 20% of the en» 
tire State WePeAe personnel, but actually never reached over 13%; in 1940, 
however, our average has been over 22% of their gross employment and above 
30% of the Division of Operations personnele 


The reduction in the actual state-wide WePeAe rolls is primarily 
due to better business conditions, the National Defense industries, but, 
in addition, has been materially affected by Old Age Pensions, Unemployment 
Compensation, ¢tce 
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The numerical increase in State Highway employment is primarily 
due to municipalities approaching their limit of projects suitable for 


| WePeAe, chiefly due to the unwillingness of engineers to design economic 


projects for this method of operation and, due to private employment, it 
is nearly impossible to get skilled workers for Construction Projectse 
A major factor is that many municipalities do not have funds to sponsor 
WePeAe projectse 


My last yearly report prophesied that our average employment 
for this year would exceed 20,000 WePehe workerse This has not materialized 
due mainly to a Defense Program directly sponsored by the Navy and War Dee 
partments employing over 4000 WePeAs workers, who would normally have been 
assigned to the State Highway-WePeAe Programe 


The Defense Projects are primarily confined to Morris, Middlesex, 
Salem, Burlington and Monmouth Counties, and, therefore, our Program has 
necessarily been curtailed in these Counties, as well as in Hunterdon 
County, where more projects were placed than could be manned by the WePeAe 
personnel that could be made available and in Union Couty where projects 
never have been available to take the available labore Outside of these 
exceptional counties, we have at all times had positions available for all 
WePeAe workers that could be made available to use 


An examination of the employment on operating projects during the 
month of February, 1940, the month of greatest "need" (the normal high ree 
lief load) showed employment as follows:= 


State Highway Primary 2,253 workers 11% 
State Highway Betterment and Institutional 2,783 " 1305% 
Fire Lines 6gras 30% 
County, Municipal and Municipal Dirt Road 9,358 " 45 95% 


Total employment pOupae 


During the month of June, the middle of the Construction Season, 
employment was as followsie# 


State Highway Primary 2,986 workers 20% 
State Highway Betterment and Institutional 2,825 " 19% 
County, Municipal and Municipal Dirt Road _ 9,098 ‘ 61% 


Total employment 14,909 e 


I would call attention that the Projects Division handles over 
50% of the work insofar as yearearound employment of personnel is concerned, 
but in February, the time of greatest need, this had to be supplamanted by 
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Fire Line Projects, which carry over 30% of our Winter-time totale The 
Fire Line workers were all transferred from suspended municipal projects 
of the type that could not be operated in Winteretime, not from the Highe 
way Programe 


This report includes a Chart showing graphically, month by month, 
Positions Available" - “Actual Positions Filled", Total Federal Funds on 
Projects Completed and Operating", "Federal Funds Projects Operating", "Total 
New Jersey Funds Projects Completed and Operating", "Total New Jersey Funds 
Projects Operating", "% New Jersey Funds Projects Completed and Operating", 
"% New Jersey Funds Projects Operating" and two Compilations by Counties, 
one showing “Projects Operating and Written Up for Operation" and "Projects 
Completede" * 


The Compilations show in detail the two hundred and three projects 
completed on which was expended $7,354,995 Federal money with a sponsorship 
of 32% or $3,299,615 with State Highway System sponsorship 47% and State 
Aid System 2209%, but our actual total allocations for the year, State and 
State Aid to Federal authorized expenditures on operating and completed 
projects,were sponsorship $9,463,222, 2405%, for Federal funds of $29 9137 94286 


The great divergence in percentage of sponsorship is due to the 
Departmental policy of placing our main sponsorship on the State Highway 
System Projects and then selecting and designing the State Aid Projects in 
a manner that they can be operated with little cost to the sponsors for 
material over and above the Federal non=Labor allowancese 


This method of “low sponsorship cost" design is the principle 
reason why the New Jersey State HighwayeWePehe Program is the most outstand- 
ing in the entire national WePeAe operation insofar as economy to the sponsor 
is concerneds Several Counties have completed $1,000,000 projects at a cost 
of less than $50,000 to them and this principle of design and operation, I 
believe, is primarily responsible for the decreased diversion of Highway De= 
partment moneys for relief. 


The great value of our Program method is particularly shown in 
the February employment on the State Highway System of but 5,036 men, while 
on the other projects, 15,483 in the times of greatest necde 


During 1940, we were required to sponsor 25% instead of 20% as in 
the past, but by balancing of low and high sponsored projects, we actually 
sponsored 2766% and gained Federal moneys to the State of New Jersey of over 
$8,000,000 which otherwise would probably represent about oneshalf of this 
amount, or $4,000,000, diverted from the Motor Vehicle Funds for relief costs 
if the persons receiving the money had not been employed on our Programe 


Considering the Chart and the current accounts of the WePeAe, 
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I find, insofar as the entire State Highway-lWePeAe Program finances are cone 
cerned, we have total allotments from the Federal Government of $38,525,541, 
on which we can receive a net of $32,960,770 as there was a rescission of 

$5,564,771 in the transition from one stateswide project to the othere 


The projects completed in the past three seasons have a Federal 
cost of $18,328,088 and an additional $8,773y687 of Federal costs expended on 
uncompleted projects, a total Federal expenditure of $27,050,675» The operae 
ting projects show Federal estimated costs of $21,782,460 and with the com» 
pleted projectsy a total of $40,110,548, a Federal allotment deficit of 
$7,149,678 and the available operating balance is less than $6,000,000. 


We have requested an additional Federal allotment of $15 5000 yO00 
now badly needed = otherwise, there will be a complete suspension of the 
Program about July, 1941s. 


In further reference to Defense Projects, on July 2, 1940, WePeAe 
General Letter Nose 318 was issued and later supplemented, whereby "Prefer 
ential Consideretion", insofar as priority of operation, working hours and 
noneLabor allowances, may be given to projects on the Highway System and 
County Roads as access roads to defense operationse The additional allowances 
and removal of normal restrictions must be on individual “Certified" Projects 
approved by the War or Navy Departments and cannot be made part of our State 
Highway--General Programs. There is a National Fund of $35,000,000 available 
to bear these excess costse 


I wish to express my appreciation for the cooperation of all 
Divisions of the Highway Department with this Livisione Our relations have been 


f most pleasante 

Ml I find a great many conflicts between Federal Rules, Regulations and 
5 Statutes and the New Jersey Rules, Regulations and Statutes, and I also wish 
% to express my appreciation to all WePeAe Officials for their cooperation and 

" endeavors to operate projects in the manner we desired insofar as Federal 

i Rules and Regulations will permite 

4 

i I believe this Program in the past year has been one of the greatest 


things New Jersey ever did to reduce relief costs for the New Jersey taxpayers 
as a legislative appropriation of only $10,700,000 in the last three years, 

not all of which has been expended, has gotten the Federal Government to expend 
over $25,000,000, nearly three times the amount of the appropriation, giving 
the average person who might be on relief over $50e00 per month of Federal 
Funds on which to live instead of less than $2500 of State Funds per month on 
which to subsist and at the same time greatly improving the road system of 

New Jerseye 


Respectfully submitted 
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State Highway Engineer _ 
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A. Williams 

Division Construction Engineer 
State Highway Coordinator 

Room 14, State House Annex 
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JANUARY 1, 1940 to JANUARY 1, 1941 
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eS be of aa 101 a 

Peceral . ~" Sponso Federal Sponsor 
206,546 22,0309 639 ,499 206,582 
75,514 63,282 8,650 9,595 
594,661 476 ,857 O12 ,607 896,566 
676,521 _962 ,928 1,210,756 1,112,545 
1,209,905 558,751 1,878,375 432,730 
1,038,989 174,445 1,258,767 633,975 
14,981 1,295 __ 66,9235 43,150 
29260 875 _514,489 5,204,065 1,109 ,855 
2,940,196 __ Se pi el Sy (OO 2,200,198 
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SUidliakY OF COMPLETE PRUJEUTS PROM JaiUakKY 1, 1940 TO JaNUaky 1, 1941 


TE A CE TS LE AL AE LS | AS CLL CL LLL LA LL LOLA Ce i ae 


;, SHOWING FEDERAL AUD STATE COSTS ACCORDING PO COUNTY 
LO ee CSO SI) RARE 0 ie Soa a ma LLG TOTAL 
2h eee ee emer -(byP, & 1) et (1014 & 1016) 
COUNTY Federal Sponsor Federal Sponsor Federal Sponsor Federal Sponsor Federal Sponsor 
es aS C:CLS Se OS. CTT 500 © Maemsgb Pio,c7L. 66,060 1,046,515 110,568 
Bergen 16,210 ~ $68,800 18,019 . 10,510 4,350 144,507 118,541 540,027 140,690 
Burlington ee, bos: 11,769 48,145 3,999 606,367 255,965 226,746 81,595 1,006,838 355,526 
Camden - - b17, 589 - 30,638 5,022 274,985 141,944 473 «210 146,506 
Cape May - - 10,560 200 4,281 EAS 62,497 16,059 Vigood LSsucs 
Cumberland 14,464 > 2,676 ~ 60,281 18,809 162,196 E5250 259,617 265969 
Essex - - L2Sy9025: - 52,008 ~ ~ 19,467 356,456 143,392 88,464 
Gloucester - ~ 214,093 22,084 - ~ 15,411 14,725 227,504 36,809 
Hudson - ~ 274,721 188,008 - - ~ e74,721. 188,008 
Hunterdon - - - - - - - - - - 
Mercer 18,615 1,147 65,001 11,979 107,242 101,554 93,969 63,528 284,827 178,808 
Middlesex - - 25136 - 159,137 142,842 893,269 504,06¢ 1,054,522 446,904 
Monmouth 68,036 28,525 198,866 13,792 52,187 31,668 146,196 101,876 465,285 175,859 
Morris Vogue 210,615 5,748 1,293 - - py to 4,549 S2,L01 2SL6;255 
Ocean - - 0,245 Vie 14,011 6,616 ata ad 3,784 B55350- listke 
Passaic Poo slic 1wOse OO e26;542 .40,250 15,755 545,658 Ve gico Dd slee 432,192 5794975 
Salem 5V0 1,041 18,616 35,980 59,594 15,680 26,785 9,203 85,295 29,904 
Somerset ~ ~ 56,063 ' ~ - - 57,154 58,0935 945217. 58,084 
Sussex “ ~ - - - - - - - - 
Union 194,379 175,570 246,095: 1L20;258 BoPoCO. LOOs T TL - ~ 476,007 433,585 
Warren Pica Pants ee eg - 206,226 22,020 507,456 60,095 
TOTALS 676,621 562,928 514,489 1,112,545 1,109,855 DpoudsOLe 
. 2,265,875 Tye» 2085 5,204,065 7 phot 900 
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o> ATLANTIC COUNTY 


ee ee 


rq Completed Projects ganueary 1, 1941 
State & 
liouse a Spon. Rte j.an 1014 Se e106 
' nie SAS See es Federal | Sponsor Federal "Sponsor 
S65 DO R-147 Misc. Imor. 50 Estel Nanor, (eeraim: City Li ies fle og yed me 
707 42 B-L74 Drainage 43 Bec LOA; tullica Twp. eke, 205029 9,096 
799 44 B-1'79 Drainage 45 Galloway 6 6,285 rappers es 
cass 435 B-175 Shoulders 48 “ee Harbor Twp. 42 23,998 23,666 
92 ics Oa 44,171 
COUNTY WORK 
449 a C-146 Landscape Delilah Rd.Ext.Pleasant- 
ville, Absecon 565 525185 £99 14,081 PAP Ty 
5O C-162 Drainage County Wide, Ext.C-lée Bee leo yoo 1 = 413,276 17,982 
575 54 C-138 Rd. Const. County Wide 180 144,558 54,191 
WO7 155,474 pucee 71.7.5 Do pleo 
MUNICIPAL ‘ORK 
387 25 M-136 6" Grave lst Ave.e,Bstell Manor 145 40,068 = LID Lee 13 ,08% 
568 33 M=-251 Drainage Var. Stse, Linwood City ot Os tle £3403 | 
182 40,068 ~ LOK GO 155 gt fae 
DIRT ROAD WORK 
815 45 M-15-D Mays Landing Rde, Folsom 
Baro 3 ed 85 '(vo ARS ag 
sik 3793 1,972 
TOTALS 1082 195,542 299 810,840 117,052 
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BERGEN COUNTY 


a Completed Projects January 1, 1941 
State 
House cd Spon. Rte Man 1014 pee Aol 
J ee eorGn Wore loss eLocetion ssi s€$_Cs rs. Federal Sponsor Federal Sponsor 
ss BETTER INT 
B-178 Widen 4 &.. Paterson Boro 54 O50 ~ LO,oL0 4,550 
Meee so 6h C™C™~*Cé«~LOYSHLO «C= SO 
MUNICIPAL WORK 
228 19 M-17 Gre & PaVee Ridge Rd.,Hohokus Twp. eee LUG 4 / Seo 7,978 -18,103 
457 34 M-140 6" Grav. AcCoy Rd., Franklin Lakes 34 She O01, 863 25017 1,546 
459 O7 M150 Conce Paves Gentury Rd., Paramus 42 SL O90 989 Bare 4,918 
451 42 M-160 6" Grav. Var. Sts., Oakland Boro 67 49,210 340905 7g000 9,077 
480 43 M-161 6" Grave McCoy Rd.mxt.e,Franklin Lakes 46 36,412 657 3,854 4,146 
575 49 M-218% 6" Pen.Mac. Abbott Ave.e, Ridgefield 3 Seong  , 15239 
513 Dd M-254 Drainage Berdan Ave.,Fair Lawn Boro O4 lor Relons 2 yh D4 10,526 8,548 
690 56 M-274 6" Pen. Mac. Engle Ste, Sec.2,Tenafly " * 4,436 Saboo: O 
691 58 M-277 Pen. Mace Mill Lane & Mill Rd., 
Park Ridge Boro 16 G5 050 - Segoe 9,669 
692 59 M-279 Pen. Mace Shadyside, Ramsey Boro 28 15,735 604 7,100 6,093 
721 66 M-dle 6" Pen, Mace Radburn Rd.Ext.Fairlawn 
Boro 44 27,930 - L5,6S0 “Tige0s 
729 67 M*325 Rd. Impre Oritan Ave.,Ridgefield Boro 4 os ftv 5,2L0C6 
846 74 M-349 6" Pen.Mace Lloyd Rd.,Hohokus Twp. = ug Oe 2 ,508C 
847 77 M355 6" Pen.Mace Engle St.Sec.5,Tenafly Boro 5 A487  BeVELe 
849 78 M-561 Drainage Var. St%.,Fairlawn Boro 24 6,803 ~ 13,5835 5 5404 
578 D5 M-263 MisceRd.Impr. Ramapo Ave.,Qaklyn Boro 11 Goss 286 4,211 1,560 
850 81 M-364 7" PeneMAaCe Chestnut Ave. ,Hackensack 9 7,458 6,272 
856 87 M-d81 Rd. & Dre Midland Ave.& Fairlawn 10 8,55] 6,155 
903 88 M-382 6" Pen. Mace Madison Ave.,Cresskill 8 5 747 4,966C 
906 89 M-3583 6" Pen. Railroad Ave., Cresskill Boro 5 4,029 S,87S6 
904 90 M-384 7 pit.Pen.Mac. Hudson Avee,Norwood Boro 3 2,090 2:,050¢6 
913 62 M-29% Pen. Mace Hudson Aves, Norwood Boro Ss } » 682 S,0CKeL 
559 368,800 18,019 144,507 118,541 


TOTALS 
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385,010 18,019 155,017 122,671 
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‘state 

House Spon. 

Le Appe a No ° 
65 4 B=-38 
686 035 B-163 
504 a? B= L366 
676 Dg P-52 

P-54 


29 Me-l44 


M-272 

er M-319 
deced: M-320 

Oe ko M-55% 
Bete Oo Vi-344 
iors M-313 


rae 


50 M-155 

1 S87. M-215 

36 40) +217 
30 46 M-256 
pee Ce M- e507’ 
Sent 16 © M-259 
50 4-269 


Type of Work 


Widen 
Drainage 
Landscape 


Widen 
Widen 


Gravel 
Pen. Mace 
6" Grave Rde 


6" Grave Rd. 
Rd e Thipr e 


6"CompeGrave 
6"Grav. Rd. 


Rd. Conste 
Rae Impr. 

Ras Const. 
Rd, Conste 
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BURLINGTON COUNTY 


Gompleted Projects 


Rte Man 
Nos Tocation — Yrse 
BETTERLENT 
39 Shamong & Tabernackle Twp.1l57 
25 Sec. 24,Florence Twpe ra 
40 Pemberton Twp. ings 
274 1 
PRIMARY WORK 
39 Sec. lA & 10 126 
25 Sec. 3D, Bordentown 76 
202 
MUNICIPAL \WJORK 
VareSte ,Springrield Twp. 70 
Railroad Ave.Mansfield " & 
var. Sts.,Bridgeboro, 
Delran Twp e 14 
Tabernacle-Chatsworth Rd., 
Woodland Twp. eas 
Var. Sts.,Hainesport Twp. Ay: 
Church Rd.,Cinaminson " 18 
VareSts.,Delanco Twpe 16 
Mansfield Georgetown Rade, 
Mansfield Twp. 9 
Johns on Rd. ,Washing ton 14 
Meany Rd.,'»Hanover Twp. ads 
Front Ste,Chesterfield " 4. 
Magnolia,New Lisbon Rde 
Pemberton TWDe ee 
Columbus-Jobstown 41 
Hanover Blvde,Pemberton Twp. 17 
Leektown Rd.,Bass River Twp. ©0O_ 
S14 


64,947 


60 5659 


Boypoe 


15,569 


790 173,725 


1014 
Federal Sponsor Federal 


11,769 


O,999 


January 1, 1941 


1016 
Sponsor 


a 


3,262 


352,178 
II, 769 408,173 


117,008 
81,9776 


46,948 
5,986 


12,725 


17,367 
12,053 
15,659 
13,780 


7,563 
11,273 
18,800 

2,928 


15,716 
29,090 
12,028 
15,528 


3,999 226,746 
“I5, 768 855,905 357,008 


15,556 


76072 


71,731 
“B6, 504 


10 
66 ,965C 
9,069 


2,104¢ 


9,995 
2,499 


2,844 


7,444 

4,166C 
5,477 
4,657C 


5,4460 
3 ,3'70C 
5,620C 
3, 6186 


9,145 
6,063 
6,665 


4,986 
61,595 
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CAMDEN COUNTY 
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Completed Projects January 1, 1941 
oH 
State és 
House Spon. Rte Man 1014 1016 
enor orn iOwm ls bocation) Ys. Federal Sponsor Federal Sponsor 
BET TERS rt 
5d B-Lel Conc.. Side. ie Sec.t, Conte B-359 20 1 AGO. Load 
596 75 B-153 Drainage 45 Bo nwetacen 3 24065. 1:j560 
A. 73 B-L66 Exe GreDre c-41 Sect, Berlin & 
Watertord hide 0,993 ifseea. 
O4 ai, Go : 9a, 
COUNTY WORK 
170 14 C-59 New Grave Cuthbert Rd.sHadidon Twp. 181 Tey eliod = 50,555 22,614 
Soe 60 C-157 Drainage Var. Rdse,County Wide 55 Oh, (Oo » 3, 4eo 
614 yes C-189 Widen,Conste Folsom Rd.,Winslow ‘wpe ay ce OL soe 
700 76 C-199 6" Pen.Mace Wicholson Avc.,Audubon Boro 6 5550) | 6; 500G 
699 B81 C-210 Bridges County Wide aa At TAL Lose 
8'79 1OL C-22e4 Re Cs Rde River Rde,Pennsauken Twp. ¥) Syl 14 Le, 0Bog 
565 40 C-120 GraveOil Treat Var. St., Runnemede Boro 14 15,024 6,232 
mo livj500  .- 168,236 76,626 
MUNICIPAL WORK 
600 68 wM-241 Stream Clear. LendenwoId Boro , 20 17,726 2,077 
599 69 M-242 Impre Drain, Peter's Creek,etceAudubon 7 10,729 567 
728 79  “M=-308 6" BitePene BeAtlantic & Garficld Ave. 216 17,463 20,433 
729 84 M-326 8" Rein. ConceChestnut Ave.,Pennsauken 7 57670 12,5576 
786 88 =—M-334 ? ies * Cuthbert Blvd. ,Haddon TWDe eka 9,155 14,876C 
90 M-338 3" GraveSidee Woodbine Avc.e,Contet-64% 10 8,136 1,064 
864 100 M-374 Drainage EeAtlantic Ave.,Laurel 
Springs Boro 14 10,466 2,946 
802 91 M-342 Drainage Clinton Ave.,Woodland Ter. 26 21,809 5,94 
SS, TOL, 152 61,370 
DIRT ROAD WORK 
102 M-23-D Bit. Mace Var. Sts.,Glouccstcr Twpe 6 5,993 3,548 
ae = 5,995 0,040 
TOTALS 649 117,589 — -- —- 506,021 146,566 
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CAPE MAY COULTY 


Tey Completed Projects ganuary 1, 1941 
Sta es 
House SS Spone Rte Man 
Appe NOe Type of Work Noe Location YrSe Federal Sponsor Federal Sponsor 
COUNTY WORK 
609 20 c-168 Guard Rail 4 WW. Wildwood, Middle Twpe <6 6,783 - 11,472 Been 
“26 5.783 ~ gees 3009 
BETTERMSNT 
828 50 B-190 Drainage 4 $ec.9 Occan View ae 4,281 RPM Ee 
4 Ag Od PG Al Bs 
MUNICIPAL WORK 
525 21 M-231 Storm Drain Vare Stse, /ildwood 12 1,742 2595 13,904 7,088 
607 19 M-229 6" GravePavee. Pavilion Ave.,Cape May Diet 1.0 e005 “ fa sey! 1,386 
oe get e ZOO Sh Bey el 8,474 
DIRT ROAD WORK 
805 2O0 M-1¢-D Dennisville Rd., Middle Twp. Waele. 
a, 756 


TOTALS “& 10,560 ZOO 66,778 18,5352 


gg Tere eee oe a 


2 CUMBERLAND COUNTY 
"4 Completed Projects January 1, 1941 
State “0 
House & Spon. Rte Man 1014 1016 
Apps. «' Noe Type of Work No. os 6) Yrse Federal Sponsor Federal Sponsor 
BETTERERIEWT 
507 18 B-138 Dr. & Side. 49 City of Miliville 40 eae = 8B, ~ 30,460 5 3820 
900 ol B-200 Drainage 47 Landis Twp. on fea ae 4,940 
610 pe B-150% Tiisc. Impr. 46 Deerfield Twp.: a 1,651 - 0057 164 
829 29 B-185 Drainage 49 Sec.1-A, Bridgeton Seas 19,068 9,885 
qe. 4464 = 60,20L 18,809 
MUNICIPAL WORK 
611 cO M-244 Stream Clear. Little Roobins Br.Landis 50 19,240 6004 
612 21 M-245 Stream Clear, Parvins Br. Landis Twp. 110 £2,676 - Sipe eas 1,500 4 
693 24 M-284 Stream Clear. Tarkiln Bre — ol 19,451 500 
Toe 25 M-288 6"GravePave., Steep Run Rd.,Commercial 
TWDe c 17,530 0,926 
731 26 M=-299 Stream Clear, Piney Bre, Landis Twp. 50 18,684 569 
613 2g M-330%% Drainage fhitney Pt.Rd.,Maurice 
River Twpe ol SUL EO digit Oe 
mor 2,076 ar ShoretoO jopkoe 
TOTALS Oeo 917,140 = 222,477 26,959 


“% Operated for one month and declared ineligible by W.P.A. Nov. 27, 1940, 
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Se i ESS™X_ COUNTY 


a Completed Projects January 1, 1941 
Rte Man 1014 1016 
6 of Work Noe Location _____¥rs. Federal Sponsor Federal Sponsor 
Sa | COUNTY “ORK 
$50 19 # jC-115 Pen. Mac. “Var, Sts;,,; Roseland 41 So eo00 8eLO sl69 
620 36 C-174 7" Pen. Mac. Harrison St., Caldwell Boro 5 4,246 £5,585 
eee 20>) 0-179 Bit. Pene Pleasant Ave.W. " i sal 9,938 4,898 
| foe) C~-1S5 Bite Pene Bond Pl.,%. Caldwell Ms 5 4,415 2,976 
3 «6©450©6«CC-184s Drainage 01d Short Hillis Rd, 
a Milburn Twp. Z POssoe 95,102 
626 46 C-193 Drainage Young Ave.,Cedar Grove 7 14,568 9,930 | 
ees, 45°. C=20) 6" Pen.Mace New Mill St.,Belleville 4 
hia Town . 5) 4,099 1,851 482 Lgoer | 


c-202 6" pen. Mace Runnymede Rd. W. Caldwell 25 Piso 1S 414 5699.0: 
| TOS,504 50,008 — 400 1,827 


MUNICIPAL WORK 


3  M-380 7" Pen. Mace Var. Stse, iiutley Town ve 7,168 - S761. 9, 56r 
att. 3 oe Tes 6 = Bolen, 93001 | 
ers | DIRT ROAD WORK 
4  jf-c4-D &" Pene Mace Meadowbrook Lane,S.Orange LO 4,168 - 4,584 . 7,681 
 ie27-D 7" BitePen.MaceHarrison St.,ilutley Town Wye 4,768 = eepstere 75248 
- -M-31-D 2" Bite Conc. Main St.,Bellevilie Town 8 ary ees ~ 4,757 10,159 
ein S| ee LL seo - 15,176 25,068 


120,925 52,008 19,467 356,456 
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ape AO Bie, 
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Fats 
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ee 

$4 SOS PONs 
Sees _ No. pe of Work 
35 B-l169 Drainage 

40 B-180 Drainage 

42 B-186 £4Drainage 

25 M-174 #£x°Gravel Rd. 
e?  M=257 Gravel Rd. 
28 M240 Gravel Rd. 
36 M-335 Drainage 


GLOUCESTER COUNTY 
Completed Projects 


R t e Man 

NOe Location ess 
BETTERMENT 

47 Glassboro AEs 

45 S. Harrison Twp. LO 
44 Gibbstown-Greenwock Eero 

6 

MUNICIPAL WORK 

Fish Pond Rd.Washington Twp. 39 
White Hall Rd.,Franklin " 104 
Var. Rds. , Williamstown 167 
Glover St.Etc.,Woodbury City 19 
429 
TOTALS Ono. 


January 1, 1941 


1014 1016 
Federal Sponsor Federal Sponsor 
i0,i60 4,843 
5,782 827 1,557 558 
- - 4,163 2,997 
5,242 5,670 5,500 3,000 
92,060 4,275 
83,777 6,766 
64,840 2e9F5 o,2o9° 10,056 
Lt d'74 £5448 4,622 Leket 
395,151 -16,414 pe > Ts Ra i a 5 
214,095 2c,084 15,561 14,725 
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HUDSON COUNTY 


ae : j it ha Completed Projects January 1, 1941 
1 §pon Rte Man 1014 1016 
ot No. Type of Work No. Location ae i | Federal Sponsor Federal Sponsor 
12 a Sec COUNTY WORK 
C-4O Remove Tracks 14th St.,Hoboxen City Patio 20,616 66,987 ¢ 
veo? -169 Drainage ' Secaucus & Jersey City 40 52,600 1,800 
Rencde. C= LTO Cone. Pave. 14th St.Viaduct,Union City 57 Poe a, ter 
se a Peo 209,740 117,707 


MUNICIPAL \.ORK 


3" Asphalt Willow Ave.,iechawkin Twp. 18 io. geo 0,450 C 
Conc. Paves Humbolt Ste, Secaucus 9 Bayes 9,229 C 
Conc. Paves Hudson St.,Secaucus fan pouettee to, OD 7 C 
Suita. Sherman Ave.f.ilewark Boro ihe Peeos =) 21 ,5047.C 

C 


Rd. & Drain. Irving St., Secaucus 9 ie foo 710,958 
; ; 72 64,980 70,3501 


‘ 
, 
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TOTALS 274, 7eL 188,008 
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Spon. 


Pltmses.. 35 8-160 
687 34. B-164 


$6. (p-35 

372" p-35 
— 49 oe 0-150 
495-5 24> c-151 
Bese oe. C-~L5S 


M-226 
M261 
— MH294 

M-368 


Type of Work 


Drain 
Drain 


Widen 
Widen 


Gr.Dreéditch 
Drainage 
Drainage 
Mace Rde 


fay Pen.jlace 
Misc. Impr. 
BY bite Pens 
Rd. & Drain. 


MERCER COUNTY 


Completed Projects 


Rte. Han 
NO« Location Sat XS 
BaUTERMENT 
26 Sec.ecD,W.Windsor Twpe 8 
27 Sec. 6, Lawrence Twpe e 
Oe, 


PRIMARY WORK 
39 Sec. LA & 10,Hamilton rhe 
25'S6c.' iA, Yardville to 
Robbinsville 84 


COUNTY WORK 
Eilers Cor.,HeWwindson Twp. 18 


Burnt Swamp Ditch,Ham. " 29 
Coopers Cor.Rd.Hopewell " a 
Elm Rd. & Stockton St. A: 
| 280 
MUNICTPanL WORK 
Varo oots . Princeton: Bore oe) 
Sec.2,Princeton Turnpike 26 
Wilburtha Rd.,Hwing Twpe mh] 
Vardville ame Sqde Rde > 
Hamilton TWD e 9 
; 


danuary 1, 1941 


1014 1016 
Federal Sponsor Federal Sponsor 
10,2388 903 

Serie 244 954 O14 

TA OG7. 1,147 954 514 
4,548 - 16,105 22,583 
90,185 78,857 
4,548 sd 1065285 TOL, £40 
8,025 100 6,770 750 
14,644 - 8,561 Te 
12,7645. 1,525 LOsELy 9,978 
728 - col 787 
3G;045 -1,6eD Siege Gee 5D 
12,948 4,869 Lo pao k » oe 
B,087 5,465 15,9099 9,195 
7,024 - 26,069 15,415 


7 ckte 7 ¥969 
62,568 00,919 


201,211 165,082 
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e ou MIDDLESEX COUNTY 
- Completed Projects January 1, 1941 
State © 
House 5 Spon. Rte Man 1014 LOG eee 
eS No. __ Location _._.__i‘(iéYrse Federal Sponsor Federal Sponsor 
PRIMARY WORK 
677 39 P-29  MisceImpr.. 4 Sec. 42,Madison Twp. 166 159,137 142,842¢ 
66 159,157 142,842 
COUNTY \ORK 
646 54 C-1L78 Gen. Impr.e Vare Rdse & Bridges 1096 747,995 2515999 
L096 747,995 2dl,953 


MUNICIPAL WORK 


540 et M-178 Gry & Drs Var.Stse,Dunellen Boro 16 T2497 Oy y006 
Dog 23 M-L9Y Grave Rde MtePleasant Rd.Raritan Twp. ret 2yt16 - 50,540 2,624 
546 30 mM-205 #£=Resurf, Var. Sts.,ltilltown Boro 28 25,025 24,853 4 
694 a7 M-273 6" wod. Pene Rhode Hall Rd.,Sece & 9 7,892 7,201 
oo 58 M-507 Conce Paves Prospect AveeSecec, Dunellen 24 21,084 20,760C 
oe Al M-314 Pen, Mac, Mountain Ave.ltfiddlesex Boro 9 7,912 5,469C 
7356 42 M-316 6 Mod. Pen Herman Ave.eetceCarteret " 16 12,692 9,93526 
738 45 M-317 ##O R.C.Pavee Sandfield Rd.Sec.5,Sayre- 

. ville Boro 13 125050: 1 eee 
543 a0 M-L81 Gre & Dre John Ste, Metuchen tSo512 Cgnne 


= 13 
me 3 157 Pad.o ~ T45,c70 | Te51-4 


TOTALS L419 RRR. “- 1,052 , 406 £46 ,904 
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MONMOUTH COUNTY 


a) 
. Completed Projects January 1, 1941 
State o 
House G Spon. Rte Man 1014 1016 
Apps “' Now ‘type of Work No. Location _ Yrse Federal Sponsor Federal Sponsor 
; BET VERLENT 
649 56 B-152 Misc. Impr.e 56 & 4N,Eatontown, Union 
Beach 12 12,016 110 5,768 1,536 
794. 76 B-133 Drainage 4N 7th Aves to River Ave. 20 1,546 - 45,6059 6,758 
651 135 B-172 Drainage 35 Holmdel Twp. _40 ape ct, 8) ~ Ce eho» | coos 
72 19,282 wet 49500 Lege fo 
NSTITUTIOWAL 
i Me 38 T-8 Pen. Mac. Marlboro State Hosp. Ni) 8,63 9 ,o9O 
Bd 8,650 9,695 
COUNTY WORK 
: 655 DO C-181 Bits. treat. Asbury Ave.,Atlantic Twp. 84. So goo L540. Sl yoe. oo 
761 ee C-208 Drainage Ocean Ave.eEeKingsburgh Boro _30 6,057 - ff eet eee Gs Owe 
114 44,090 Lee. Soda. mo peee 
; MUNICIPAL WORK 
| Keron i a0 M-58 O11 Treat Allenwood Rd.,Wa TWDe 5 15,3590 4,177 Sgcoue - 
555 55 M-76 Grave Rde Ocean Rd.,Spring Lake Htse fs 75885 LeGeo Cares - 
By Doe 44 M-183 Grub. &Clear Var. Rds.,Shrewsburg Twp. 34 18,668 429 8,350 3,018 
. 550 46 M-185 Grade Crawfords Cor.,Middleton Rd, 26: 2L;018 850 
549 47 M-186 Clear & Gre Var.Rds.,Howell Twp. 19 40,965 loco. 14,399 6,833 
| 654 58 M-260 6" Bit .surt Bllisdale-Allentown RdeScced 7 so ard ee 79 L.25s 2 3622C 
655 61 M-2'70 6" GravePavee Reynolds Dr.Eatontown BEY TOT 7 Lsors 35907 Lute 
697 62 M-282 3" GravePavee Norwood Aveeetc.e, Avon~ 
4 by-the-Sea Le 75615 1,14 4,803 5,591 
, 696 63 M-286 6" GraveRde Mountain Hill Rd. 
: Middletown Twp. dt 8,525 489 4,269 4,'768C 
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MONMOUTH COUNTY, Conte 


eR 
OX et Completed Projects January 1, 1941 
Btate. o 
House 9 Spon. Rte Man 1014 LOLS 
App. a Oe Type of Work Noe Location ___ Yrs. Federal Sponsor Federal Sponsor 
MUNICIPAL WORK, cont. 
741 64 M-290 6" Grav.Pavee 4th AveeSea Girt Boro 8 4,203 ~ 23416 Ob 91356 
746 69 M=-3502 6" Grave Rd. Thompson Ave.Middletown Twp. 5 2,994 ~ 152262 2,063 Cy 
740 71 M-305 6" Grav, Rd. “Var. Rds.sBradley Beach Boro 16 4,915 - 8,091 7,445.6 
745 74. M-324 6" Grave Rde Jerseyville Rd.,etceAtl.Twp. 21 £5005 - 13,442 54970 G 
809 75 M-35e 6" Grave Rde Var. Rds.e,Neptune Twp. 22 1,804 > 20, 500- 105282 
870 78 M-352 6" Grave Rde Roseld Ave.Secel&, Allen- 
hurst Aves “15 12,117 5,934 | 
745 66 M-298 6" Grav.Rde Hosford Ave.,Middle town 4 PBO5U ~ 5202 eaOle 
744 68 M-3501 6" Grav. Rd. Hudson ave.,E.Keansburg 59 By0Ee 25988 
739 70 M-504 6" Comp.Grave Vare Ste Neptune Twp. 14 5.267 144 4,819 4,544 
872 79 M-558 6" Grave Holineson-Clarksburg Rd. 
Millstone Twp. ALD 707216 —2 7800 
589 154,776 12,045 127,444 69,792 
TOTALS Gee 260,902 42,515 258,764 126,727 
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State © 
House as Spon. 
cee Oe. Type of Work || 
O75 pe T-20 Mac. Pene 
681 Lo P-25 Grading 
886 20 M-26=D 6" Pen.Mace 


MORRIS COUNTY 
Completed Projects 


Rt. 


WO~« Location 


INSTITUTIONAL 


Greystone Park Hospital 


PRIMARY WORK 
Bo ecu ci; Denville Twp. 


DIRT ROAD WORK 
Pleasant Ave.,Hanover 


Mte 


TOTALS 


Man 


8s 


38 
53 


8 
= 


January 1, 1941 


1014 1016 
Federal Sponsor Federal Sponsor 
26,560 34,869 
26,560 34,869 
49,003 175,744 C 
49,005 175,744 
Ba725 1,295 2,790 4,549 
3,740 Bagirey x5 (90) 4,549 
feaoll SiL,.906 2,190 4,549 
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OCEAl COUITY 
Completed Projects 


2 Rte 
Type of Work Noe 


ne ee ee 


Location 
BETTER ENT 


4 BWaglewood 


Drainage 


MUIICIPAL WORK 
Yar. Sts ey Point: Pleasant 
Boro 


6" Gravel 


TOTALS 


Jenueary 1, 194) 


1014 


3 1016 
Federal Sponsor Federal Sponsor 


ian 
VYrss 


14,011 
14,011 


6,616 
6,616 


5 184 
5, 784 


a 


PASSAIC COUNTY 


0 
03 ay Completed Projects January 1, 194 
State © 
House SG Spon. Rte Man 1014 1016 
A a NOe Type of Work Noe Location Yrse Federal Sponsor Federal Sponsor 


PRIMARY WORK 


146 sf P=-20 New Road 6 Sec. OB,Main to Hazel Ave. 217 165,172 156,265 15,755 543,658 
Pr teogire 106,co> 15,755 343,658 
COUNTY WORK . 

484 28 C-1635 Drainage County Wide 220 Peek es (DS 0% e025 Og fa 
762 358 C-205 Culverts Conklintownéiestbrook Rdesy 

YeMilford & Wanaque 9 9,116 o 859 849 
888 50 C225 Drainage Long Hall Rd.,Little Falls 4. “ ~ 7,504 Oo yctd 

DOO EeLgeOO Loy loo 3503700 tye te 
WUNICIPAL WORK 

660 roa M-265 Grade Linda Vista av.N.Hailedon 6 6,945 ool Ry oot 
417 16 M-118 7 iiode Mace Overlook Ave.Haledon 2e Hee O0G+15;555 1,435 bg 91 BE 
T25; oF M-293 6" Mod.Mace Royal Av.,Hawthorne m3 rd 1g LO 33044 9 ,060C 
749 40 M-306 7* Bite Pene Lincoln Ave.,Pompton Lakes 

Boro oD 4,064 2 ,803C 
750 44 M-318 6" Mod. Mac. Bergen Blvd,ctc.W.Paterson 

Boro 10 6,584 ~ £094 5, 5996 
os 45 M-329 6" Bit. Mac. Var.St.eLittle Falls Twp, OgUL7 3149 6,109 
918 54 1M-390 Rd. Impr. Bergen Blvd.Scc.e2,W.Patcr- 

son Boro ii 9,623 Be (LOG 
A 56 M-398 Rd. & Dre Woodhull & Bradford 4 Seleo 2 ,504C6 
662 35 M-278 6" BitePone Warwick Turnpike ,W.iMilford ame Seoul? oO .90L 9,579 14,749C 

~80 Reo i, ADT  O0;950 OeseSe 
TOTALS 530 06-391, 714 176,515 90,478 403,160 
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SALEM COUNTY : 
Completed Projects January 1, 1941 


Rte . Man 1014 1016 


Type of Work No. Location Federal Sponsor Federal Sponsor 
Pee BETTERITENT 
oe Drainage 48 Pennsgrove 4 fee 1.041. - 2, 759) 1,598 
Paes: Drainage 44 Deepwater LS: 10,753 4,614 
- B-159 Drainage 48 Pittsgrove at yes. vo dee 
eae ake) Misce 45 Pilesgrove 36 Lou 552 6,006 


Pree =o ~S*S*«iaCLC4 569,504 15,650 


Cee MUNICIPAL WORK 
5 M-196 Grav. Pavee Lynch's Corne etCes 
ee | 3,980 26,785 92203 C 


Daretown 64 TEs Pushes. 
| 64 “Ie-GIG 35080 26,785 9,503 


TOTALS 130 “18,916 _5,0cL 66,579 24,005 


eh +> 
rae bal 9 2, 


SOMERSET COUNTY 
Completed Projects 


January 1, 1941 


| Rte Man 1014 1016 
Type of Work No. Location Yrs. Federal Sponsor Federal Sponsor 
enemas Sa MUNICIPAL WORK eae 
7™ Pen, Mace Gillette-Watchung Rd. 
ais hs Warren TwWpe 50 Boyt - fete Se eS 
_M-210 Drain Var. Rds.,Franklin Twp. ae Pe 56 - 10,505 6,500 
M-295 Drainage Bunker Hill Rd.Sec. 3 a 77668 7,972 
M-309 8" Rein.Conc. Frelinghuysen Aveée 
Raritan Town 14 105750.12,98( 
Drainage Vare Stse,l.Plainfield Boro 16 10,5665 — 2,955 
| mise ,0co 5 || pe 054 54,640 
DIRT ROAD WORK 
Var. Sts. ,NePlaintield Boro @ tre he 2) 5 9499 
= r is 3 one phon. asleO = «5,450 
eee inch | : TOTALS iiceso,0Gs so - 57,154 58,093 
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ALOSUO 


UNION COUNTY 


Completed Projects January 1, 1941 
: Rte Man 1014 1016 
Type of Work Noe BORSEEOR = Se Yrs. Federal Sponsor Federal Sponsor 
Sie BETTERREEN T = ; eg eee 
het safety Island 27 Roselle, EBlLizabeth 19 14,602 see 
24 Drainage 27 Gont. of B-96 ) sod SWee 
; pee 10,441. 8,742 
mrt y's ~ PRITARY WORK 
Pees  P=20 Conste Rde 25 Sec. of, Neck Lane to 
mae Newark Line 109 86,487 157,808 C 
Mepis. 20 P-2'7 8" Rein.eConce 27 & 28, Westfield Ave. 
* ea 7 Flizabeth 50 68,906 7,020 C 5,612 27,984 
ig fl. p-44 Shldr. ecurb 25 Sec.8E,H1liz.Circle 50 20,881 = 21,995 87,592 C 
ero.) PH45 Rd. & Drain $4 Sec.d, Elmora Aves hiiZe 18 1,664 ~ 5,626 24,201 C 
ot | ee 177,938 [64,020 30,255 139,777 
; COUNTY WORK 
C-2 New Road Coles Ave. ,lountainside 96 76,754 22,408 
at heat's) New Road Lambert Mills Rd.,Westfield 102 92,619 52,955 
yp Tae ae 7" pen. Mace Supercedes C-46 ee 66 8235 28,0262 


Oe BYS 336,196 103,565 
: MUNICIPAL wORK 
M-548 38" Conc.Pavee Thompson ave.,Roselle Boro 


Q 


14 Ped Lo. C70 


TOTALS toys) 442,774 £95,808 35,255 139,777 
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WARREN COUNTY 
Completed Projects eruary =: dy 2104). 


Rte Man 1014 1016 
Location Yrs. Federal Sponsor Federal Sponsor 
COUNTY WORK 


Widen,Strait. 87 Brass Castle Rde; 


Harmony 218 101,234 37,575 64,2135 3,124 


6" CompeGrave Harmony Sta,., Bramards 185 142,009 19,396 


FOS 01,554 37,075 206,505 22,500 


TOTALS Heer Gils cot oisbi5 COG, cee cc ,0e0 
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SHOWING OPERATING AND WRITTEN- 
UP PROJECTS 


AS OF JANUARY 1, 1941 
INDEX TO KEY NUMBERS AND COST COMPILATION 


Ee ‘DONALD STERNER JAMES LOGAN 
_ Commissioner State Highway fearivieke 


"Information on "P" Nos: E.F.Bedwell,Construction Engineer 
Information on "I" & "B" Nos: Alex Muir, Sup tt Maintenance 
Mnaformation on "mM" & "C" Nos: E.E#.Reed, Supervisor Projects 


Je Ae Williams 
Division Construction Engineer 
State Highway Coordinator 
Room 14, State House Annex 


SUMMARY OF PROJECTS OPERATING AS OF JANUARY 1, 1941 


OPERATING avid WRITTE UP 
i 1014 | 1016 LO1S 
Sy Federal Sponsor Federal Sponsor Federal Sponsor 
By 
| BETTERMEN? S65.040 0°, 47,897 2,045,141 555,896 1,141,942 459,589 
| migrrrrrovxs 25,889 - 2,495,960 127,596 5,018,967 153,530 
STA 746 ,150 1,864,585 1,987,007 19,859 122,614 
1,526,490 794,027 6,405,484 2,470,299 6,160,748 750 5059 
1, (06,621 260,555 ae O20, eos 1s fe, 404 BY06 209 Doge t 
| 43,465 Ae, 638 493,120 172,590 354,215 131,059 
125,703 135,538 1,648,525 661,910  __ 878,945 253,689 
1,875,789 290,520 BEL G97 ~~ ew, 6054954 2,104,067 475, 995 
Bede 279 2.084, 504 48 200 1 Oh OO BOS OSES EB 
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Re Rear, SPOTSOr 
a eS Total SS aen (1014 & me 21,782,460 6,165,507 
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ie ATLANTIC COUNTY Jan. 1, 1941 
a 
© | 
2G «Spon. Rt. Pee LOG CC _CWritten Up___ 
. ype of Work No. Location _Yrs. Federal Sponsor Federal Sponsor 
BETTRRMENT 
29 B-155 Landscaping 4 Port Republic 26 19,124 ees Sy 
41. B-173 Drainage 48 Hamilton & Egg 
3 Harbor 148 153,537 56,566 
54 B-192 Drainase 48 Egg Harbor Twp. 29 SRS ete, 8,204 
56 B-198 Drainase 43 Egg Harbor og 29,402 14,160 
57 B-199 Drainage 45 Elwood 24 Baev0o 1,256 
266 241,557 89,448 | 
| 
INSTITUTIONAL | 
47 I-24 6"Grav.Rds. County Fire Roads 1165 805,825 24,500% 
48) I-25 6"Grav.Rds. County Fire Roads 457 324,555 10,05'7% 
49 I-26 6"Grav.eRds. County Fire Roads Peewee ero | 6 27,500 


9 6 
Sole 977,670 27,5001130,358 34,557 


m. | ‘PRIMARY WORK 
50 P-40 Misc. Impr. 54 Sec. 1, Hammonton, 
: eas Folsom Boro, Buena 927 686,657 143,378 

: 927 686,657 143,376 ~ 


: COUNTY WORK 


Se: C-194 Br. Impr. County ‘ide Bridges 69 70,455 10,666 
55 C-230 Rd. Impr. County Wide oot 241,114 92,893 
62 C-236 " Br.Stream Var.Rds,etc.County Wide 168 125,679 7, 486% 


5635 511,549 65,009 125,679 7,486 
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ATLANTIC COUNTY, cont. 


st 
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State 
House of Spon. Rt. Man colo. =~ Written Up 
App. 4 No. Type of Work No. Posten) Yrs. Federal Sponsor Federal Sponsor 
, DIRT ROAD WORK 
876 51 M-20-D Rd.&Dr. lith & Var.Sts.Hammonton 47 34,440 fendecak 
960 60 M-35-D Rd.& Dr. Maple Ave.Sece,istelle 
Manor City 54 = Peeeet eee eo 05: 0,155 
BL 54,440 beet beak 20,00 5,155 
MUNICIPAL WORK 
479 26 M-162 6"Gravel Clark's Landing kd., 
Galloway Twp. 54 20,200 10,049 
567 31 M-230 Gravel Rd. Var.Sts., Hammonton Poe o, Lo 8,344 
571 40 M-285 Grav.Pave. Var.Sts.\seymouth Twp. 16 12,556 2,159 
843 52 M-373 8"Grav.Pave. Var.ids.Hamiiton wp. AY Bee 710,578 
844 53 M-378 $Rd.Impr. Var.Kds.Suena Vista " eee yoo ~~ 19,156 
950 58 M-417 #£=x°9kd. & Dr. Doughty Rd.&beeds ave., 
Pleasantville City 16 ee 019 Riese 
949 59 M-418 #£=Misc. Ver.Sts.Eee Harbor Twp. 67 49,715 ieee Ghs 
929 61 W-420 Hao ee Drs Oak Avee& Var.Sts., 
i Linwood City (fee 29,864 15,267C* 
nf 575 287,497 65,899 70,503 350,475 
+ \ 
| : TOTALS B7el 2,589,570 397,505 1,301,645 77,655 
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House S Spon. Rte Man 1014 
App. «a No. Tyne of Work No. Location meeey 
BETTERMBNT 
791 71 B-184 ‘“iiden,Lands. 1 Palisade Ave. to 
N.Y¥.-State Line 1551 487,222 
825 84 B-188 Guard Rail B Secs Lb, Ft.ebee 401 
So B-c0S Side. & Dr. 4 Teaneck Twp. he me - 
95 487,222 
INSTITUTIONAL 
581 70 1-30 6"Pen. Mac. 104th Engrs. armory 104 25, 889 
| 104 20,889 
PRIMARY YORK 
788 75 P-38 Stone Gd.Rail S4B Sec.1&2,Var.Twp 90 12,247 
840 86 P-41 Clear & Grub S4B Oakland Boro, 
Cont. 16-52 .._60 ara 
150 12,247 
COUNTY WORK 
514 48 C-160 ifisc.impr. County wide 208 600,275 
580 51 C-186 Widen Various loads ed. 59 , 086 
309 659,859 148,45 
MUNICIPAL ‘/ORK 
225 16 M-8 Gr. & Dr. Washington Twp. t 
453 38 M-153 6"Pen.Mac. E. Prospect Ave.“iald 
Wick 9 
452 41 M-159 9" Gravel W. Oakland Ave. 49 
511 46 M-176 Excave EeGlenn Ave.Ridge- 
wood 2 
796 69 7 Pen Mac. Franklin St.Sec.2 8 
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4,048 
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72 M-346 7"Pen. Mac. 
M-350 6"Pen. Mac. 
M-362 Stone Gd.Rl. 


3 80 M-363 6" Bit. Pen. 
1 82 M-365 6" Gr. Rd. 
83 M-370 Drainage 

85 M-375 6" Pen. Iiac. 
91 M-385 6" Pen. 

2 M-386 Rd. & Dr. 

& M-394 hxc. Dr. 

95 M-395 6" Pen. 


6" Pen. 
Side.& Curb 


Ris 
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Man 


MUNICIPAL WORK 
Blvd.Sec.c,h.Paterson 
CarmitaAv.Rutherford 18 
Var. Rdas.Franklin 

Lakes 23 
VWareSts.midland.rk.,. 99 
Var.Rds.Park Ridge De 
Lincoln av.Glen Rock 42 
Radburn kd. " s 30 
Railroad av.Tenafiy 16 
H.Oakland av.Oakland 3< 
E.Glenn save.hidgewood 6 
Cecelia ave.Seced, 

Cliffiside Pk. 
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Boro “sy 


iront steronatiy "> .15 


Var.Sts.CliffsidePk. 88 

Century Kd.Paramus 

Madison AvVe.SeCe Od, 
Haworth Boro ~ 

Glen Ave.,‘iashington 
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| sous Sa ay a ae 
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Rte | Man 1016 Written Up 


ee ee ee ee emen ee e y eee ee sen mmm ees re eres se 


e of “ork No. Location _ Yrs. Federal Sponsor Federal Sponsor 
a BETTERIENT = —— 
B-167 Drainage 39 Oak Shade to Pember- 
Lee ton Rd. 197 175,406 69,340 
6 70 B-1l91 Drainage — S41 Palmyra 13 LOS O75 4,072 
3. 72 B-197 Land.& Drain. 40 Red Lion Circle to 
~es | Buddtown 505 249,462 266,754 


SIS 166,081 5,412 249,462 266,754 


oa INSTITUTION AL 
77 66 I-31 6"Grav. Rd. Fire Rds. Class B 1147 924,020 23,048% 
67 1-32 6"Grav. Rd. Fire Rds. Class 4 1129 206,456 14,149% 
68 1-33 «66"Grav. Rd. Fire Rds. Cla ss C 528 Sone PAS EES A 11 237% 
Sie eee — CSG. 005 «2 48, 45d 


oS | COUNTY WORK 
€-196 Gen. Impr. County Wide 287 982,952 253,873 


C= Storm Drain County Wide 
Seo ye eee ose boo tC tst—S 


MUNICIPal, WORK 


Gravel iid. Tabernacle-Chatswor th To 59,652 6,874 
6" Grav. Rd. Sandy Ridge Rd. Hist. Saye 6,401 
Rd. Impr. Fostertown-Colemcantown o7 29,657 Sal =i see 


Rd. Const. Taunton Lekss Rd., Sece 
Sey ~~ 2, Evesham Twp. | 32 22,3582 5,826 C 
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BURLINGTON COUNTY, cont. 


cp eee Rt. Man Ee a eritten U Up 
Type of Work io. Location Yrs. _ Federal Sponsor Federal | sponsor 


2 NiciPaL WORK, cont. 
see eRuseConst.*° Var. Sts., aaa Lo 10, 645 3,469 


M39 Rd. & Dr. Soring Garden Ste, 
hee Palmyra 13 11,120 4,701 
‘M-406 6"Comp.Grav. New RaeLunberton & 
eee Hainesport Twp. 35 ByeoOy 12,1600 
77 M-419 Rd.& Dr.Impr. “.Greenbush Rd., 
* Bass River Twp. Ate LO ek Oy 40% 
as S65 145,077 46,687 60,075 10,598 


Paeass - OC TOTALS Boe7 1,612,590 


me: CAMDEN COUNTY Tran 1, 1941 
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State o 

House 5 Spon. Rte Man 1014 io ae ees Ue 


Location Yrs. Federal Sponsor Feder ral Sponsor Federal Sponsor 


cae mee remem ase oP RE cS SE aed dant wl 
"BETTER MENT 


Appe ct No. Type of Work No. 


505 59 B-132 Storm Drain Var.Sts.Haddon Hgts. 108 So.11'7 51,556 
827 98 B-187 Drainage 43 Winslow Twp. hw 14,123 pote is 
125 103,240 58,014 
NSTITUTION AL 
fen 9c I-22 Gravel County Fire Roads se LD Bet iSe lt -29,0L2 - ; aos 
1093 Sea, foc" 29,512 
COUNTY “ORK 
174 18 0-53 #£=New Rd. ag Ave. Ext. 107 94,258 4,806 
603 71 C-182 Rd. Const. ar.Rds.Co.Dist.#6 150 goe,660. 131,145 
97 83 C-211 Paint Br. ates Wide ABE 12,204 3,415 
878 96 C-221 Stream Clear.County " #B & 54 1061 B2.078 . 39,266 
F 9235 105 C-229 Rd. & Dr. Var.Rds.CountyVide 54 692 605,181 102,508 
3 C- Storm Drain County ‘iide = —_ 
2001 2,146,961 501,138 
: DIRT ROAD WORK 
‘ 766 80 M-2-D Gravel Var.Sts.Lindenwold @ <,195 <,625% 
% 815 86 M-11-D Gravcl Var.Sts,Berlin one 20,914 5,694 
x 817 87 M-12-D 6" Gravel Var.Sts.,Jaterford 22 18,043 5,833 
es 880 99 M-22-D 6" Surf. Var.Sts.Clementon 63 _ Bes el a OL gl0e Leena 
Ex L2¢ 0,914 5,694 73,268 22,668 
; MUNICIPAL WORK 
i. 239 22 M-16 Gr. & Pave. Glou. Two.Londing Rd. 50 44,138 15,210 
404 47 M-110 Gravel Rd. Var.Sts.Laurel Spring 31 24,181 - By aay | 8,675 
862 95 M-357 Drainage Chews Landing Rd. 26 25,765 5,786 
861 97 M-366 Clear & Grub Str.Clear.Clementon at 29,198 2,949 
«863: 103 M-379 Str. Clear Kirkwood & Gibbsboro 16 13,386 682 
pe Str. Clear. Runnemede Boro Soe 
a ee 2 118,082 55,3502 


‘TOTALS 193 2. = 224,972 427,460 73,268 22,668 
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et ok, CAPE MaY COUNTY Piety Lo Sd 
ud 
State o 
House i spon. Rte ene =. LOLS Soe. written wp 
NO. Type of ‘iork No. Location Yrs. Federal Sponsor Federal Sponsor 
; BETTERMENT 
792 26 B-182 Grade 49 & $49 Cumb. Co. Line V5) Sa 483,529 _41,456 
1352 £85,529 z1,456 
J 735 EV ee a Gravel County Fire ! Ine “Se5 ot 


645 £56,158 0.507 


PRIMARY ‘y ORK 
Bet: 675 23 P-26 9" Rein.Conc. + Sec. 45, Upper Twp. 66 119,97 
SS | aoe 19 207 


: DIRT ROabd ©.ORK 
818 28 M-16-D Fuliing Mill Kd. 100 69,560 yet ary ane | 
him : Var .Sts. ildwood City 


100 69,5600 52,256 


MULNICIP.L “ORK 
523 18 W-220 Storm Sewer Beach & Cedar nVGSe ) ey ts 2,015% 
B03 29 M360 #£Kd. Impr. Vares Sts.,0ccan City 143. 105,257 bY, 096 
935 31 M-c10 6" Comp.Grav. Pierce Pt.Rd.iiddie Twp.1s 8 , 628 Ee, = 
feet GOD = = 59,000 2,078 250 


TOTALS L702 OfstecO 157,40 480, 107 cir OL 
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CUMBHiLaND COUNTY Jan. 1, 1941 


me me cm 


aire SSS REs SSeS Man 1014 1016 es Uritten Up ~~ 
& _ ork =o: Location Yrs. Federal Sponsor Federal Sponsor Foderal Sponsor 
ae |. SBRTEERIND 
: 49 Shiloh — 
Cont. 6-11 —_- 
INSTITUTIONAL 
1-36 “eNGrev. Rds. County Tide feo or 0 O90 


Cuitb.Co.Fire Rds." 


— ee ne ee em ee eee we ee ee 


MUNICIPAL ‘ORK 
65 £1,390 - 
“WeDonald ave.iiorris 
River 79 BSoole PeoLs 
Landis ‘Twp .Supp 6-33 Sr ee sy 83,521 re Ot0 
Downe Tup.Twp.ido 66 SS Se Si,od.. 1,575 


over da eatet s. Tep « 492 Se _ 838,446 $2,566 
eyoo.. 45,09 = [50,856 Sean 4d 5-00, boo 


829 ev = BEG 325 «18,535 154,155 39,565 


eet yes 


gl2 


9535 


151 


fe>) 
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M-9=-D 
M-25-D 
M-28 


M-29-D 


M-30-D 
M-34-D 


P-22 


7" Pen. Mace 
Drainage 


7" Bite Pen. 
7" Bite Pene 
Shldrs.& Dr. 


New Channel 


7" Pon. 
7" Pen. 


6" Pen. 


alan ss & ee 
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ESSEX COUNTY 


Rte Man 425 Se LOL 

Re Oe Ole Yrs¥edoral Sponsor Foderal 
COUNTY \iORK 

Sycamore 1Ve6< 40 19,884 - 

Var.Rds.& Streams 


nore es ems a tC ON A LS 


18,236 
1485 402,846 10,848 811,375 


1525 422,760 10,848 829,611 


DIRT ROAD “ORK 


ne 


Grecenbrook Rd. 9 5,042 - 2,465 
Var.Sts.Nutley Tovm 6 4,689 - aed Wt 
Glenview Rd.,etce 

Ne. Caldwell 6 548 - 5,102 
Foulerton's Brook 

Roseland “ 14,594 
Var.ldsRoselandicro 16 4,185 - 13,080 
Westover Avo.\/.Cald- 

well ti 9,226. -6,75¢ 


Se o5.690 6,7o2 38,011 


MUNICIPAL “JORK 
Ozone ave.sccec, Cedar 


Grove 9 L,ecs - opis) 
Claromont aAve.liont- 
clair 45 
5 L,2co - 6,151 


PRIMARY “ORK 
OF SEGeorg. FOr lL. Ote., 
Nowark 470 327,956 523,311 41,022 


ee oS 
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—— tn 


25,030 C 


S109 W75;500 540,911 914,775 590,207 56,690 4,701 
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4 oO GLOUCESTER COUNTY sins 1, 1941 


i 
cO 
State Housed Spon. Type of kt. eee ie AOL See Ga eae sa 
Apde oa No. ‘iork Hos bocntlon = Yrs Federal Sponsor Federsl Sponsor Hecera Sponsor 
BETTER ENT 
el eo eat shen 45 Harrison & lieantua 98 70,5835 21,3500 eee - 
508 30 B-143 Drainage <7 Franklinville 79 61,450 9,500 55,776 19,600 
650 3, BelGl Drainage «5 Deptford & Mantua 8 6,915 1,587 £01 - 
927 46 B-204 Drainarc 47 Sec.7 @Rht.48 Sec. 
16,Franklin Typ. 46 ae 29,485 19,590 
B32 158,716 32,167 58,600 19,605 29,485 19,590 
PRIMARY “TORK 
674 37 P-36 Misceimpr.51 Bridgeport-Swedes-~ 
| boro 99 33,496 82,505 56,782 20,978 Ce Aee 
99 33,496 82,305 56,782 20,975 
INSTITUTIONAL 
SS aac 44 1-35 6"Grav.Rds County VideFircRds £25 $56,989 8,222% 
ee Z25 336,989 8,222 
< COUNTY “ORK 
BS 529 26 C-165 Drainage Glassboro- illiams- 80 
; town $901) 1,967 ~.5,288 690 
< 807 41 C-218 Drainage County “ide 472 _'7,650 PbO O24, 704 .- 5,111 Sie 
a3 Ble 56,661. 2,117 549,992 95,801 
eS . MUNLCTIP.L “ORK 
< 6335 33 M-268 Gravel Rd.Littlo Mill Kd. o7 46,3585 8,154 
806 3B MeSil Drainage Var.cSts.,rsulscoro See oe oO te; (00 66,1568 Gcov 
807 29 e343 GravelRd. Contral Pk.dbakouve 16 1,550 Soe fol > oO, 720 
; 867 4% M-369 6"Grav.Rd Coles Hill Rd.ilonroce 45 Py 550. 5,989 
ae Mie StreClear Elk Twp. ‘iido See easton es 
SSNs , B56 52,880 15,100 107,455 18,9742 “6,580 8,154 


TOTALS 1564 275,285 129,709 575 O02 65,008 412,807 
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Agi en wane Saeed; Men 


6 of Tork No. Location 
Te | ae 
-52 Hise. 1 38609 ee 
Sea ive. to Hudson 
; Co. Line ) 48 
3 £8 
SA oe “ORK 
22 ‘Ra.&Dr. Impr. County id 1009 
RE T009 
: ) | MUNICLPAL "ORK 
ree aT : l6th St.Socec, site Ne teats 
ae Town — el 
mae Drain Center avo. Secaucus 
Lee Twp. . 44 
. Drain Brondway, . Borgen 26 
JR eee 26 St.(Now 7Oth St. | 
SUE Sa Sea Guttonberg Town) _8 
2S pte 99 
Aly, 


HUDSON COU 


piee 


LOLS 


Yrs. Federal Spon: 


$4,265 __- 

= oD 
Ba5 1 Pa 
7,512 =- 

44,166 _ - 


sor Federal Sponsor 


Cen mancnereecmamnsnaiy fiat WE <er Se ae Se eas Aa ee 


1016 
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39,495 57,570 


16,258 30,000 © 


30,475 102,200 C 
24,393 


12,700 16,659 © 


59,255 148,859 24,595 


911,880 548,087 2%, 095 


Vritton Up 


Foderal Sponsor 


812,952 141,658 _ 


Bie,d52 141,658 


57, 765C 
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aes HUNTERDON COUNTY Jan. 1, 1941 


Housed Spon. Type of Rt. Man =. ee io? oe Written Up 
A Noe Work No. 


Location Yrs. Federal Sponsor Federal Sponsor Federal Sponsor 


A A ee ON 


BETTERMENT 
710 20 Bel76 Drainage 29A DelRd.Dr.kingwood 329 206,581 30,557 
901 21 B-196 Drainage 30 Secel E.Amwell Twp. 7 ee 4,102 1,817 
506 210,485 52,504 
PRIMARY ‘iORK 
682 17 P-sl Rd. Impr. 28 Lebanon Boro 149 80,839 85,004 21,559 114,704 C 
24 P-53 9" Rein.Con- 
crete 29 Sec. 6A,S.Main St. Sl at 19,859 122,6140 


TS0 80,659 85,004 21,559 114,704 19,859 1ee,614 


COUNTY WORK 
534 12 C-158-D 3" Pen.IMac. Mt.Airy-Sergeantsvilie 123 44694 14,499 14,717 eee 
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DIRT ROAD “Chit 
768 18M-6-D 3" Bit.Pen. Dilts Corner Hdytrskd. 20 | 14,878 11,428 
769 %419 M-8-D Ra “impr » Var.Sts.Clinton Twp. 118 bape Ae, 9,886 52,72e 15,875 
T5168 or0 9,886 67,600 27,501 


MUNICIPAL WORK 
635.15 M-197 3" Pen.Mac. Serreantsville-Lock- 


town 716 45-215 18,599 
532 14 M222 Gr.Dr.Pave. it.Airy-Bowne Sta. 80 61,424 11,5604 
955 25 M-421 3" Pen.Mac. Pittstown-Baptist- 
town Rd.,Franklin Seite _ 14,254 _1,418 =a 
167 124,891 31,621 “2 


TOTALS 949 142,103 109,389 228,767 175,848 230,522 154,968 
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s MERCER COUNTY Jan. 1, 1941 


ri 
- 
State 6 
House Gd Spon. Rt. ee LE ee OLO = om Writoen Up. 
App. ei No. Type of Work No. lo) ci: ot <2): as Yrs. Federal Sponsor Federal Sponsor He eral Sponsor 
ETTERMENT mse Pere 
44 B-203 Cent.Is.Curbs25 Sec.2c6C E.Windsor 
& Wash.Twps. 47 ae Pee eet 415455 ~~ 265902 
a7 41,435 28,992 
COUNTY “WORK 
926 39 C-223 8" Pen. Mac. Var.Rds.,County ‘ide 555 550,584 122,786 
925 40 C-227 Stream Clear.Var.Streams " ‘3 679 497,881 29,310 
946 41 C-231 Br.Culv. County Vide _28 ee 27,010 27,187 


1062 848,265 152,096 27 


MUNICIPAL WORK 
914 42 M-399 Rd. & Dr. Princeton Turnpike 


Sec.d,Lawrence Twp. 15 12,850 14,3524 
945 45 M-411 Rd. & Dr. Var.Sts.Princeton 20 “2 peeenate 794 * 17,268 
as 1 eee 29,644 31,592 
TOTALS Pee ee 77,909 Tes,cen 65,445 56,179 


Poe? Mee teh en 


Pee ee ed 


§ 
tas 
Lo oe 
en mtr 
- 
ft, 


ee ee 


§ 


MIDDLESEX COUNTY eiiss tosh 


Rte Man. 1016 Written Up 
ed Type Ps Work No. Location _Yrse Federal Sponsor or Federal Sponsor 
en BETTERMENT 

27 Sec.d, French St., 

N.eBrunswick Twp. i8 20,505 geo ee 
a | 18 5,503 Teeesio gs 
eae PRIMARY TORK 
P=30 Rds impr. 25 Sec. 50,5. Brunwick 
Bre UG ) & Granbury S25 287,607 302,900 © 
5 P-45 #£=-Rd. Impr. 25 Sec. 1283 & 13B, Yood- 
Sea ey bridge Twp. oe Pe ee oe, SOL SC 
P-54 Bit. Conc. 25 Sec. 5, Dayton ey: paren. 25445 fees Fee 
A Se) aos 582 $57,028 415,809 
ee eS | . COUNTY WORK 
‘Stroain Brean: County Wide. Cel 184,377 7.981. 
& Culverts County ‘lide 36 55,115 isa 1e re, 
a br. Tiaprs County Wide mat 1154 (942,235 339,590 Se ae 


[eee pet det,5e5 565,474 
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st MONMOUTH COUNTY Jan. 1, 1941 
oe 
State 4 
Housed Spon. Rte Man Be OLS. 5 written Up 
pp. G Nos Type of Work No. Location ___—_‘Yrs- Federal Sponsor Federal Sponsor Redera. sponser 
BETTERMENT 
832 82 B-194 Drainage $5  Millsatone Iw. < ee ee So Se 
a 3,098 1,089 
INSTITUTIONAL 
372 81 I-34 7" Pen. Mac. Marlboro State Hosp., 
Cont. 15-38 o6 59,905 40,827 _ 
o6 39,905 40,827 
COUNTY “ORK 
704 65 C-205 Rd. Const. County “ide EE eee epee so LOL, 260 
L749 Bet A05,070 151,465 z cz 
DIRT ROAD "ORK 
M- OD Var.Sts.,fair Haven Boro 
MUNICIPAL “’ORK 
o4 6 B-45 Drainage 35 Neptune &Shrewsburg 44 26,652 —.15,;4 
554 48 M-187 Impr.Sts. Var.Sts.*'.Keansburg 59 20,957 Pabeect,toc 8 61,672 
556 49 M-188 Clcar & GradeVar.Rds.ilillstone Twp. 5S 1,572 - 46,551 7,662 
742 67 M-300 6" Grav.Rd. Lincroft-Middlstown Kd. 20 £4,945 6,575 © 
871 77 M-351 6" Grav.Rd. Sea Girt ave.\all Twp. 25 $6,067 7,578 
873 «80 M-367 Grav.Oil Rd. Var.Sts.Belmar Boro ov 00,054 17,485 
944 85 M-400 Rd. Impr. 5th Ave.svon-by-the- 
sea 4 maoOT 2,002 
956 86 M-414 Rd. Impr. Montrose Rd.atlantic 17 31,990 8,488 
O57 $7 M416 Kd. & Dr. : Ola tiit Ra. Weld Twp. 47 ace) 32,210 10,292 
546 22,929 256 1ac,e74 51,560 58,842 25,468 
TOTALS Zig 2,000 236" 56,642 23,465 


1,651,259 242,921 
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Rte Men 1016 Written Up 


No. Location _ Yrs. Federal Sponsor Federal Sponsor 
BETTE 


bras 37 Sece 2, Lavalotte 3 3,993 5,082 
- Mise. S40 Sec. 1, Ext. B-67 61 143,350 25,775 
4 Occan County pete % 


Gi esi47.geo 50,800 


INSTITUTION wb 


Fire Rds. County ‘ide 1016 671,523 13,650* 
Fire Rds. County ‘ide ~- 424,431 29,467% 
1348 59 899,661. 19,180* 


Fire Rds. County “lide ti 
| oe 256% 122>, 515 62,517 


es TOTALS — S76 27,505 30,855 1,995,015 62,517 
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Rte 
No ° 


SOs! 1: 
No. Type of Work 
: BETTERMENT 


ne ee 


Location 


(214 B-151 Drainage 20 Semele ri otegrove 12 

28 B-168 Drainage 48 Pittsgrove & Upper 
Sak Pittsgrove 16 
ween B-181 Dr. & Const. 44 Carneys Pt. Rt. 48 26 
Be ay %-201 Drain 45 Market St. Salem ao 
mae 105 

INSTITUTIONAL 
Salem Fire Kds. Co. “ide 


COUNTY WORK 


Bh Gre & Dre Penns Grove, Auburn Rd. ek 
6" GravcePave. Tattletown Rd. 145 
, 166 
DIRT ROAD WORK 
Storm Sower Willis, Crescent Ave. 2 
6" Grave. Pave.Var. Sts. Penns Neck on 
: 46 
; MUNICiPsAL WORK 
M-289 6" Grav. Pave. State Px. willow Grove 56 
M-328 Grave Pave. § Sinnickson bending lide, 
v . Springfield Ave. fers) 
; 94 


Jan. 1, 1941 


a Written Up __ 
federal Sponsor Federal Sponsor 
10,866 688 

Bieta 6,159 

21,859 16,068 

eee 20,094 9, 417% 
bogies 16,750 51,669 15, O50 
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14,935 2,433 

$4,081 14538 

Pk: 79,016 16,971 
Brose 3, 102% 

eels 13,007 

BG ,u5D 16,109 

38,744 8,982 
27,827 31,087 
eed 069 = 
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| SOMERSET COUNTY Jan. 1, 1941 


Ma | 1014 1016 Written Uy 


eee aac inlle Seas (dees Reamieatlann seh sam “A OUANemEns © am machen? SS ns eee — — eecheeh tennant ee en a ee 


ork Kt. Location Yrs. trederal Sponsor Federal Sponsor Federal Sponsor 


A AT A Ot 


~—, Dy - : 
ey A a 4 
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J eS : 
L eee a a aaa we mere 


eaae cnc RPL, (9: Lin al maigeinerean ai ces y OPS SD ASSL SN Cee ee 5 oe ee Se SD AER AORN eS AI AER PY? ere em 


ae CETUERMEST 

mee Dk. RY it. > 4 eat uhgiaeat enemy 2 BRT RT AY - 
Grade Peet spr eavorourn two 2 Se ee 5 (EC 1,970 
pee 9 a cs 5,740 1,070 


Sith PRIMARY WORK 


ee ee 


7 Grado pa 9 09  H.Branch to Somer- 
Sheela | valle 218 148,322 156,819 C 


—_———_—— AE SO NOTRE ARNT UOMO SSSR —--- —— — ——_ 


218 148,322 158,619 


eee COUsEY WORK 
" Pon.Mac. Var.Sts-Franklin Twp. le 8,540 7,566 
aR Var.Sts. Bedminster, _ 
Cont. C-98-D eo res 4,209 | - 15,751 10,854 Eh ae ay tee 


ee en a Ne 


Say ve = aT E 
: f aS ee bi 
+ a <o . ~ 7 
% > A Sg a ol 5 ae 


pigs: 
Mac.ayres Ave. & Malcolm me) 2) 2 ee 
is tans “an an Rs aus 14,028 


ae : S : i 
Peete cleinticls 2500 ea 
ha hee 25 20,254 4,174 


ON A A A ES 


4 eae TOTALS Sy Rleus ea ee) eee 154,507 175,827 29,965 25,159 


ee 


SUSSEX COUNTY Jen. 1, 1941 


st Rt. Man 
pe > of Work No. Location Yrs. Federal Sponsor Federal Sponsor Federal Sponsor 
. Scar, . BETTERMETT 
Ra.Culv. &Dr.3l Sec.ll,andoverboro 74 0 Seo t vd ,8Ge 
Te be,oo! $9,462 
oS COUNLY WORK 


tte 9,690 Weettialoo. reo 29,298 


: 8 bra nage County Wide ; ek eOl ese? 
9 L192 2 O00 1,401 120,729 PAS , 798 


PERS . UIC TP ..b MORK 
‘Lo"GraveP ave. Lakeshore Dr. Sussex 


TOTALS eS 9,690 1,401 123,729 29,798 ye ee iy 


UNION COUNTY Jan. 1, 1941 


Gee Rbe. Dee OS ttn 2D _ 
Mork No. Location ___Yrs. Federal Sponsor Federal Sponsor Mederel Sporsor 


COUNTY WORK 


in te ‘rie . i. EES A ace aed Gahan ¢ 
mete. Summit Lane, Mountain- 


2 te Ie We ES Heo te, 555 “40,576 
. Deer Path Rd. " Beeps lo,019 Ss... See Brot 


370 250,727 56,095 


250,727 
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ee 
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WARREN COUNTY gate ci, 3941 
a 
State F 
House © Spon. Man 1014 fee Written Up 
Appe & No. Type of Work Rt. Yrs. Federal Sponsor Federal Sponsor Federal Sponsor 
et io. Location 


Rie 


OE RS AF: 


ee ee 


a ne mam 


———_ 


ENT ITIF = 
BETUE 


eee ee ee 


82 4 5B-86 Drainage 24 Washington 24 ee 16,505 5,250 
4. 16,605 5,200 
COUNTY WORK 
947 Qo econ Hd & Dr. County Wide 245 168,271 355,480 
245 168,271 355,485 
DIRT ROAD “ORK : 
"~eTL 6 M-4-D Dirt Road Var.ects.Var.iwpse 95 5,405 - 67,590 20,506 
‘Wes 7 M-5-D Dirt Road VareSts.Var.twos. 297 196,005 61,759 
590 5,405 ~ Boo,odo 82,240 
TOTALS 659 e405 = 451,866 115 750 16,605 _5,250 
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nes Logan : 


ee se . submitting herewith a detailed report =. ie 
analysis covering the acquisition of rights of way ee 
the Year 1940.¢., : 


ir The summary for 1940 shows that the number 
agreements approved, awards approved and net condem= 
ons authorized total 978 in the aggregate sum of 

95,024 .61.. The actual amount paid out during the 

ir 1940 on settled cases was 1, 888,596.01. 


aie The total cost of operating the Real Estate 
vision for the Year 1940 was $312,990.56, which is sub- 
vided in the following manner: 


Negotiating Bureau $121,755 206 
fg ey =| ae 97,830.16 
Legal AY 93,407.54 


; In addition to actually negotiating for 
the acquisition of properties needed, the Negotiating 
Bureau assisted the Construction Division in making 

- preliminary estimates on various lines and also testified 
iar assisted the Trial Attorneys in all condemnation cases 
before Condemnation Commissioners or Juries. 


Respectfully submitted 


: . John Franssen 
Senior Right of Way Agent 
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PERSONNEL UF DIVISION OF RIAL “STATS AC.UISITIONS 


_ JANUARY 1, 1940 TO DACEMS TR Sl. 1940... 


—— -. 


L. Adler lie Ue McCormeck 
J. W. Aymar, Jr. L. S. Naples 
M. Balbresky | J. Jp Newmark 
H. Beilinson We Ay C Brien 
Be roe a are L. iieslak 
F, Brenna M. Pollak 
M. F. Brennan Sef Lig EF LOUY 
J<« Ge Brown V. Jd. Rebbeck 
Res Hs Callahan ie Dy Reed. 
A. Carrell te Teli y 
Pe 2, -Chiaréhio W. L. Rogers 
M. E. Cohen So be NORE 
H. W. Denmead B. Ruderman 
M. Devlin ites de es CLL 
%t. Urake Rh. Saltzman 
A. Esposito V. Sams 
G. Le. Feaster W. ke Schanck 
J. Franssen F. Schatzman 
W. R. Hancock Ws. Hy schitier 
W. B. Hanuy . M. We. Schmidt 
a R. Hartgrove L. F. Seale 
; M. Hester O, F. Seggel 
a Gr Ra: Hood. H. Silverstein 
1 F,. Hulit F,. Skillman 
FP, Ireton Pe dg OInLbO 
M. Re Johnson Khe As onyoer 
. K. Jones T. W. Stewart 
: W. Kirk, Jr. M. D. Swackhamer 
r] H. N. Kramer A, H. Sweeney 
La ie) ae ed Tay) me OC, VanTine 
ee F, Layton F, Vollmer, Jr. 
| S. Lefkowitz Jer ede Walklet 
1 Cc. I. Levine B, A. Ward 
ib N. Lister M. G. Ward 
| M. C. Lynch P, Ward 
| A. S. Manion J. Watt 
. W. Masterton H. Weisman 
F. A. Matthews, Jr. 


REAL ESTATE DIVISION - 1940 


eee A OS 5a ake oe a ee oA al oe eels v0 © 210,059.25 


Traveling ExpenSeSccecccvevceseecerece 5,851.85 
SUPPLLcsecccccccccccerssessesvecesseve 2,092.08 

EQUipMentcccececvecvvesesvscsssecsesese 459.28 
Appraisal ServiceS.scecercecrcceeseceere 58,504.50 
iS PPATIGA ss ak bee wale cio vb be bs eee Ly Ql gor 
Telephone ececscvesevesvevecsersssseres 2,188.97 
AAVErtTiSingecccccccceceveseavccssseces 49,72 
Miscellaneous cecececvcvvesvesccervecce 68.06 
Department Auto and Truck Us€eereseses 13,701.55 
Titles, County Clerks, eCtCrvreverseevece 6,524.91 
POSTAGE occccce voce eceressavesevecseces Tide tS 


Special Servicés, Attorneys, Ap- 

praisers, Witnesses, Condemnation,etc. o1, 721.80 
Condemnation Advertisingecscccccrrevces Ljeseete 
Medical BMxpenSGecceccccveerscsesceeses 5200 
ery Aids PA ieee sce es ee 3 POCO 
Total cost of Cperations for Keal 

@state Division for the vear 1940 012,990.56 
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LIST SHOWING COMPARISON OF COST OF OPERATING REAL ESTATE 
DIVISION DURING 1938 - 1959 - 1940. 


a | 1938 1939 1940 
Eepalaries $201,547.10 $205, be0e72 $210,559.25 
Traveling Expense Kee a ey 5,191 66 5,851.85 
_ Supplies 1,952.50 4, 722081 2,392,84 
Equipment 850.69 1,587.96 459.28 
_ Appraisal Service _ 21,875.00 25,491.63 38 , 504.50 
' Blue Prints 1,786.10 L,i20,65 1,072.67 
- Telephone 15759450 egOL7T 422 251884977 
_ Advertising 550,55 205.88 49,72 
_ Miscellaneous 256 41 108 256 68 .06 
_ Dept Auto & Truck Use 15,102.67 13,270.01 13,701,55 
 Titles,County Clerks, 6090.49 Vole gOL 6,524.91 
Postage 605-88 696.04 779.76 


_ Special Services (Attor- 
_neys, Appraisers, Wit- 
nesses, Condem, Etc. 11,772.26 11,867 .51 51,721.80 


- Condemnation Advertis, 1,052.14 1,045.10 1, 282042 
Medical Services 5 leet el ThgeD 500 
Rent & Light ~ ie 4) 


Total Cost of Operat- 
ing for 1940 .s+e.-. $267,340.66 $275,766.49 $312,990.56 


Total Cost of operating the Real Estate 
Meter for the Year 1940 scsnseevccsssecece. $ILC,I90 056 


Actual payments made for the acquisition | 
of Right of Way during 1940 tr eee weet) . LOG, O gL 


Total number of cases acted on during , 
the Year 1940 ee a tl te hha ie wegeie ey ey O90 y O24 661 
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KEY T0 HEADINGS IN ANALYSIS OF NEG.TIATIUNS FCR_1940 


"TOTAL AGREEMENTS 1940" means total agreements approved 
and will include #2, 4 and 7. l1=2+4+ 7. 


"ORIGINAL AGREEMENTS" or agreements approved during 1940, 
exclusive of compromissary settlements or acceptance of 
offers. 


"TOTAL GONDEMNATIUNS AUTHURIZED 1940", This includes 
#4, 5&6. 5 =4 +5 + 6 (for number of parcels only.) 


"SETTLED BY COMPROMISSAKY AGR2 SMENTS" includes acceptance 
of offers and compromissary “settlements without hearings, 
1940 cases only. 


"APPROVED AWARDS VR S£TTLAMENTS Sul BSEQUENT To AWARDS 194 940" 
includes only awards on “cases authorized in 1940 settled 
during 1940 by acceptance of awards, jury awarcs or 


compromise. © 


"PENDING" includes cundemnations authorized in 1940 on 
Which no settlements vr awards have been approved and 
includes cases uncer appeal. 


OLD LD CUNDEMNATIVNS - "SSTTLED bY .GRNVENT" includes 
condemnations authorized »revious to January l, 1940 
and settled subsequent to January 1, 1940 without 


hearings. 


OLD CONDEMNATIONS - "SETTLED BY AWARDS SUBS at UST To AWARDS' 
includes condemnations authorized previous to ‘January 1, 
1940 and scttled subsequent to January 1, 1940, either 
by approval of awards or compromissary settlements subse- 


quent to awards. 


UPOTAL AWARDS APPRLVED CR SETTLEMENTS SUBSEQUENT TO AWARLS, 


so ee cn ae me CO Se OIE 


1940". This includes #5 and 8 9=5 +8. 
"TUTAL CASES SETTLED 1940" includes #1 & 9. 10 =1 + 9. 


"TOTAL CASES INCLUDING NET CUNDEMNATIONS AUTH: -RIZED" in- 


A TN A Se NS 


cludes Fal 10 and 6. 1ll=i10+ Cee 


"OLD CONDEMNATIL JN CASES PUINDING" on condemnation cases 


eee er ee 


authorized before 1940 and not yet settled. 


MPOTAL GCONDGMNATIUN C..S8S PENDING" includes ;76 & 12. 
13 = 6 + 12. 


"OPEN UnSi5" on which no agreements were approved or ne 
condemnation autnorized. 
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Original Agreements secoveccevsereccvaceece 650 
Comp. Agreements on 1940 Authessrcsersevce 92 
Comp, Agreements on Old auth eseevecereoen 56 
Total number of agreements and amount Yad 
approved during L940 core cnsensevevsvascees 798 


AWARDS OR SETTLEMENTS SUBSEQUENT TO AWARDS 
wards or settlements subsequent to awards 

on 1940 authori zationS eeecsesceverecsres 
Awards or settlements subsequent to awards 

on old BuUthoriZationS esesesvecvcaeereeses _29 
Total awards or settlements subsequent to 


awards approved during 1940 seeccecessee SO 


TOTAL NUMBER OF PARCELS SETTLED DURING L940 


Agreements coo aneeeesrerereeeseeeaeveneseere 798 
Awards or settlements subsequent to awards Koy) 
Total number parcels settled during 1940 


TOTAL NUMBER OF PARCELS AND AMOUNTS AUTH- 
ORIZED FOR CONDEMNATION DURING 1940 245 
OF this number O2 parcels were settled by ~~ 
agreement and 6 parcels on which awards 

were approved, leaving 145 parcels author- 
ized during 1940 which are still pending. 


TOTAL NUMBER OF PARCELS ACTED ON BY THE 
COMMISSIONER DURING 1940, (INCLUDES NET 
CONDEMNATIONS AUTHORIAEv) 


Total number of agreements approved szec5« ioe 
Total number of awards or settlements 
subsequent iG awards coeeeoecsceeoeeon ones eae ors) 


Total number of net condemnations pend- 
ing on 1940 authorizations escrecscrerves 145 


ai 
TOTAL NUMBER OF PARCELS AUTHORIZED FOR 
CONDEMNATEKON WHICH ARE STILL PENDING, 
Ruthorizations previous to Jan. 1, 1940 
which are still pending ee. # 49 
Authorized during 1940 (Still Pending) 145 


Total number of parcels authorized for 
condemnation which are still pendingese. 194 


SUMMARY OF 1940 REAL ESTATE ACQUISITIONS 


AGREEMENTS Noszeor Par. Amount 


1, 402, 295611 
411,257.96 
288,130.15 


$2,101, 685.22 


ds 2,987.50 


80,556.22 


~ 85,545.72 


$2,101,683 .22 
83,543,72 


$2, 105, 2e5 94 
$ 624,043 13 


2,101,683 22 
83,543,72 


209,797.67 


ae eee eee ee 


ti ah, O17 «69 
209,797.67 


$ 657,615.56 


xIncludes Parcel #31 on Route 21, Section #2 on which an 
official offer of $400,000.00 was authorized in 195c. 


566 OPEN CASES NEVER ACTED ON, INCLUDING 
_7 ON OLD ROUTES. 
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County 
Atlantic 


Bergen 


Burlington 
Cape May ; 
Hssex 

Gloucester 
Hunterdon 


Mercer 


Honorable E,. Donald Sterner 
State Highway Commissioner 
Trenton, New Jersey 


Dear Commissioner: 


Following is a report of the condemnation work throughout the State 
according to counties and other miscellaneous work from January 1, 1940 to 
January 1, 1941, 


Settlements : 
after institution Awards Jury Awards Settled Hearings Appeals 
of proceedings Awards Paid Appealed Verdicts Apvealed _- before Trials Pending Pending 


: ees 


#11 274018 ‘7,000.00 
(Further Appeal by State - 
Settled for 46000.00) 


$11,454.00 


8 | 4 25,900.00 


@ 9 2. 1210,500,00 


Number of 
Cases 


oun 


Monmouth 


Morris 


Ocean 


Somerset 


Union 


Totals - 


Settlements 


after institution Awards Jury Awards Settled Hearings Appeals 
of procecdings Awards Paid Appealed Varaicus.. Appealed before Trials _ Pending Pending 


y | | | ) ar ne i | 
Middlesex 15/3 $11,725.00 5 41,114,00 $54,747.00 &49 ,880.52 4,400.00 | $5,000.00 3 
; Mb — 
1 = Action for 290,297.00 &351 ,202 400 
taking rescinded (No action by the Commissioner) 


7T12 $1 275200 2 1p6 5550.00 
eS 9 2 e 
(No action by 
the Commissioner) | 
814 $29,427.00 $100.00 : G2 ,2035-00 
acquired 
1215 $13,765.00 a. $1,925400 1000.00] $1,200.00 % 
| re eto gO: | 
(No action by 
the Commissioner) 
88 | 26- $180,687.50 27 15 5505 «72 $55 4972 200 $50,245.02 328,485.55 $31,912.00 18 
1 - Action for 4 = $2,600.00 A ey 
taking rescinded) (No action by the $11,274.18 37,000.00 
Commissioner ) | (Further appeal by State and 
1 - No to be settled for 6,000.00) 
acquired) 
ee oa | 
(No action by the Commissioner 


S U M M A R a 


Settlements from January 1, 1940 to January 1, 1941 after institution of PPOCCEGINES ecceceecevcssveces eco VASES 
dnatin’ of i oak cokid sacle bb kdmieeiwkegen ss eee BLO05 6537.6 » 50 
1 Case started on which action for taking was rescinded. 
1 Case started which was decided afterward not to be 
acquired. 
Awards from January 1, 1940 to JanWary 1, LOLs icc icc ccc cece ccc eres ccsececvccsecccccccesecsessesocesesol CASES 
27 Awards BESTE IEE TNE TSE CARA ERNE TE a a SR el a oh Ra eee $13, 5056 ee 
4 Awards pending the action of the CommiSSLONOPesseecesccessereseee ees 600.00 


Settlements after awards and before appeals were CPLEdeeeccvccvevcvesecssescccveccsescseseseressescoces 7 Cases 
7 Awards in the amount of 028, 483,55 and settled FOV cecrevcescecespols 912.00 


Appeals tried from January l, 1940 to January l, POND MZ Let vin nls di wieediniaidins Coiba bk Cbielesn in tele Gap mi oigee 4 4 Cases 

2 Awards appealed totaling $55,972.00 on which vérdiéts amount to $50,245.52 
1 Award appealed in the amount of $11,274.18 on which a verdict 

was rendered in the amount of $7, 000, 00,’ State took further 

appeal and case was finally settled for $6,000.00. 

1 Award appealed in the amount of $290,297.00 on which a verdict 

was rendered in the amount of $351,202.00 - Awaiting action 

of the Commissioner. 


Cases awaiting hearing before commissioners January 1, LO4lecceeeeecevcccvsececsesseesslS CASAS 
Cases to be started on which we are awaiting title ES TAGE REE EEE aa Fa Restate Magen sa aRRG Cases 
Cases to be started which are being held for various PCASONS eoesevesscccsesscssseseeeescd Cases 


TOTAL NUMBER OF CASES BSN wld do OS ie otc ei ee ores « Cases 


i] 


—- a 


Following is a summary of other miscellaneous work from January l, 1940 to 
January 1, 1941: 


Damage Claims 


541 Claims Pending 
2 Claims Cancelled 
43 Claims Settled 
163 Damage reports received, examined and in some 
cases investigated 
TOTAL number Ot elaims Ue ee ie adel Selina cml wl@ce 4 


Workmen's Compensation Cases 


28 Cases closed out by settlement, or by decision of 
the Workmen's Compensation Bureau, after 
hearings, either formal or informal. 
14 Pending cases now in Workmen's Compensation 
Bureau, or which will be submitted to Bureaus 
459 Personal injury reports received, examined and 
in some cases investigated, 
1 Gase settled in Court of Errors & Appeals. 
TOTAL number of claims handledececcsccccvscccceesveessesv0U 


Miscellaneous 


Wiscellaneous cases involving investigations of maritime accidents 
involving our bridges; interviews between employees and insurance company 
representatives; investigations and reports in connection with discharge 
and removal of employees from service; preparing for and attending hearings 
in connection with dismissals on charges; and in connection with showing 
cause why certain applicants should not be employed or reemployed by the 
Department; conducting investigations with reference to personnel matters ; 
investigations of liability for medical and hospital bills, adjustment of 
medical and hospital bills; legal memoranda; preparing and mailing of 
subpoenas; drafting bond form; examining and approving insurance policies 
covering property of the State; Dismissal of foreclosure suits; 


Injunction suits; Specific Performance cases; County and municipal claims, CTCeoeseses08 


100 Encroachment cases (John Davison Rockefeller Highway and Route No. 40 in 
Camden County). Encroachments on about 80 cases have been removeds 


Reports of First Aid rendered - received, examined and recordedecceseseseeed/8 
Issuance of First Aid replacements for First Aid Kits by ordersceeswvececees 78 


hKedical & physical ee le un ek Sh ea lala a ala ld ow le eae easel Ly 579 


Medical & physical Examinations by Dre Carhartesscccseccrcesescccsevcvees re 
Examinations made of employees injured in line of duty: 
House Calls - By Dr. Carhart -~ 14 
By Ge due, Levene - 17 
Office Examinations - by Dr. Carhart - 41° 0 -— 
by C. I. Levine ~ COesavecccevceee 98 
Hearings attended: Informal - dl 
Formal - 16 
Police Court - il 
Commons Pleas Court l 
Civil Service LO AY REO NSO a 
Hearing on Dismissal Zeeeeeeensecceeseenecceeceeeaes DO 


Releases approved as to form and obtained exécutioneccereceseeed 
Releases drawn for other GiViSLONSesssergeerecscecersecesesese st 
Through correspondence, reduction obtained in medical bills - 462 6 OO 


33 Cases involving payment of awards into the Court of Chancery, including 
petition, order and notices in each CASE 6 
312 Sixty year titles approved 
764 Deeds Approved 
648 Invoices approved as to execution on right of way claims 


©69 Electrical agreements prepared for execution by municipalities 
and counties involving highway lighting and traffic signals, and 
the approval of said agreements after execution. 
2 Agreements prepared for Maintenance Division for storm water sewerse 
1 License Agreement for Erie Railroad Company. 
1 Agreement for Jersey City Housing Authority for drainage easement. 
4 Agreements for Purchase & Stores Division for road materials. 
Sundry other agreements and approval of all contracts for road 
constructione 


illiam A, O'Brien ik 
Counsel, State Highway Department 


Dated: January 20, 1941 
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Administration, 
Purchase & Stores Division. 


The year 1940 was a rather busy year for the Purchase & Stores 
section of the Administration Division. An effort has been 
made to carry larger stocks of supplies so that the various div- 
4sions in the department are able to draw their requirements 
more often and eliminate considerable storage space required to 
take care of the numerous items used throughout the department. 
This is particularly true of items of stationery such as letter- 
heads and other forms of a general nature. 


During the latter part of 1939 a Multilith Duplicator was pur- 
chased for the use of the division and by constant efforts, we 
have placed ourselves in a position to furnish many of the forms 
used by the department. The operation of the machine has been 
learned by four (4) employees of the division and the necessity 
of carrying large stocks of the finished work has been elimin- 
ated. The principal item for storage at the present time is 
sufficient paper to produce the various forms so that the delay 
which usually resulted in having the work done on the outside 
may be eliminated. 


The cost of producing work on the Multilith has been checked, 
ana we find that it is considerably cheaper to produce this work 
in our own office than to have it produced by other departments 
or outside shops. 


As a result of the increase and centralization of the stock, 
this division has charged a total of 417,145.24 to the various 
divisions in the Highway Department. These charges are made on 
a quarterly basis and cover only items which are delivered from 
the stock room maintained by the Administration Division. The 
charges are distributed on a non-profit basis. The various 
amounts charged to the divisions are as follows: 


Construction Division - & 3,639.79 
Electrical Division - 1,430.54 
Maintenance Division ~ o,0e04 70 
Equipment Division - 529.09 
Laboratory - 1,100.51 
Projects Division - 5,612.86 
Real Estate Division - 990.20 
Medical Division ~ 16.40 


Total esoeovevee ee @ @ $17,145.24 


During the year 3,431 Order Requests were received from the var- 
fous divisions of the Highway Department. Out of these 1,489 
were received from the Maintenance Division, which covered items 
used in the office as well as in the field. The second largest 
contributor was our own division, the Purchase & Stores, which 
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prepared 705 Order Requests. The Purchase & Stores Kequests 
covered automobile parts and accessories in addition to tools 
and other items stocked by the division. The balance of the 
requests were received from 8 different divisions, ranging from 
19 to 390 in number. 


Fach of these requests required a certain amount of analysis and 
finally resulted in the placing of 4,864 orders of various kinds, 
including 585 Highway Purchase Orders. 


Highway Purchase Orders are {ssued in cases where labor and em- 
ergency repair work 4s involved and in no case is a Highway Pur- 
chase Order issued for an item which is to be placed in stock 
or on our stock shelves. 


The orders placed against Accounts R8A, RSF, R8G, and R&D require 
the preparation of Detailed Applications to be submitted to the 
State Purchasing Department who in turn receive bids or quota-~ 
tions, as the case may be, and places orders for the items shown 
on the Detailed Applications. The number of orders issued against 
the various accounts, together with the approximate money value 
for each group, is as follows: 


Highway Purchase Orders - 585 - 66,476.57 
Account RSA - 2,689 - 582,917.52 
Account R 8 F - 1,518 - 1,001,860.26 
Account R 8G - 2- 14,660.80 
Account R 8 D - 70 - 299,655.29 


Totals ..-. 4,864 - $ 1,965,550.24 


As is the case in practically all divisions of the Highway De- 
partment, the Purchase & Stores Division is considerably cramped 
for room. A large part of the work is done in rooms which are 
poorly lighted and poorly ventilated on the second floor of the 
Annex. 


The mimeographing, printing, duplicating and machine work is done 
in a room in the basement which is just about one-half the sige 
which could be used to advantage for this particular type of work. 
As a matter of fact, while the opportunities in this particular 
branch of the office are great, the possibility of further expan- 
sion is prohibited due to lack of floor space. 


The Mail Room is in the basement of the building and although 
additional floor space could be used to advantage, the lack of 
space does not seriously hamper the work being done by the boys. 


The Stock Room is located in a basement room in which there are 
no windows and the size of which could be doubled and still only 
take care of the bare necessiti¢s of running the division 


successfully. 
R. W. Wildblood, 


Supv.,Purchase & Stores Div. 
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STATE OF Nbiv JERSEY 
STATE HIGHWAY DSPARTMENT 
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The total anount of revenue anticipated to be available for appropriation by 
the Aporopriation Act of the year 1940 was $45,527, 740200- This amount was adjusted 
by the following revenue actually accomplished during the year: 


The anticipated deficit as of January lst, 1940 was reduced fron 2,238,000.00 


to $2,236,832.89, making available an additional amount of %1,167.11. 


The revenue anticipated by the Motor Vehicle Department from motor vehicle fees, 
fines, etc., was #20,645,000.00. The actual revenue received was “21,378,896.25, an 
increase of $553,596.25. 


The revenue anticipated by the Hotor Vehicle Departrent from motor vehicle in- 
spection fees was $965,000.00. The actual revenue received was 8995,064.50, an in- 
crease of 228,864.50. 


The revenue anticipated by the Gas Tax Division from tax on motor fuels wes 
823,750,000.00. The actual revenue received was 024,433,919.56, an increase of 
683,919.56. 


The anticipated revenue from Bus Excise Tax was 485,000.00. The actual revenue 


received was &101 033.43, an increase of %16,033.43. 


The anticipated revenue from Miscellaneous Sources Was $400,000.00. The actual 
revenue, includin= depreciation charges to operating accounts (Contra) was $301 ,- 
098.46, an underrun of $98,901.54. 


The total of the above adjustments increased the revenue available for the year 
by $1,164,979.29, making available a total of #46,492,719.29. 


Kop pitjon pene ek Ons 


The total appropriations originally made amounted to %45,327,401-16. Tad these 
not been increased there would have been an unapvropriated balance of °1,165,2&8.15 
as of Decemoer 31st, 1940, The following additional appropriations, however, 
were made: 


mormship of Galloway (Chapter 922, P, L. 1940) * 110,000.00 
voard of Commerce anc Haviration (Chapter 237, 
; P, L. 1940) 32,000.00 
Debt Service on kmerrency Relief Ronds Tssued 
in 1939 (%21,000,000.00) ___ 196,675.00 
11 9 ge Gp E » $38,875.00 


increasing the cherces arainst the year's revenue of 45,666,506.16, and resultins 
in an Umapyropriated Balance of $826,415.15 as of December 31st, 1940. 


of the total amount appropriated in the year 1940 ($45,666, 306.16 ) 20,441,985.74, 
which included &1,520,740.00 of Federal Aid Funds, was appropriated to the State ~ich- 
way Department for construction, maintenance and lighting of Roads and Bridges of the 
State Highway Systen, for State's share of . P. A, Projects, for Institutional Roads 
and Approaches and for Administretion, Engineerin”, Inspection and Administrative 
Costs of Acquiring Right of Way. The Balance or $25,224.520.42 was appropriated as 
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STATE HIGHWAY DEFART ENT REPORT 
YEAR = 1940 
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eri ape rae Schedule Noe 
_ Statement of Revenues and Appropriations: Year 1940. cecccccccccccccccrces A 


«Statement of Expenditures and Cormitments for Year : 
we 1 ae 7 Ending Dece $list, TORO. s tic cdiccwase ceases cecsseeserese 1 
—s« $tatement of Total Assets and Liabilities as of Dec. 3lst, 1939, as of 
ce pts: December 31st, 1O40..ececeseccccecocccecessssrrcrcerr® es 


eee 


Itenized Statements of Expenditures 
and Commitments 
Year 1940 


Construction of State Uichwey System: | 


a Road Contracts Previous to TOAD LUC Ueda de cpedccvccccesenscssaeeseens 
a "  —s«:1940 PrOjectScceccecocccsecccccsccesssocscesersccccres » 2-A 

Bridse " Previous tO 1940. ccccccccvecccccecccsscevcssssscorcres 

Md BePTIAGA Orb lGGtovcascvetcitios te secienscrccsvecsescossr cen © 


ies ie fie Rridre er POCUS seta a mine eas SREY SD €.0' 0 4.04 8 0098 0009 2.0 08 0:88 © See 


Peete h ssa vse ccc casesssaevececerocesesoorssenrsescesscck 


Purchase of Right ie LE own oie eS smn e Sina e C4.9 ee 5 02° 0.0.0:.06,.8 86% 8% 8.8.0.88 


Otr¢rARDNP ANE 
om) 


Balance of Construction Prorram as of December Slst, 1940..ccccceeeses 
Status of Federal Aid - REGULAL cecccccsecccccscccscccesssscsecsosers 9, GA 
National Industrial Recovery Fund..ccceseeres 9=-A 
We. P. Aw Hichway Fund.cccccccesecccecsccccece 9=-A 
Nazards & Grade Crossing Elim. Fund...-eeeeee eae) 
P, We A, Pederal Aid Fundececesccccecsecocccs 10 
Federal Aid Secondary & Feeder Road Fundss cae nets 
w, P. A. Grade Crossing Fund..-cccceeeceeroes vig 


‘veintenance of State Highway System: 
Expenditures and Commitments ..ccscccccscecccccsccssccsessrscsvccesccs 12 
Distribution of Expenditures and Commitments.ccccccsvscccccccscrscsee 13 
Poa Meinbenance COStS.ceccovsvesversscccscrrsversssccesorescrscrecccs 14, 14-A 


Blectricel Division of State Highway System: 
Bxpenditures and COomMAItMCNTS «cccoscccscrvccessoscoscsorescsrcrsrrrces 15 
Distribution of Expenditures and Commitments .cccecccccccccscscverccee 16 


Tnstitutional Roads and Aporoaches: 
Distribution of Expenditures and Commitment Ssecccccoccsccccesesessons 17, 17=-A 


( County Aid: . 
Recapituletion of Funds and Dis bursementscccccccesccceceseressseseses 18 
Analysis of Funds and Disbursementseccccesecoccecs eeoevoeveveoeeo ee @ @eseeevoeee02 e208 i+ ys 19=A 


State Aid Appropriation (Chapter 2395, Ps Le 1912) ccccccevcccvececsevecoee 20 


fovmship and Poro Aid: 
H Recapitulation of Funds and DisbursementS.ccccccesvcsssevesesessvcecs rent 


1. construction, Reconstruction, and laintenance ( Cheap. “#377, 22, 22=A 
i Pp, Eve T9SL J accvcceccesesves to 2220G 


MNeaintenance ( Chap. 250, P. Tie 1929 Ha Beescaccescvecsessscesoseccececs 20 
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Schedule No. 


Purchase of Plant and Equipment: 
-  xpenditures and Commitments..ccccccccsccccecsssscccsssscssessrsrerr® 


Operating: . ; 
§ngineering and Inspection, State HLGNWAY.ccccceccccvcccssevccseseces 
; ig Me e , County and Townshin Aid...-seeeeeeeeeeces 
Cost of Acquiring Right OF Wayececsescccccvccccsccccccsscsscscsesecrs 
Rdministration...crcccccccsccccccssccsccccecscscscrssssoerees sles lene 
Operation of Plant and Equipment & Distribution to Using Divisions... 


Works Progress Administration: , 
Analysis of W. P. A. (State's Share) Punds.cccssceceececsscssessesess 
_§ehedule of Primary PrOjeCtSccccccscccscercssccccsssscscceresessoree® 
a : bad Betterment PFOJECES. ccccscccecevcccccsscossesossoscescee® 
Ralence of W. P. A. Construction Prozram.ceccosccererrorccecccsccrce® 


Federal Aid (Special Allotments) (Not Included in State Funds): 
Highwey Projects: Projects Contracted for - Balance of Allotment.... 
Grade Crossing Projects: Projects Contracted for - Balance of 
Je Seer Allotment.cccccccees 
Elimination of Hazards at Grade Crossings - Projects Contracted for. 
v a 9 \y . ¥ - Balance of Proframe..eoece 
Federal Aid Secondary Projects - Projects Contracted for...-ceesseece 
Sg Y y e - Balance of Program..ccccceerscoccres 
Statement of Total Federal Yorks Program Assets and Liabilities 
as of December 31st, 1940.-eeereeeeceecvee 


Deferred Assets: 
Accounts HECETVED Os cscs ces Suavumamoscsrseserrecenpercoocsvesreccr rel” 


Funds in Restricted Ranwe Guise eweaceanscecombocecose se sseeeese se % 
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CHIEF ATDITOR AND ACCOUNTANT 


24 


25, 25-A 


29, 29-A 


32, 32-A 


36, S6-A 


40 


41, 41-A 
to 41-1 
42, 42-A, 
A2=-B 
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: atenont of Revenues £08, sporope ation 
i Mi te oe aon 19 a O 


3 4s ae 236, b32. B94 oa 
$21,566,127.64 7a 
" Mt ow He oe Funds ) 12,768.59 21,378, E96. Pass ~ 
Inspection Fees 993,864.50 ok 
'26,753,745.43 Big h 
2,319,825.87 24,433,919 56 
ie Pe PP 101,035.43 
1,520,740.00 


SOL 000.4 


Bech. REVENUE : | "46,492,719 09 
Appropriated - Year 1940 


- state Treasurer Debt Service: 


State Highway Tonds _ * 4,202,462.50 
Relief, Institutions ¢ Acencies and 
fey Piuaates'- Educational Aid Bonds 4,980,437.50 
Tica Relief Bonds of 1939 Issue 196,875.0U 2, 379,775.00 
County Aid Ieee FT 6,735, 0900.00 
Tomship Aid . 2,855,000.00 


State Hishwey Department: 
Const. & Purch. of Rt. of Way, State Highway: 


ee “otor Vehicle # Gas Tax Funds (100% State) $5,798,260.00 
By 8 Federal Aid (Matched Koney) -  $,041,480.00 
a State's Share of W.P.A. Projects 4,100,000.00 
ae Maintenance of Roads & Bridges 3,400,000.00 
= Operation of Bridges | 320,000.00 
‘es Electrical Installation & Maintenance 980,000.00 
--—s«sanstitutional Roads & Approaches 400,000.00 
4 Plant and Equipment 200,000, 00 
_ Admin,, Ener., Inspec. & Administrative 
a Cost of Acquiring Right of Way 2,200, 000.00 
q Jiscellaneous Appropriations (Cleims) 2,245.74 20,441 ,985.74 
General State Fund (Chapter 125, P; 1. 1940) MT ee 2,519, 000.00 
Motor Vehicle Department 1,848,292 .29 
Motor Fuel Tax Division ; 246, 52U.00 
Department of State Police o97 5500.00 
Poard of Commerce and iaviration 677,000.00 
Delaware River Joint Toll Bridre Commission 102, 3 87.135 
State Employees Retirement S:sten 147,346.00 
Delaware and Raritan Canal Bride iairtenance 25,000.00 
Township of Galloway: 110,000.90 
TOTAL APPROPRIATIONS %45,6056, d00eLo 
Teappropriated 3alance Dec. 31, 1940 bo, 620,415.10 
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Classification of Expenditure 
Construction of State Highway System: 
Road Contracts 
Bridge & Grade Crossing Contracts 
Detours 
Purchase of Right of Way 
Balance of Construction Program: 
Motor Vehicle Fees, etc. 
Federal Aid (Natched Money) 
° ae eh a 
Bonds 
TOTAL STATE HIGHWAY CONSTRUCTION FUNDS - 
W. P. A. Sponsor's Share State Hishway Projects 
Maintenarice of State Highway System: 
Roads and Bridges 
State Hichway Lighting & Operation of Bridges: 
Electrical Installation & Maintenance, 
Operation of Bridges 
Purchase of Plant & Equipment 
ad@inistration, Engineering,.Inspection, & Administra- 
tive Cost of Acguirifig Risht of Way 
TOTAL 
Kiscellaneous Projects: 
Institutional Roads é Approaches: 
Construction & Maintenance 
Maintenance of Bridges over Del. & Raritan Canal 
Claims 
TOTAL - 
TOTAL (DEPARTMENTAL APPROPRIATIONS ) 
County and Township Aid (Hendatory ): 
County Aid: 
Maint., Const., Reconste 


of Roads & Bridges, 


Ralance of 
Appropse & 


State of New Jersey 
State Hirhway Department 


Status of Appropriations as of December 


Commitments 1940 
Jan. 1,1940 Avvropriations 
BS e6) 102.44). 8 fo) 
4,681 ,315.50 @) 
o) O 
5,081, 043.13 0 
502,022.32 5,800,000.00 
2,018,257 481 3,039 ,740.00 
245,451.06(C) @) 
551,399.91 0 
$16,440,592.17 %8,839,740.00 
& 3,188,639.67  %4,100,450.00(E) 
Vid 2e5.06 3,400,000.00 
263,520.51 980,000.00 
5,247.00 320,000.00 
229,002.97 200,000.00 
0 2 ,200,000.00 
B® 45797,656-11 %11,200,459.00 
& 107,233.71 % 400,000.00 
13,740.42 ©) 
0 2245.74 


Sooo 
AOI Ta YC 
pala dela ed 
ROL, 359 , 202 41 


Bonds & Int., Police, Lighting, etc. & 1,022,603.50 
Township Aid: 

Construction 1,691,908 .18 
Maintenance 281,813.85 

State Aid to County Appropriations = 
(Chapter 395, P. L- 1912) ths 12,789 08 
TOTAL (COUNTY & TOWNSHIP AID APYRO- ) - %3,009,114.06 

Federal Aid (Special, Allotments}: _ 
Highway Projects W. P. Ae (100%) & 7,991.09 
Grade Crossing Project tj. P. &. (100%) 137,663.34 
* r- & Hazards (100%) 1,667,516.02 
Secondary & Feeder Roads (50%) Ethie 

ceipts 

Miscellaneous Receip eC. 


TOTAL 


(A) Savings on Completed Contracts. 
(2) contracted or Committed - 1940. 
(C) Reduced by P. W. A. Funds 


PN ESA 2 9 ad 
y 402,045.74 


350, 440,455~74 


& 6,755,000.00 


~ 


ch 


2,625,000.00 
210,000.00 


) 


AAS ala 
5, 570,000.00 


© 
0 
584,751.00 
234,786 ,06(D) 
0 


E819, 557-06 


Cancelled $138,658.94. 


——_—— 


31, 1940 
Out standing 
Total Disbursements Contracts * Balance of 
LU oi AEs AE Oe a a Allocation to Comnitments 4Lppropriations 
Biro m sta, _Year 1940 Dec. 31,1940 Dec. 31,1940 Dec. 31,1940 
89,495.38(A) + 5,826,095.59(B) % 9,097,702.65 3 3,298,412.95 % 5,799,289.72 $ 0 
24,512.28(A)  1,600,133.28(B)  6,256,936.50 4,535,666.45 1,721,270.05 ) 
0 1,300.00( 8B) 1,300.00 ©) 1,300.00 9) 
0 3,182,000.00(8)  6&,263,043.13 1,888,596.01  6,574,447.12 ) 
3,090, 729.77(B) 101,683.79(A)  3,312,976.354 ) ) 3,312,976.04 
4,121,563 .49(R) 1,740.00(R) 938,174.52 ©) o) 938,174.32 
245,451 .06(3) ©) OG 0 e) ) 
_312,499.55(B) ——12,325.87(A) 251,224.23 0 0 251,224.25 
% 7,884,251 58 SLO, 720,210 000 WSS, 121, S071? 9,120,071 0009 215,896, 000609 2Q,502,574009 
®& 2,905,820.87(R) & O & 4,383,268.80 % 1,679,027.16 * 1,440,172.80 %1,064,068.54 
106 ,200.00 ) 4,405,025.96  3,378,287.69 980,146.97 46,591.30 
9) 33,000.00 1,276,520.51 992,325.21 283,841.78 353.52 
33,000.00 0 292,247.00 287,722.00 3,043.91 1,481.09 
9) 95,200.00 524,202.97 347,609.50 175,748.18 845.29 
0 35,820.87(B) _ 2,255,820.87 2,235,820.87 0 @) 
® Oy 04D, 020 087 & 164,020.87 S13,117,086.11 © 9,120,792.45 § 2,862,953.64 1,115,540.04 
O & @) 507,233.71 % 435,524.48 % 73,709.23 ) 
@) 0 13,740.42 ©) ) 13,740.42 
@) O 2,245.74 2,245.74 0 9) 
my ae Wa Meat Tn ATS InTCY I Se eather ee ——ooore ess 
ert 0 O cy BOS LlOLet | SoD, Teese & 73,709e25 © 15,740.42 
710,929,272 40 TIO, 869 ,297 40 TAL, 761,665.15 ©19,279,208.04 $16,852,969.76 $5,629,400600 
@ 184,160.80 a @) *, 7,573,442.70 3 6,561,015.77 § 1,012,426.95 § fe) 
23,500.00 @) 4,293,408.18  2,504,556.12 1,788,822.06 © 
) O 491,813.85 230,429 «32 261,384.53 ) 
) 0 12,789.03 0 12,789.03 ) 
=| 207,660.80 e 0 21D, 371,453.76 © 9,296, 05121 § 3,075,422.55 8 
£ @) $3 @) si 7,991.09 @) 241.60 8 7,749.49 
175118214 0 120,545.20 80,914.71 14,701.19 24,929.30 
yoy 39,975.00(B)  2,291,919.32 650,348.62 716,102.52 925,468.18 
931.09 207,660.80 1,116,996.72 453,167.87 160,915.14 502,910.71 
@) 18,371.93 @) 0) 0) ) 
RU WLe,orlels a) BOO, 00T eto % 3, 507,402.09 | 1,154,431.20 § 891,965.45 XT, 461 , 057.68 


Schedule "B" 


(D) Includes County & Twp. Share of $36,429.06. 


(%) Includes Amount Received from 


Municipality as their share of cost $450.00. 


a og 
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pdeie ane yeretetyes gimmie 
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ASS) Books 


Dec. Sl, 1939 


State of New Jersey 
State Highway Department 
Statement of Total Assets & Liabilities 


Dec. Sl, 1940 


[Da acoh chit. tashseledllthedeed Bate db chicane hilt mace eee AS 
Years Ending Dec.51,1959 & Dec.dl, 1940 


U2 A BT ie tt) BS 


Dec. 31, 1939 


Schedule "C" 


Dec. 31, 1940 


c= gay ag ee $ 5,461,866.57 & 3,545,527.12 Road Contracts $ 3,361,102.44 $ 5,799,289 .72 
| (Natl. Indust. Recov. Fund) 125,746.90 29,295.63 Detours fe) 1,300.00 
Cash Due from Motor Vehicle Dept. & Gas Bridge Contracts 4,681,315.50 i 721,270.05 
fax Division y UK aN ‘ 4 ‘ ; i ; ; ; 
E Ww, P, A. Sponsor's State's Share: 
Account of 1939-40 Collections 2,438,738.67 2,603,410.83 Projects in Work 1,770,039 .90 1,440,172.80 
Federal Aid Allotment (P.W.A. Grant 45%) Balance of Construction Program 1, 418,599.77 1,064,068.84 
se S i Certified 1,897,950.00 469,600.00 Purchase of Right of Way §, 081,045.15 6,374,447.12 
(P.W.A. Grant 457) Balance of Construction Program 3,455,790.04 4,502,374.89 
Certified - New Garage 155,325.00 155,325.00 Allotment to Counties for Maint., Conste, 
m i m Regular 2,980, 330.62 2,926,806.87 Reconst. of Rds. & Brdgs., Bonds & 
= . % (National Industriel Int., Police & Lighting 1,022,603.50 1,012 ,426.93 
Recovery Fund) 31,286.63 13,780.04 Allotment to Townships & Boros for 
1930 Bond Issue Authorized 12,421,000.00 12,421 ,000.00 Construction 1,691,908 .18 1,788 , 822.06 
Undistributed Material 307,898 ,65 369,515.50 Allotment to Townships & Boros for 
Maintenance 281,813.85 261,584.55 
Plant & Equipment 1,285,754.81 1,437,957 14 Allotment for Purchase of Plant & Equipment 229,002.97 176,593.47 
i " Maint. of Highways, 
Loan to Port of New York Authority, Roads & Bridges 1,111,225.96 1,026,738.27 
Chap. #121, P. L. 1940 0 4,300,000,00 " Lighting of State Highway Sys- 
tem & Operation of Bridges: 
Electrical Installation & Maintenance 263,520.51 284,195.30 
Operation of Bridges 5,247.00 4,525.00 
“i for Approaches to Public 
Institutions 107,233.71 73,709.25 
state Aid Appropriations (Chap. 595, P. L. 1911) 12,789.03 12,789.03 
Surplus Investment in Plant & Equipment 1,285,734.81 1,437,937.14 
Allotment for Maintenance of Bridges over 
the Del. & Rariten Canal 13,740.42 13,740.42 
Reserved to Motor Fuel Tax Dept. for Unpaid 
e Gas Tax Refund Claims 450,000.00 450,000.00 
Advence from the U. S. Gov. (Trust Acct.) 100,000.00 0 
Emerrency Relief (Chap. 550, P. Le 1939) 3,000,000.00 fe) 
Unappropriated Balance * 2,236,832.89 826,415.15 
[RRS EIN ea ee ———— SERIES A ES 
TOTAL - 427,105,877 .83 §28, 272,197.95 $27,105,877.85 $28,272,197 .95 


* DEFICIT 
Deficit Caused by Charges Additional to State Highway Fund 
Appropriation Act 


Emergency Relief Chap. 550'P. Le 1939 $3,000, 000.00 
Motor Vehicle Dept. " 267 * * 1959 32,500.00 
Board of Commerce & Navigation Chap. 50, 

P. Le 1939 81,250.00 
Del. @ Raritan Canal Comm..Ch. 282 P.L. 1939 8,000.00 
Dept. Conserve & Development " 342 "" 1959 100,000.00 


$3, 221, 790.00 
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Schedule #1 
Expenditure and Commitments 


Projects Previous to «# 1940 


Ry Ae ee Pom Oe) BuO Tos 


Length Contract Contin- Adjustment of Expenditure Balance of % of Com- 
in Bal. Owi : Pearce adnan’ 
Rte Sec. Paral was ane 1 Lia sencies Contingencies i to ommitment pletion 
a fieior 2c eee —— 2B: ype Janel, 1940 Jaels aaa ore al yn a Oe it Piece 2 Dec.31,1940 Dec.31,1940 12/51/40 
ae Ft.Lee to Rt.72(Widening ) 7.234 LO'R.6. S)B6,398.89 & S,07aae, 8) 39,475.27 § 0  §& 14,307.87 $ 25,165.40 $ 25,165.40 $ 0 100%, 
Passaic River 8r. Appro. 20623 2 Da W042 61 9) 1,042.81 ©) ©) 1,042.81 0 1,042.81 100 
4. 40 Englishtown Rd. to Gordons 
Corner 3.884 gunn 37,593.01 | \) 12,936.06 50,529.07 0 12,988.27 37,540.80 37,540.80 0 100 
ax Be Gordons Cor.-Browntown 56155 gin i 325,984.86 16,299.24 342,284.10 0 0 342,284.10 261,107.78 81,176.32 93 
hy er 1 ths 4 to Rt. #55 1.087 guanin 14,343.76 7, 537010 21,680.86 0 8,223.00 13,457.86 13,457.86 0 100 
Underpass at Main Ave. & 
Erie Railroad BOO Fe Con aes 2,192.49 54227 i euGh4 376 342.60 0 3,077 «36 3,077.36 9) 100 
6: Troy Brook=-Passaic River 2.585 Grading 1,645.95 305.90 1,949 .85 @) 8) 1,949.85 9) 1,949.85 99 
6 11a ss "  <=Bloomfield Ave. ROSA i alnonie 194,595.03 14,192.40 208,787.43 fo) 0) 208,787.43 139,881.35 68,906.08 93 
6.c8s Denville-Cobbs Corner 2.735 LOTR ICY $43,320.99 |) 17,166.08 360,487.04 0 0 360,487.04 301,447.59 59,039.45 93 
t2.% . Croton=-Flemington 5.195 gn om in 64,692.55 4,009.12 BS. TOMGT |) 2,80Le0e 0 71,563.19 71, 56319 9) 100 
$241 Elmora Ave.-Stuyvesant Ave. 3.817 gt nn 380.46 Oo. 380.46 0 0 380.46 0 380.46 100 
25 4 Cranbury Tpk., to New Bruns- 
wick City Line 3.054 9"&10"R.C. 266,730.56 29,204.78 295,935.34 25,000.00 fe) 320,935.34 277,556.75 43,378.59 - 
25 5B Amboy Avee-Plainfield Ave. 3.634 10"R.C. fo) 10,023.94 10,023.94 0) 8,839.45 1,184.49 1,184.49 ) 100 
25 SC New Brunswick City Line to 
Raritan Township Line By S29 OMSL ONR, Ce VE) SOMGT | 21 Oomaan 36,485.44 33,741.12 fe) 70,226.56 67,521.99 2,704.57 100 
25 6B Port Reading R.R., Amboy Ave. 2.679 lo" "4 0 4,332.80 4,332.80 fe) 4,292.52 40.28 40.28 a) 100 
25 263 Robbinsville-Hightstown 4.450 Beaut 4,629.41 0 4,629.41 fo) 0 4,629.41 4,629.41 0 100 
25 308 Roadway Approaches to . 
mn Beets River Bridge - " 41,507.10 3,339.20 44,846.30 fe) 935.94 43,910.36 43,910.36 fe) 100 
25 31 _ Marlton Pike to Union School 
House 2.853 TOMR.C. 34,156.94 375.50 34,552.44 0 259.88 34,272.56 34,272.56 ) 100 
| 3 240,346.02 207,779.05 32,566.97 91 
$26 1B Adams Sta.-Cranbury Tpk. 2.135 9"&10"R.C. 209,443.84 21,902.18 231,346.02 9,000.00 0 ,346. »7 : 
28/24 2 Straw Church=-Rt. #24 1.873 ot Ric. 25,037.15 191.33 25,228.48 fe) 334.41 24,894.07 24,894.07 ) 100 
29 7A,8A himmey Rock Rd. to West ; 
9B. jee a Avenue 6.140 10"R.C. 70,576 45 9,625.67 80,302 .12 0 7. 912 We 62,390.01 62,390.01 9) 100 
29 11A Soe Pranch Raritan River, i 
Poa oe ee ae Ne eee I a earn 3 0 319848 BY ae apelae |, 360 
. hville-Culver's Lake 1.296 hh » 2866 ° 9190» pivOe givve 
pe Pi pies Relocation BLE gunn 189,622.47 11,218.47 200,840.94 0 0 200,840.94 157,780.09 43,060.85 99 
35 12 gmith Ste-King George's Rd. qd 6 6d gunn 8,023.15 0 8,023.15 6 ) 8,023.15 8,023.15 fe) 100 
Ee a George's 
cate is ete iter ae . 1.908 gv nis 22,773.20 15,238.30 38,011.50 0 1,811.95 36,199.55 36,199.55 fe) 100 
35 1483 Rariten River Br. Appro. - - 132,800.26 6,640.01 139,440.27 fe) 9) 139,440.27 123,590.47 15,849.80 100 
35 37 Traffic Circle, Asbury Park 0.463 Rein.Cone. 101,078.46 ~— 5,055.92 Manag Siena : Nera: 106, 546.50 25667417 100 
296 Je pall aan te 280.70 0 230. ° ‘ 
“i peaeyiee Rane Bana Rein.Conc. 482,103.18 24,105.06 506 , 208.24 fe) fe) 506,208.24 423,679.38 82,528.86 99 
841 2A&3A Rt7S8 to Kresson ‘ay gle cs 26,595.03 4,237.64 30,832.67 0 0 30,832.67 10,696.68 20,135.99 98 
44 8 Bridgeport By-Pass y yin gum 7, 835680 Li167.9. BL975 71 0 0 8,973.71 0 8,975.71 100 
AC sheet ihe te aa ; s 321,413.60 0 $21,413.60 0 42,472.19 278,941.41 20,360.19 258,581.22 = 
Public Utility Be cabs 4 130,860 69 ©) 130,860.69 fo) fe) 130,860.69 88,603.80 42,256.89 = 
State-wide Hwy. Piann °7 ik " 


ES 


ie eon D40 $3,116,606 .83 § 244,495.61 $3,561,102 .44 § 73,826.55 $112,577.59 &3,322,551.38 $2,552,700.11 $769,851.27 
TOTAL ROADS PREVI | : 


RBe Sec. 
rt peep 

sS 1B 

4 42a 

6 8A&B 
giug 

6 11Be12A 
23 125 
25-25B%22C 
25 300 
25 334 
28 23 

28 24 
28 26 

29 2D 

29 2E 
29 $B-1C-2C 
33%55 1 
33435 1 
55 48 1 
35 12413 
35 143 
39 1B-10A 
$41 3B-4A 
44 9 

44 10 


BeOR BoD 


Local Name 


From Rt. #3 to Rt. #2 


Embankment Approach to 
Erie R. R. Bridge 
Cheese quake -Browntown 
Valley Rd. to Lexington Ave. 
Relocation of Water Mains 
Relocation at Pine Brook 
Revision of Traffic Circle 
at Pecks Corner-Pompton Plains 
Cranbury Relocation 
Passaic River Br. Approaches 
Deans to Cranbury 
Clinton Pt. to C. R. R. Bridge 
at Annandale 
Van Syckle Corner to White 
House 
White House to North Branch 
Morris Ave. to Rahway River 
Rahway River-wWestfield Avee 
Widening Public Service Railway 
to Morris Ave. 
Rt. #33 at Anderson's Corner 
to Asbury Avenue 
The Same 
West Long Branch Conne 
Green St. Circle on 
Route #25 
So. Approach to Raritan 
River Bridge 
Route #25 Wear Bordentown 
to White Horse 
Kresson to Route -;45 
Westville to Pierce's Corner 


_ Bridgeport to Hortonville 


Construction by Agreement 
Public Utility Rearrangements 


Length 
in 


Viles 


1.461 


Type 


LOPR Cs 


0.379 Grade & Fill 


35.146 
5.15 


1.006 


0.105 
2-666 


6.577 


state-Wide Highway Planning Project 


Construction by Maintenance 


2 TA&BA 


Saddle River Road 


Rein.Conc. 
TOR Oe 


Water Mains 


10"R.C. 


9" RCo 
Beautif. 


Rein.Conc e 
bi y 8 


Grade 


Grade 
1% 


1LO"R.Ce 


" os Mf 


LOTR sc 4 


8" we ff 


7"Ppen lace 


Be autif e 


Expenditure and Commitments 
1940 Projects 


Contracts 
Awarded to 
Dec.31,1940 gencies 


$ 


135,941.00 
345,713.24 
485,626.50 

85,663.30 
104,108.46 


16,188 .54 

9,900.15 
105 , 889.02 
670,590.00 


232,529.15 


173,317.30 
202 5375.61 
351,855.16 
285,701.24 


313,852.55 
197 ,718.67 
129,075.04 
164,336.05 
33,120.25 
13,997.02 
291,959.80 
424,278.58 
208,754.95 
283,152.19 

3,775.20 


47,335.84 
45,622.20 


7825 


1940 
Contin= 


(223,155.83 $ 11,157.79 % 


6,797 .05 
17,285.66 
24,281.52 

4,283.16 

5,205.45 


809 .43 
495.00 
5,294.45 
33,529.50 


11,616.45 
8,665.86 
10,118.78 
17,592.75 
14,285.06 
15,692.61 
9,885.93 
12,907.50 
9,216.80 
1,656.01 
699.85 
14,597.99 
2 215.95 


10,437.74 
14,156.60 


0 
O 
¢) 


» Oa ee ie ae 


234,313.62 $ 


142,738.05 
362,998.90 
509 , 907.82 

89,946.46 
109,313.89 


16,997.97 
10,395.15 
111,183 .47 
704,119.50 


243,945.60 


181,983 .16 
212,494.39 
369,447.91 
299,986.50 


329,545.14 
207,604.60 
141,982 .54 
193, 552.83 
34,776.26 
14,696 .87 
306,557.79 
445,492.51 
219,192.69 
297,288.79 
3.775025 


47,335.84 
45,622.20 


78.25 


Bre On ss ee OE 


ce 


Adjustment of 


Contingencies 

OMe Ds g 
) $ 0 
¢) 0 
0) 0 
@) 0) 
fe) 0 
@) 0) 
8) @) 
0 499.00 
0 fe) 
6) 0 
0 6) 
0 0 
0) fe) 
6) 0) 
) fe) 
8) 9) 
@) 0) 
0 119,609.15 
¢) fe) 
e) 3,424.01 
0) ) 
0 6) 
) 1) 
0) ¢) 
) ) 
0 0 
0 0 
) 0) 
) fe) 


Ss 


Bete 6) 


4 234,313.62 $ 


142,738.05 
362,998.90 
509,907.82 

89,946.46 
109,313.89 


16,997.97 

9,896.15 
111,183.47 
704,119.50 


243,945.60 


181,983.16 
212 ,494.259 
369,447.91 
299,986.30 


329,545.14 
207,604.60 
22,375659 

193,552.83 
31 352025 

14,696.87 

306,557.79 
445,492.51 
219,192.69 
297,288.79 
3,775425 


47,335.84 
45,622.20 


78.25 


Schedule #2 


Expenditure © 


to 


Dec.31,1940 


46,712.56 


0 

0 
12,181.04 
30,577 52 
88,127.23 


7,997 67 

9,896 15 

89,413.14 
fe) 


0 
5,148.80 
60,304.50 

8) 

0 
237, 325-06 
40,004.02 
9,393.95 
18,913.66 
31,352.25 
7,491.55 

¢) 

) 

8) 
17,788.10 


3,775.25 
17,794.89 
0) 


78.25 


142,738.05 
362,998.90 
497,726.78 
59,369.14 
21,186.66 


9,000.30 
e) 

21,770.33 

704,119.50 


243,945.60 


166, 834.56 
152,189.89 
369 , 447.91 
299,986.50 


92,220.08 


167,600.58 
12,979.46 
174,639.17 


0 
7,205.52 


306, 557.79 
445,492.51 
219,192.69 
279,500.69 


0 
29,540.95 
45,622.20 


Balance of %of Com- 
Commitment pletion 


Dec. 51,1940 12/51/40 


$187,601.26 


100 
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Schedule #2-A 


Expenditure and Commitments 
1940 Projects 


(2!) 
bP te a ANS TIE GE A a 
Length Contracts mE aig © Adjustment of Expenditure Balance of Jaf Com- 
in Awarded to Contin- Continrzenci t Commitment pletion 
Rt. Sec. st : ontingencies Oo ommitmeir Pp 
Se eee | Local Name Miles Type Dec.31,1940  gencies Total On of £ Total  Decedl, 1940 Dec.31,1940 12/31/40 
‘ Construction by Maintenance (cont'd) 
- a tena Circle - - $ 1,151.41 § @) $ 1,151.41 $ 0 $3 0 $ 1,151.41 % 1,151.41 $ 0 100% 
eae Cobb's Corner-Troy Brook - - 255.99 0 255.99 0 0 255.99 255.99 0 100 
Bedminster-Gladstone - Drains ,etc. 10,002.30 10) 10,002.50 0 @) 10,002.30 30.27 9,972.05 - 
TOTAL RCADS 1940 PROJECTS %5,616,800.78 3 281,882.65 % 5,898,685.43 $ 0 $123,552.16 $5,775,151 .27 $ 745,712.82 $5,029,438.45 
TOTAL ROADS PREVIOUS TO 1940 5,116,606.83 244,495.61 3,361,102.44 73,826.55 112,377.59 3,322,551.58 2,552,700.11 769,851.27 


88,733,407 61 + 526,378.26 § 9,259,785.87 & 73,826.53 $235,909.75 8&9 ,097,702.65 53,298,412.95 $5,799,289.72 


Analysis of Expenditure and Commitments 
By Funds 


Jenny SOT the Period Ending December 31, 1940 i 


Fou md) ig ae A Expenditure Commitments 
National Industrial Recovery Highway Fund $ 25,607.10 % 13,457.86 $§ 10,149.24 
Regular Federal Aid 3,019,483 .435 1,356,294.55 1,663,188.88 
Gas Tax, Motor Vehicle Fees, Fines, etc. 6,054,612.12 1,928,660.52 4,125,951.60 


Ne ee cramebresmpeennabeletpemaieety) 1) 7 011 110°)" 31 .] | Saaiaeeaaae—ieneseaeieten: enesiseeeses ese 


p sit 9 ins aay i - $9,097,702.65 $3,298,412 .93 $5, 799,289.72 


Schedule #3 


Expenditure and Conmitments 


Projects Previous to’ 1940 


Roe cae PU ENO ie kee Lee 


Contract Contin- Balance of J, of Com- 
: Bal. Owing mencies Adjustment of Contingencies Expenditure to Commitment pletion 
Rt. Sece _Local Name _ Tene veeo Ware ds A940) oT ont (et On Cieie Total Dec. 31, 1940 Dec. 31, 1940 Dec.31,1940 
- ah Lincoln Highway to Wilson Ave. $ 1,265.00 & 0) i 1,265.00 & 6,235.00 a 0 $ 7,500.00 $ 7,500.00 $ 9) 100% 
4 40 5 Small Stream Bridges 3,224.70 WiaTsces 4,697.93 fe) 1,295.43 3,402.50 3,402.50 ©) 100 
- 40 Gordon's Corner Underpass 6,548.75 2,684.11 9,232.86 0) 2,438.19 6,794.67 6,794.67 ) 100 
4 41 5 Stream Bridges 59,663.00 2008305 62,646.15 0 ) 62,646.15 53,652.46 9,013.69 100 
6 SA Underpass at Main Ave. & Erie 8.R., 
Clifton 10,995.26 B 557.00 14/3525 ©) 2,012.24 12:)320,0e 12,320.32 @) 100 
6 8A  -Erie R.R. Underpass 465.21 0 465.21 @) 1217.59 -752.38% 752.38+ 0 100 
6 11 Passaic River (2 Bridges) 106,296.90 5,521.55 111,818.45 ©) 3,036.45 108,782.00 108,782.00 ©) 100 
6 11A 3 Bridges, Bloomfield Ave., Passaic 
River Blvd. & Rockaway River 47,542.49 10,714.66 58,257.15 0 0 58,257.15 44,288.24 13,968.91 100 
6 12 Passaic River Bridge 132,509.68 701242220 139,751.88 ©) @) 139,751.88 112,021.33 27,730.55 99 
6 13 Troy Brook Bridge 15,679.00 685.95 14,362.95 @) fo) 14,362.95 12,249.61 2,113.34 100 
10 A&B Yackensack River Bridge 8,520.48 6,654,14 15,154.62 0 @) 15,154.62 fo) 15,154.62 100 
Le Bridge over Plum Brook 480.83 462.40 943.23 0 462.40 480.83 480.83 0 100 
S205. & 2 Bridges, Wichecheoke Cre & 
/ Mine Brook 2,854.89 TsO rL ae 4,162.14 ) 1,210.08 eae iinag i : a 
24/28 C.L. D.L.&W. R.R. Bridge 5,516.52 9) 5,516.52 ©) 9) 5,516.5 »516. 
25 30B Passaic Riv. Bre, Appre Piers 32,357.99 8,774.17 Pi Be O 6,533.95 34,578.21 34,578.21 0 100 
25 30B " a 8 " Super 1,099, 505.62 54,975.28 1,154,480.90 6) 6) 1,154,480.90 958,734.43 195,746.47 fe) 
Syne 3 fe) 10 
25 31 Bridge under Roaq Contract 454.355 163.26 OL Tt ode 0 163.26 454.55 454.35 
283 12 Robinson's Branches Bridge 9,349.50 934.95 10,284.45 0 542.91 9,741.54 9,741.54 fe) 100 
28/24 CL 2 Straw Churgh to Route #424 3,960.51 1,314.50 5,275.01 6) y WAT sly ge 07 3,757.99 3,757.99 0 100 
S31 4 Culvers “Brook Bridze 9,106.04 1,157.05 10,243.09 2,000.00 9) 12,243.09 9,402.95 2,840.14 100 
S415 $ranchville to Culvers Lake Bridge 250.00 769.77 1019 6% 0) 6) 1,019.77 ie 1,019.77 100 
$31 4 D.L.GW. RoR. Overpass 128,698.50 6,434.92 135,133.42 6) 9) 135,133.42 se ued annie sit 
By eae ara 40.18 0 0 140.18 140.1 
SS: = 12 Smith St.-King Georges Road 140.18 fe) 140. 
verpass at lain St. Metuchen Avee, & 
ers Senta of Port Reading RR. Bridge TVO1L2 55 5,789.92 16,801.27 ) 5,789.92 11,011.35 11,011.35 han 100 
35 14B Raritan River Bridge Approaches 69,469.10 3,473 45 72,942 55 fe) ©) 72,942.55 62,517.42 10,425.13 100 
44 8 Raccoon Creek Bridge 276,092.19 16,158.87 292,251.06 0 0) 292,251.06 229,671.44 62,579.62 99 
4 i h and 
wt el? paar Shh neha 10,385.69 694.94 11,080.63 604.36 fe) 11,684.99 11,684.99 fe) 100 
“og cl ps WUE rie a 44 500.00 0 500.007 0 0 500.00 500.00 0 100 
sf ae chingnid eRe ata 4,737 96 2,718.68 7,456.64 ©) @) 7,456.64 ) 7,456.64 100 
- = ays own bf 
————— nn ES ES nn —— eee 
a “s 5.39 & : & 96.219.44 $2,184,565.31 $1,815,156.55 § 3969 408.76 
TOTAL BRIDGES-PROJECTS PREVIOUS TO 1940 - 82,055,561 .69 4146,383.70 32,201,945.59 © 8,839.36 $ 26, 4 $2,184, $1,815, s ; 
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Expenditure and Comnitments 
1940 Projects 


Bette oe kei Gia k 


TOTAL BRIDGE PROJECTS PREVIOUS 
TO 1940 2,055, 561 .69 14 


TOTAL BRIDGES - $3,175,576 .00 


Contracts Contin- 

Awarde j 

Rt. Sec. Local Name 1:9 ee eae 

4 42A Cheesequake-Rrowntown (5 Bridges ALO PSB 1g BO) ue SB 
6 8AZB Valley Rd.-Lexineton ail ae nit Be Ayse5o | Brealey 
6 13 D.L.2W. R.R. Underpass 133,881.01 6,694.05 
25 SOC Passaic River Br. Deck 138,110.98 6,905.55 
25 S34 4 Bridges in Road Contract 178,173.10 8,908.65 
28 23 Beaver Brook Rridge in Rd. Contract 40,954.50 2,047.72 
28 25 White House to North Branch 6,702.50 355212 
29 1C&3B (4 Bridges in Road Contract) 118,959.98 5,947.99 
an 20 Rosemont Ave. Relocation 49,144.84 2,457.24 
29 2 Westfield Ave.-Mountainside (4 Brds.) 113,584.05 5.67920 
33255 1 Rt. #33-Anderson's Corner 18,162.75 1'816.27 
35-4N 1 West Long Branch Connection 6,619.40 330.97 
$9 1B%10 Crosswick Creek Br. Widening 55,184.35 Ei wwooere 
S41 3B%4A Kresson Lake Bridge | 6,817.35 540.86 
44 9 Hessian Run Br. in Rd. Contract 215791,00 1,089.55 
44 10 2 Stream Bridges " " (tN 17,388.00 869.40 
425 oo Raccoon Creek Bridge 36,059 .00 1,802.95 
49 12A Muddy Run Bridge 9,943.80 994.38 

Construction by Agreement 4,752.70 0 
TOTAL BRIDGES-1940 PROJECTS = $1,120,014.31 $ 57,168.36 


6,383.70 


$203,552.06 


PO Gk 


® 116,194.57 § 
55,832.17 
140,575.06 
145,016.53 
187,081.75 
43,002.22 
7,037.62 
124,907.97 
51,602.08 
119,263.25 
19,979.02 
6,950.37 
57,891.07 
7,158.21 
22,880.55 
18,257.40 
37,861.95 
10,938.18 
4,752.70 


$1,177,182.67 


2,201,945.59 


&3,379,128.06 


Adjustment of Contingencies 


Analysis of Expenditure and Commitments 


Pund- 


Bond 
National Industrial Recovery Federal Aid 


Regular Federal Aid 


Gas Tax, Motor Vehicle Fees, Fines, etc. 


POR - 


By Funds 
As of December 31, 1940 


Pe: ik 


4% 968,244.18 
7,956.64 
776,673078 
1,607,976.18 


eee nae ES EEE 


%3,360,850.78 


On ttt i 

0 $ 0 

Q 0 

e) 0 

0 O 

0) e) 

0 0 

) 0 

e) 0) 

fe) O 

0 fe) 

0 0 

O 0) 

fe) 0 

0 0 

0) 0) 

0 Le) 

0 0 

0) 897.20 

fe) e) 

9) as 897.20 
8,839.36 26,219.44 
8,839.36 % 27,116.64 

dst Baan 


$ 953,089.56 


500.00 
409,844.20 
837,981.25 


$2,201,414.99 
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116,194.57 
55,832.17 
140, 575.06 
145,016.53 
187,081.75 
43,002.22 
7,037.62 
124,907.97 
51,602.08 
119,263.25 
19,979.02 
6,950.37 
57,891.07 
7,158.21 
22,380.55 
18,257.40 
37,861.95 
10,040.98 
4, 752070 


31,176,285.47 


2,184,565.31 


&3, 360,850.78 


Commitments 


$ 


15,154.62 
7,456.64 
366,829.58 


769,994.95 


$1,159,455.79 


) 

0 
113,451.40 
110,704.96 
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26,566.50 
10,040.98 
4,752.70 


§ 386,258.44 


1,815,156.55 


$2,201,414.99 


Schedule #4 


Balance of 
Expenditure to Commitment 


& 116,194.57 


55,832.17 
27,123.66 
34,311.57 
187,081.75 
43,002.22 
1,005.37 
28,777.57 
51,602.08 
119,263.25 
3,663.27 
6,950.37 
55,627.57 
7,158.21 
22,880.55 
18,257.40 
11,295.45 

0 

) 


$ 790,027.03 


369,408.76 


$1,159,435.79 


% of Com 


pletion 


Dec. 31, 1940 Dec.31,1940 


0 
0 
100% 
89 

0 

0 
100 
99 
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0 
100 
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Schedule -45 
P. W. A. Grant 45%, Bridge Projects 
Expenditure and Commitments 
projects previous to 1940 


pee te By Gs Hg ait eR NM A a rie Oa 


Contract Contin= 


: Balance of % of Com= 
Rt. Sec Pénei x ‘ se Bal .Owing rencies Adjustment of Contincencies Expenditure to Commitment pletion 
ys : = Project . Jan.1,1940  Jan.1,1940 Total _ On Of) (Bota l Dec. 31, 1940 Dec. 31, 1940 Dec.31,1940 
ee Boe fe ERACEOB PWA 1365 2-F § 35,369.14 & 8,608.02 ¢ 43,977.16 $ 0° & 12,186.60 $ 31,790.56 $ 31,790.56 $ 0 100% 
eat se Widiokaas tn 56,772.06 1269, / 56,77 Ss 6 ier, e45.61 0 154,719.36 139,451.39 15,267.97 - 
fh ee aah pares pies "1565 F-5F 45,754.73 5,446.52 51,201.25 8,677.18 Onis 59,878.43 59,878.43 0 100 
aritan River Fridge, 
South piers " 1331 F-3F 36,511.24 30,060.97 6,450.27 26,339.56 0 32,789.83 52,789.83 0 100 
Te eeraven River bridge " 1851 2-F 129,655.38 17,929.92 147,585.30 0 15,622.79 131,962.51 131,962.51 0 100 
pse. C14 . ¥ r m) 4331 5-F 1,708,820.44 85,441.02 1,794,261.46 fe) 5A) 13505! | ,759, 827061. 1,487, 575015 252,454.48 100 
35 Ext. 14 “ a“ " " 1331 F-1 170,848.99 55,946.93 226,795.92 fe) 70,719 611 156,076.81 156,076.81 0 100 
TOTAL PROJECTS PREVIOUS 10 1940 - $2,183.751.98 $143,313.13 °%2,327,045.11 $132,962.35 { 152,962.35 32,507,045.11 $2,039,522.66 5 267,722.45 
Projects Contracted for - 1940 
35 Ext. 
- 14 Raritan River Bridge | 
Deck Paving and Lights PWA 1331 F-6 {283,081.90 $ 28,308.19 % $11,590.09 % 20,000.00 & 0 $ 331,390.09 $ 293,037.05 $ 38,353.04 100 
TOTAL FOR PROJECTS - £2,466,813.88  +%171,621.52 $2,638,435.20 4152,962.55 4 152,962.35 $2,658,455.20 $2,852,359.71 — * 306,075.49 
P.WeA. Funds set aside for Preliminary i ‘ 
Engineering Costs and Cost of Land on the above Projects 257, 600.00 1 89L.75 255,758.77 


%2,896,085.72 %2,554,251.46 S 561,634.26 


Analysis of Exsenditure and Commitments 
By Funds 
As of December 31, 1940 


Funds igh o tera MEF Expenditure Commitments . 
ES) ane ay 61,444,946.36 31,051,455.62 $395,492.74 
Boudk Ane 1,451,139.36  1,262,797.64 168,541.52 
TOTAL ‘i 12,896,085.72 %2,534,251.46 .:561,834.26 


's ey x 
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Purchase of Right of Way Schedule #7 
Statement of Exvenditure and Commitments 


Balance of Balance of 
he Commitment. 1940 Adjustment of Comnitments Expenditure to Commitment 
Rt. Sect. Jan. 1, 1940 Commitments Total On off total Dec. 31, 1940 Dec. 31, 1940 
- 1 § 4,075.00 $3 0 $ 4,075.00 $ 0 a & 4,075.00 4 0 $ 4,075.00 
: ae sift BD 44,161.60 0 44,161.60 28.43 44,133017 
10,000.00 0 10,000.00 0 10,600.00 
Bik i 28.) 
" : uv 70.00 70.00 0 0 70.00 0 70.00 
& 
5 2 3,625.00 0 3,625.00 0 0 3,625.00 122.00 3,503.00 
sl 2 800.00 0 800.00 0 0 800.00 0 800.00 
1,4&6 6 14,516.88 fe) 14,516.88 0 0 14,516.88 6,000.00 8,516.88 
“ 6 2,100.00 0 2,100.00 0 0 2,100.00 0 2,100.00 
2 7 185.00 0 185.00 0 0 185.00 0 185.00 
2 8 800.00 0) 800.00 0) 0) 800.00 O 800.00 
£ 9 1,600.00 fe) 1,600.00 0 0 1,600.00 0 1,600.00 
3 2 5,435.91 0 5,453.91 500.00 0 5933-91 478.38 5,455.53 
S3 1 80,263.35 0 80,263.35 0 0 80,263.35 0 80, 263-35 
3 AB 321.60 0 321.60 0 0 321.60 0 321.60 
3 11A 0 0 0 100.00 0 100.00 100.00 0 
old 3 10 1,100.00 0 1,100.00 0 0 1,100.00 0 1,100.00 
coe Sees 2,757 «80 0 2,757 80 1,500.00 0 4,257 80 507 80 soto 
3 2 1,524.00 0 1,524.00 0 0 1,524.00 324.00 1,200. 
3 4 *” 50.00 0 *” 50.00 0 0 50.00 0 50.00 
3 5 10,000.00 0 10,000.00 0 0 10,000.00 0 10,000.00 
$3 3 0 00.00 370,000.00 0 0 370,000.00 0 370,000.00 
4 Union to 
Rahway 14,673.79 0 14,673.79 50,000.00 0 64,673.79 27,161 «29 37,512.50 
4 Convery Pl. 10.00 0 10.00 0 0 10.00 5,00 5.00 
S4 Ext. 1 1,850.00 0 1,850.00 0 0 1,850.00 1,600.00 250.00 
47,698 92 0 0 47,698.92 3,940.00 43,758.92 
aa : AT Gee 5 1721. ; 40,162.63 7,958.54 
S43 2 48,121.17 0 48,121.17 O 0 48,121.17 162 ,958. 
s4 Outerbridge 
Crossing & 900.00 
Approaches 1,000.00 0 1,000.00 0 1,000.00 ; es ae 
0 2,250.00 0 2,250.00 5250. 
i ¢ a pchancket i 6,525.00 6,525.00 0 
4 1A 8,321.86 0 8,321.86 959 .00 hee Na bach 
f 4,870.00 ) 4,870.00 870.00 4,000.00 
3 e Sree te 8 650,00 0 650.00 0 650.00 
4 4 pepe , BE" 00 0 85.00 0 85.00 
4 9 eos BO0.00 0 500.00 0 500.00 
Old 4N 10A peeked . vG0 0 150.00 0 150.00 
eda, Maar tae oe ; Be ce 6 250.00 O 250.00 
o 4 aa aah é 0 1,241.50 1,241.50 1,241.50 ae i 
4 0 1,000.00 0 500.00 0 . 
4 Reloc. 36 Ff bist 4 14° 329 .00 0 9,329 .00 7,430.79 1,898.21 
4 40 14,329 00 LOGO N00 % 45,000.00 38,187.00 6,815.00 
4 41 75,000.00 ; 34,650.00 472.58 46,505.58 46,430.58 75.00 
4 42 84,650.00 a CPR OO 100,00 250.00 250.00 ) 
4 43 och 2 Boe 0 20.00 0 a.00 
5&6 2 206 400400 | 900.00 0 900. 
0 500.00 : | pes 
6 1E 500.00 0 ) 475.00 fe) 475. 
O 475.00 . 25.00 
; : $58.00 0 ert te 5 | 2 Nahe 206 2,600.00 
- 00 0 Ei sch Cea | "521. 0 27,682.76 
6 7 2,545. 0 60,521.76 0 60,521.76 - 32,839 .00 »682. 
6 8 60,521.76 79 234.00 25,000.00 104,234.00 74,302.00 29,932.00 
6 9 79 4234.00 5 3. 669 038 0 6,450.00 450.00 6,000.00 
6 10 6, 559258 , 
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Balance of 

Commitment 
Rte Sect. Jan. 1, 1940 
6 pe $ 2,209.53 
6 12 2,350.00 
6 12a 2,500.00 
6 12B Oo 
6 13 225,000.00 
6 21 105,107.50 
Ola: 7 °8 25.00 
7 1 1,008.80 
8 2 200.00 
8 3 3,000.00 
8 4 2,200.00 
8 5 800.00 
10 Mt.Pleasant 

Avenue 500.00 

10 1 55.00 
10 3 200.00 
10 3 C.L.1 100,000.00 
10 4 500.00 
10 5 & 6 800.00 
12 1 87.50 
12 2 34,587.57 
15 2&3 50.00 
Old 17N 1 1,150.00 
17S 1 ~ 160.00 
17N 2 100.00 
18S 19 700.00 
18 & 20 - 4,500.00 
18S 16) 
20 8 ) $,275.00 
Old 20 1 412.50 
20 5 75.00 
20 6 950.00 
20 7 7,400.00 
21 2&3 1,000,000.00 
21,25,29 11 40,000.00 
21 4B&C 130,915.66 
23 8B 0 
23 10 1,260.00 
23 11 439 .40 
23 12 5,235.87 
23 13 950.00 
$24 1 2,400.00 
25 Widening O 
25 1. 6,608.00 
25 3D & 1A 150,000.00 
25 & 39 Circle 220,00 
25 4 39,500.00 
25 5 175.00 
25 5B & 6B 2,925.00 
25 8A 11,076.00 
25 10 1,275.00 
25 11 250.00 
25 12 150,00 


1940 


Commitments 
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540,00 


oo o0 0:0 00 60'O0 60°05 ooooooo°coeocoo 


ook ekek eo) 
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0.00(A) 


5,000.00 


800,0 
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2,209.53 § 


2,550.00 
2,500.00 

0) 
225,000.00 
105,107.50 
25.00 
1,008.80 
200.00 
5,000.00 
2,200.00 
800.00 


500.00 
55.00 
200.00 
100,000.00 
500.00 
800.00 
87.50 
34,587.57 
50.00 
1,150.00 
160.00 
100.00 
700.00 
4,500.00 


3,275.00 
412.50 
75.00 
950.00 
7,400.00 
460,000.00 
40,000.00 
130,915.66 
5,000.00 
1,260.00 
439 .40 
5,235.87 
950.00 
2,400.00 
800,000.00 
6,608.00 
150,000.00 
220.00 
39,500.00 
175.00 
2,925.00 
11,076.00 
1,275.00 
250.00 
150.00 


Purchase of Right of Way 
Statement of Expenditure and Commitments 
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Adjustment of Comnitments 
On 


0 
481.85 


1,916.00 


0) 


52,215.12 
38,880.50 


© 0-0 0-0-0 


300.00 


oO 


200.00 


©-©-©:-@:6-0-6-.620-0° 0 
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2,209.53 
1,848.15 
584.00 
190.00 
172,786.88 
66,227.00 
25.00 
1,008.80 
200.00 
3,000.00 
2,200.00 
800.00 


200.00 
55.00 

@) 
100,000.00 
500.00 
800.00 
87 .50 
34,587.37 
50.00 
1,150.00 
200.00 
100.00 
700.00 
4,500.00 


3,275.00 
412.50 
75.00 
950.00 
7,400.00 
460,000.00 
40,000.00 
130,915.66 
5,400.00 
1,260.00 
439.40 
3,703.00 
950.00 
2,400.00 
800,000.00 
9,792.00 
150,000.00 
220.00 

39 ,500.00 
275.00 
2,925.00 
11,076.00 
1,275.00 
250.00 
150.00 


Expenditure to 
Dec. 31, 1940 


$ 


850.00 


1,723.15 


584.00 
165,00 


73,706.40 
62,827.00 


©-©O-0'O-. Oo 


200.00 


22,960.43 


0 

0) 
50.00 
100.00 


52,400.00 
5,325.00 


) 
) 


2,203.00 


0 
0 
QO 


5,934.00 
80, 706.10 


0 
0 
) 
2) 


8,250.00 


411.24 
125.00 
) 


Schedule #7-A 


Balance of 
Comnitment 
Dec. 31, 1940 


§ 


1,359.53 
125.00 

) 
25.00 
99,080.48 
3,400.00 
25.00 
1,008.80 
200.00 
3,000.00 
2,200.00 
800.00 


0 
55.00 

8) 
100, 000.00 
500.00 

0 
87.50 
11,626.94 
50.00 
1,150.00 
150.00 

0 
700.00 
4,500.00 


3,250.00 
215.00 
50.00 
700.00 
7,400.00 
460,000.00 
40,000.00 
78,515.66 
75.00 
1,260.00 
439.40 
1,500.00 
950.00 
2,400.00 
800,000.00 
3,858.00 
69,293.90 
220.00 
39,500.00 
275.00 
2,925.00 
2,826.00 
863.76 
125.00 
150.00 


<a" nooo fo 
i sets 
jes neous t. 
5 tant TA 


olsaaisé- 
& pebeed . 


faatxo ss 


adiw iteenenta 
mo tganinbhio aakeed 


Rt. Seot. 

25 13 

25 22 

25 24 

25 25 

25 29 

25 30 

25 Sl 

25 32 

25 335 

25&526(1937)& 

Rt.fl (1917) 

Trafic Circ.) 

26 A 

26 3 

26 4 

26 5:7 & ) 

S2GH) eA) 

26 «27 Cele 

28 22 

28 23 

28 24 

28 24 C.L. 
Sec. 1 x 

28 24 C.L.e 
Sec. 2 ) 

28 25 

28 26 

29, 2D 

29 2E 

21 Lider) 

29 +) ) 

29 38B,1C%2C 

A. 44 

29 6 

29 6A 

ao OW 

ao OW 

294 1 

29A 2 

50 2A 

30 5 

50 7 

50 9 

$dl al 

§3sl 3 

S31 4 

dl 3 

él 5 

$l 7 

31 pod 

35 3B, dC 

33/35 1 C.Le 

oF 1 


Balance of 
Commitment 


Ss 20.00 
300.00 
316.00 
905.20 

28,913.30 
24,596.53 
1,250.00 
347,098.15 
124,032.00 


35,000.00 
892.80 
3,000.00 
148.50 


510.00 
300.00 
145,950.75 
fo) 
0 


10,049 .57 


O 
65,000.00 

O 

O 


100,000.00 
100,000.00 
Bi 672'.08 
7,483.96 

) 
4,969.25 
43.51 

0 
10,000.00 

0 
100.00 
750.00 
25.00 
4,625.00 
10,635.68 
2,495.00 
3,135.00 
925.00 
3,750.00 


12.00 


8 


1.9,4 0 
Jan. 1, 1940 Commitments 


eH Sp eevee eter 


©O2O-=O (S1eXeRS) 


125,000.00 
175,000.00 


O 


150,000.00 
O 

200,000.00 

172,000.00 


0 
60,000.00 

0 

0 
15,000.00 


nw 
© 
Oo 
Cc 


={oleiereteqemewoBeg=yelone 
e 
O 
} 


3 


15,000.40 
0 


90,000.00 
0 


& 


“ 


Total 


20.00 


500.00 


316.00 
905.20 
28,913.30 
24,596.53 
1,250.00 
547,098.15 
124,052.00 


35,000.00 
892.80 
3,000.00 
148.50 


510.00 
300.00 
145,950.75 
125,000.00 
175,000.00 


10,049.57 


150,000.00 

65,000.00 
200,000.00 
172,000.00 


100,000.00 
160,000.00 
3,672.93 
7,483.96 
15,000.00 
4,969.25 
43.51 

0 
10,000.00 
20,000.06 
100.60 
750.00 
25.00 
4,625.00 
10,685.68 
2,495.00 
5,185.00 
925.00 
3,750.00 
15,000.00 

0 


90,000.00 
12.00 


H 
qu 
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Purchase of Right of Way 
Statement of Expenditure and Commitments 


Adjustment of Commitments 


On 


ey 


50.00 


O. 
re) 
O 
) 
O 
1) 
e) 
O 
O 


io) 


SESS 


100.00 


SSA SAS (eo) oo°o0o © 


See Meer s) 


115,50 
465.00 


OnG- C2626 OOO 20sO-C: Oo 


500.00 


oS) 


hie a 


659.58 


0 
0 
0 
9 
0 
0 
1,250.00 
0 
0 


oO OC-O-0-© ©-©-O-0 


© 


O=-2-O-© 


Cee-o-o oO -C-O-©@.© -C-C -©-0:-©-0-© 0-0-0200 -0O 


Eo Nl AN: a 


fs 70.00 
300.00 
316.00 
245.82 

28,913.30 
24,596.53 
0 
347,098.15 
124,032.00 


35,000.00 
892.80 
3,000.00 
248.50 


510.00 

300.00 
145,950.75 
125,000.00 
175,000.00 


10,049 .57 


150,000.00 

65,000.00 
200,000.00 
172,000.00 


100,000.00 
160,000.00 
3,872.93 
7,483.96 
15,000.00 
4,969.25 
159.01 
465.00 
10,000.00 
20,000.00 
100.00 
750.00 
25.00 
4,625.00 
10,885.68 
2,495.00 
3,135.00 
925.00 
3,750.00 
15,000.00 
2,500.00 
90,000.00 
12.00 


Expenditure to 
Dec. 31, 1940 


4 70.00 
300.00 

O 
245,82 

0 
1,000.00 

0 
153,887.59 
50,005.07 


26,350.00 
190.00 

0 
142.22 


6) 

O 
2,051.00 

O 
15,799.00 


5,768.50 


114,509.35 
32,370.00 
80,600.00 
20,000.00 


6) 
119,735.00 
1,549.50 

O 

0) 
3,425.05 
101.435 
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oO 


Ca 
op 
be? 
g 


tt 
/ 
= 
+ 
ot Oe Oa O 
e 
tA 
oS 


Schedule #7-B 


Balance of 
Commitment 


“Dec. 31, 1940 


g 0 
0 
316.00 
fe 
28,913.30 
23,596.53 
) 
193,210.46 
74,026.93 


8,650.00 
702.80 
3,000.00 
106.28 


510.00 
300.00 
73,919.75 
125,000.00 
159,201.00 


6,281.07 


55,490.65 
32,550.00 
119,400.00 
152,000.00 


100,000.00 
40,265.00 
2,323.63 
7,483.96 
15,000.00 
1,546.20 
57.58 
465.00 
10,000.00 
20,000.00 
100.00 
750.00 
25.00 
4,625.00 
10,885.68 
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ares + Entous pe 54 att 
ee: aim 


Purchase of Right of Way 


Statement of Expenditure and Commitments 


Schedule #7-¢ 


Balance of 
Commitment 1940 ‘ae ; Balance of 
Rt. Sec, PE oak GE AAP ee aoe Ce A ial of Pe sik Expenditure to Commitment 
* sm te nee tliat Off a dhs at Dec. 31, 1940 Dec. 31, 1940 
$ 50,000.00 $ re) 5 ; Ce et ne 4 
e 50 a 2 . 
34 SW 8.054.21 . * shee st . $ 0 $ 50,000.00 $ 150.00 $ 49,850.00 
34 4 5,854.33 bs steer ee 0 8,054.21 20.85 8,033.36 
5 5 757.83 0 "757.83 Te 5 15,183.00 2,990.00 12,193.00 
6 * 757,85 9) A 
=a eee 23.16 0) 25.16 @) 23.16 re) 5 ai 83 
Widening fe) 150,000.00 1 
‘ 50,000.00 0 
34 + 747. , , 0 150,000.00 0 150,000.00 
35 1 pinged: ; oe } s "747.93 81.47 "666.46 
= anigt : pe gene : : 140,000.00 83,855.00 56,145.00 
ae A 105,328.60 fe) 105,328.60 0 0 105,328.60 1,078.23 104,250.37 
8 9 gaa the aee ? Beier iee 24,256.47 0 44,093.67 24,000.00 20,093.67 
‘ : 0 re) 100.00 0 
35 Ext.12,13,14 323,135, 3 notes 
- rs fan's ; 86 0 323,135.86 100,000.00 0 423,135.86 86,255.24 336,882.62 
; »690.00 1G: 106,690.00 0 0 106,690.00 52,300.00 54, 390.00 
$5255 0 = 30,000.00 9) 30,000.00 0 0 ' area 
; Sane : mee : ‘ 30,000.00 3,345.00 26,655.00 
-00 : 300.00 0 
3 858.00 ) 858.00 0 0 858.00 350.83 ape 
37 4 ) ) 0 10,000.00 0 ‘ 
; 10,000.00 10,000.00 0 
37 9 —* 17,400.00 0 Ota ' 
fs aan » 200. » £00.00 0 8,563.39 8,836.61 8,836.61 9) 
$41 48.43 85.99 0 85.99 0 0) 85.9 
: 99 Oo 85.99 
a or ee . cnr Au en 
9437. »487. 2,437.46 0 2,437.46 
39 2 48,158.80 fo) 48,158.80 0 0 48,158.80 0 48,158.80 
39 4,5,6 2,000.00 O 2,000.00 0 0 "2,000.00 0 2,000.00 
39 4 47.00 fe) 47.00 0 0 47,00 0 "47.00 
= ee aS 76,769.06 ) 76,769.06 0 0 76,769.06 33,645.50 43,123.56 
ee 
fic Circ. fe) 100,000.00 100,000.00 0 0 100,000.00 0 100,000.00 
s40- 1 1,300.00 Oa 1,300.00 0 0 1,300.00 0 1,300.00 
s40 2 885.00 0 885.00 0 0 885.00 0 ” 885.00 
$40 3 575.00 6) 575.00 0 0 575.00 25.59 549.41 
$40 4 35.00 0 35.00 0 0 35.00 0 35.00 
40 2A 18,813.70 ) 18,813.70 0 0 18,813.70 2,310.23 16,503.47 
40 3A 490.00 fe) 490.00 10.55 0 500.55 500.55 0 
40 4A 6,003.96 0 6,003.96 0 0 6,003.96 965.00 5,038.96 
40 5A 42,902.77 fe) 42,902.77 0 0 42,902.77 1,045.00 41,857.77 
40 6A 3,783.25 fe) 3,783.25 0 0 3,783 25 3,266.75 516.50 
40 1& ; | 
37 5 a8 3,851.61 0 3,851.61 0 1,003.30 2,848.31 2,812.00 36.31 
Lakehurst. 
40 5 94.67 0 94.67 6} 94.67 0 0 0 
40 5B fe) 150,000.00 150,000.00 0 0 150,000.00 20,901.71 129,098.29 
40 7 25.00 0 25.00 5,000.00 0 5,025.00 2,550.00 2,475.00 
40 Ser 0 0 0 10,000.00 0 10,000.00 726.18 10,726.18 
40 9 440.00 0 440.00 0 0 440.00 0 440.00 
40 Wid. 10#11 me) 150,000.00 150,000.00 0 0 150,000.00 0 150,000.00 
< 10,11 2,009.08 0 2,009.08 0 0 2,009.08 683.26 1,325.82 
38/414S41 Traf- 
fic Circle 12,850.00 0 12,850.00 0 0 12,850.00 0 12,850.00 


ere lurae 334 ote nohialutiqsoes BN eo So ae 


ee 
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Purchase of Right of Way 


Schedule #7-D 
Statement of Expenditure and Commitments 


alee ple | Balance of 
: ¥ Cc ° 

Rt. Sec. Lovage! 40 Sad dal ere Adjustment of Commitments. Expenditure to Commitment 
ee total On Oss | Mot a1 Dec. 31, 1940 Dec. 31, 1940 
ni $ ae 0 858.00 $ ) $ 0 | $ 858.00 ) & 858.00 
= 1A 1,600.00 ) 1,600.00 0 om 1,600.00 0 1,600.00 
1 185.00 0 185.00 0 0 | "185.00 125.00 "60,00 

41 2 4,978.82 0 f ; 
4,978.82 0 0 4,978.82 0 4,978.82 

41 4 12,368.10 @) 1 7368. ,768. 
S41 2 Rha ne 2,368.10 @) 0 | 12,368.10 600.00 11,768.10 
mere ina: iin 2 8,500.00 0 0 | 8,500.00 850.00 7,650.00 
S41 3 Sg sland 4 200,000.00 ©) 0 | 200,000.00 114,547.34 85,452.66 
S41 3B, 4A alia 5,069.80 ) 0 5,069.80 ©) 5,069.80 
agen : Mo “ eae: 250,000.00 0 0 250,000.00 0 250,000.00 
cavielded 8,500.87 0 ) 8,500.87 200.00 8,300.87 
be sper haere 0 4,676.30 0 0 4,676.30 0 4,676.30 

ra 2 eon : ees he 0 ) 9) 
. ° 261.10 9) 261.10 

42 6W fe) ) ) 283.44 0) 283.44 283.44 fe) 

42 7 1,470.06 0 1,470.06 @) 0 1,470.06 fe) 1,470.06 
- pa... 750.00 fo) 750.00 0 ) 750.00 75.00 675.00 
Neck Twp. 1,000.00 0) 1,000.00 ) 1,000.00 ©) ©) to) 

44 2A,4A,7 2,516.00 0 2,516.00 fe) 6) 2,516.00 @) 2,516.00 
44 3,4 2,125.00 fe) Ay 125.00 0) ) 2,125.00 ) 2,125.00 

44 5 ) 0 f°) 25.00 ) 25.00 25.00 fe) 
44 7A 696.63 ) 696.63 0 fe) 696.63 @) 696.63 
44 8 1,069.00 9) 1,069.00 9) 9) 1,069.00 1,069.00 fe) 
44 2) ) 250,000.00 250,000.00 fe) ) 250,000.00 ) 250,000.00 
44 10 9) 125,000.00 125,000.00 0 6) 125,000.00 610.00 125,610.00 
$44 1 5,000.00 ©) 5,000.00 O fe) 5,000.00 0 5, 000.00 
45 1 0) ) ) 75.00 fo) 75.00 75.00 ) 
45 2 1,539.80 ) 1,539.80 1,240.60 fe) 2,780.40 1,057.40 1,723.00 
45 7A 216.88 0) 216.88 ) O 216.88 216.88 fe) 
46 6w 3,805.41 0) 3,805.41 o) 6) 3,805.41 319.24 3,486.17 
47 2 4,850.00 9) 4,850.00 fe) fe) 4,850.00 fe) 4,850.00 
47 4 300.00 f°) 300.00 9) 0 300.00 fe) 300.00 
AT 9 9,735.50 0) 9,735.50 ) 6) 9,735.50 166.47 9,569.03 
47 11 2,500.00 0 2,500.00 @) fe) 2,500.00 0 2,500.00 
47 12 4,100.00 0) 4,100.00 fe) 9) 4,100.00 ) 4,100.00 
48 21 110.00 ©) 110.00 0) 9) 110.00 fe) 110.00 
48 22 9,087.37 0 9,087.37 ) fo) 9,087.37 ) 9,087.37 
48 23 15,397.53 9) 15,397.53 9) ) 15,397.53 @) 15,397.53 
48 24 10,475.00 0 10,475.00 0 ©) 10,475.00 1,450.00 9,025.00 
48 25 27.00 0 27.00 1,000.00 fe) O27 00 50.00 977.00 
48 27 825.00 fe) 825.00 ) @) 825.00 fe) 825.00 
ae oo oe al 52088 aos 2880 
+ O 8,299. 9 ° » 405. P) * 
a “pA it 5 i 50,000.00 50,000.00 0 1,431.58 48,568.42 9,456.15 39,112.27 
$49 2 75.00 @) 75.00 ©) fe) 75.00 @) 75.00 
$49 5 1,602.00 0 1,602.00 ©) 6) 1,602.00 fe) 1,602.00 
$49 4& ) 
) 4,575.00 ) o) 4,575.00 9) 4,575.00 
m4 af ave 0) 10,947.25 ) 9,947.25 1,000.00 1,000.00 fe) 
51 2 100,025.00 ) 100,025.00 0) 40,000.00 60,025.00 58,522.45 1,502.55 
54 1 0) 150,000.00 150,000.00 @) 10,000.00 140,000.00 13,321.75 126,678.25 
Bridges 750.00 0 0 750.00 O 750.00 
4 eaey st. Bre 7 000,00 0 1,000.00 . Or WAU Mi er aaetchss 
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Purchase of Right of Way 


Schedule #7-E£ 
Statement of Expenditure and Commitments 


Balance of 


Commitment Balance of 


a 
940 Commitment 


Rte Sec. Jan. 1, 1940 Commitments ACO NS ney Oh Comm. oments Expenditure to 


a OE On off Total Dec. 31, 1940 Dec. 31, 1940 
ye) 
Black Cr. Br. & 
Appro. . a " i 
Raeey ioora ; : ill _ $ 25.00 $ 0 $ 0 $ 25.00 $ ) $ 25.00 
Project Fund: 
= i PA0-00 0 510.00 0 0 510.00 0 510.00 
1,525.00 0 1,525.00 0 0 
ee ee oes 76 65 2525. 1,525.00 0 1,525.00 
atvee 0 102,759.69 0 0 102,759.69 0 102,759.69 
Camden 6,223.30 ) 6,223.30 0 . M208, ,728. 
ia ta wea Mere 0 6,223.30 2, 500.00* 8,723.30 
2 5 . paeye- > 0 3,000.00 0 0 3,000.00 0 3,000.00 
4 : 250 0 2,444.50 0 0 2,444.50 0 2,444.50 
7 Tei 2,775.00 0) 2,775.00 0 ot 2,775.00 200.00 2,575.00 
& 1,000.00 fe) 1,000.00 9) 9) 1,000.00 ) 1,000.00 
4 8 600.00 0 600.00 0 0 600.00 0 600.00 
4 27 2,750.00 ) 2,750.00 0 0 2,750.00 0 2,750.00 
4 30 61.00 fe) 61.00 0 0 61.00 0 61.00 
4 31 635.00 0) 635.00 750.00 0 1,385.00 0 1,385.00 
4 Bridge at 
Keyport 25.00 8) 25.00 ¢) @) 25.00 fe) 25.00 
5 1A 715.00 0 715.00 0 0 715.00 0 715.00 
5 9 37.00 0 37.00 0 0 37.00 0 37.00 
5 13 500.00 0 500.00 0 0 500.00 0 500.00 
5 17 300.00 0 300.00 0 0 300.00 0 300.00 
5 19 1,000.00 0 1,000.00 0 0 1,000.00 0 1,000.00 
5 4 50.00 0 50.00 0 0 50.00 O 50.00 
6 10 175.00 e) 175.00 0 0 175.00 0 175.00 
6 14 750.00 0 750.00 0 0 750.00 0 750.00 
6 18 2,975.00 0 2,975.00 0 0 2,975.00 0 2,975.00 
7 2 52.24 0 52.24 0 0 52.24 0 52.24 
7 4 300.00 0 300.00 0 0 300.00 0 300.00 
7 6 2,288.60 0) 2,288.60 0 0 2,288.60 0 2,288.60 
8 3 1,000.00 0 1,000.00 @) @) 1,000.00 ) 1,000.00 
8 7 2,100.00 0 2,100.00 0 0 2,100.00 0 2,100.00 
8 8 460,00 0 460.00 0 0 460.00 0 460.00 
8 9 400.00 fe) 400.00 0 0 400.00 0 400.00 
9 14 200.00 0 200.00 fe) 0 200.00 200.00 to) 
9 19 100.00 ) 100.00 0 0 100.00 0 100.00 
10 1A 5.00 0 5.00 0 0 5.00 0 5.00 
12 6 4,200.00 0 4,200.00 0 ) 4,200.00 0 4,200.00 
14 1 45.00 ) 45.00 0 0 45.00 0 45.00 
14 8 2,002.55 ) 2,002.55 fe) 0 2,002.55 0 2,002.55 
14 9 800.00 0) 800.00 0 0 800.00 0 800.00 
14 10 5.00 fe) 5.00 0 0 5.00 0 5.00 
14 11 4,530.00 fo) 4, 530.00 0 0 4,530.00 0 4,530.00 
14 13,15,17 1,725.00 ) 1,725.00 0 0 1,725.00 0 1,725.00 
0 227.80 0 0 227.80 0 227.80 
14 12,13 227.80 | 
14 14 700.00 9) 700.00 ) 0: | 700.00 0 700.00 


Balance of 

Comnitment 1940 
Rte Sec. Jan. 1, 1940 Commitments 
14 16,17 $ 1,950.00 § fe) $ 
15 7 1,100.00 e) 
15 8 6,536.10 @) 
15 9,10 1,944.00 fe) 
15 ll 2,416.00 re) 
16 5B 511.00 ) 
25 4B 2,457.32 0) 
SS -15%16 472.50 fe) 


TOTALS $5,081,043.13 


* RED figure. 
(A) Cancelled. 


Fund 


Bond Fund 


m6. Gb ant 


1,950.00 
1,100.00 
6,536.10 
1,944.00 
2,416.00 

511.00 
25457252 

472.50 


$ 3,182,000.00 8 8,263,043.13 


State Road Fund 


Purchase of Right of Way 


Statement of Expenditure and Commitments 
postin nul aaah cAcieneh! Makanda stalth,:  simedbaiedstchatddad 


Adjustment of Expenditures 


On orf 

& 0 & 0 
0 0 
0 fe) 
0 0 
0 0 
0 0 
0 0 
0 0 

& 249,449.31 ¢ 


249 ,449 .31 


TO (te 


1,950.00 
1,100.00 
6,536.10 
1,944.00 
2,416.00 

511.00 
2,457.32 

472.50 


88 263,043.13 


Analysis of Expenditure & Commitments 


By Funds 
Total 
$5,216,043.13 


3,047,000.00 


&8,263,043.13 


Expenditure 


$1,703,310.71 
185,285.30 


£1, 888,596.01 


Expenditure to 


Dec. 31, 1940 


& 


O-0:. OO" O:6.O5O 


$1 , 888,596.01 


Commitment 


$3,512,732.42 
2,861,714.70 


$6,374,447.12 


Schedu_ » 


#T-F 


Balance of 
Commitment 
Dec. 31, 1940 


$ 


1,950.00 
1,100.00 
6,536.10 
1,944.00 
2,416.00 

511.00 
2,457.32 

472.50 


$6,374,447.12 


Schedule 46 


STATE HIGHWAY DEPARTMENT 
Balance of State Highway Construction Program 
As of December 31, 1940 


he State Funds 50% Federal Pumd 
Rt. Sec. “4 i Lem : : Road +: Bridge Se et : Bridge =: 
Local Name _ County age : Right of Way :Construction: Construction:  :Construction Conetrnakions Total 
a = as over Berry's Creek & Erie R.R Bergen Ber ich $ fe) $ 0 $ 750,000.00 ¢ 0 $ 0 $ 750,000.00 
= eT plats - woes ‘ f - ) 0 30,000.00 0 fy) 30,000.00 
, ompietion of Paving : “ 0 75,000.00 0 0 () 75,000.00 
. Cape May Court House Relocation Grade only Cape May 4.00 175,000.00 185,000.00 ) 9) 0 360,000.00 
ie Fort Lee-Little Ferry (Part) Bergen 4,00 ) 200, 000.00 0 0 0 200,000.00 
om Entrance Road (Camden) Camden 1.00 ) 100,000.00 0 0 0 100, 000.00 
50 Old Passaic River Bridge Removal Essex & Hudson - 0) 0 90,000.00 0 0 90,000.00 
28 Somsrville-Clinton Point (Partial Somerset & 
a Completion) Hunterdon 16.5 fe) 533,619.48 0) 431,261.86 @) 964,881.34 
Trenton-Pennington Grading Mercer 5.0 200,000.00 150,000.00 9) ) 0 350, 000.00 
S3l Ross Corner=Branchville Sus sex Zu 75,000.00 0 175,000.00 ) @) 250,000.00 
35-4 Connection to Long Branch Monmouth 2650 50,000.00 100,000.00 9) 0 8) 150,000.00 
38 Rt. 734 to Rt. #35 (Grade & Gravel) " 3.50 135,000.00 ) 0 0 ) 135,000.00 
$3255 C.L. Asbury Ave. Rt. #435 Wayside Road ‘ 2.00 fo) 75,000.00 25,000.00 ) fo) 100,000.00 
S41 SB&44 Kresson to Route 3443 (Moving Concrete) Camden “ 0 35,380.52 fe) 0) fo) 35,580.52 
43 Absecon Westerly Atlantic - 8) 250,000.00 0 0) 8) 250,000.00 
45 Newton Creek Bridge Camden & 
Gloucester - 0 0 75,000.00 0 0 75,000.00 
45 3ig Timber Creek Bridge Camden & 
Gloucester - 0 0 75,000.00 0 0 75,000.00 
54 1 Grade Separation Rt. #42. Atlantic 0 185,000.00 90,000.00 0 @) 275,000.00 
Highway Beautification ~ 7 0 21,012.40 0 21,012.40 0 42,024.80 
Right of Way & Miscellaneous 
Construction in Connection with 
Federal Grade Crossing Elimination Program - 50,000.00 50,000.00 7) 0 0 100, 000,00 
Reserve for Adjustments 0 40,000.00 38,275.53 16,812.90 te) 95,088.25 
TOTAL mt § 685,000.00 $2,000,012.40 $1,348,275.33 § 469,087.16 $ fe) $4,502,374.89 


Rte. Sec. 
25 268 
25 Sl 
25 31 
6 12 
6 115B%12a 
6 shy 
6 ll 
6 11A 
6 is 
6 13 
$26 1B 
25 4¢ 
25 - 
25 6B 
25 5B 
25 5C 
$3l 3 
$3l 4 
$31 4 

2 6A 
25 TA 
1 4D 
44 8 
25 22C 
25 25B 
35 13 
35 13A 
35 12 
35 Ext. 12A 
35 148 
6 7 

6 8 

6 S8AZ8B 
12 2 
12 2 
29 29h 
29 


Local Name 


State Planning 


Bet. Robbinsville & Hightstown 
Straw Church to Rt. #24 
Kaizhn Ave. & Marlton Pike 
Marlton Pike to Union School House 
Bridge over Passaic River between 
Pine Brook & Fairfield 
Bet. Pine Brook & Fairfield 
Troy Brook to Passaic River 
rs " = Passaic River 
Bet. Troy Brook & Passaic River 
Bet. Danville & Cobb's Corner 
In Boro of Mt.Lakes at Fox Hill 
Bet. Trenton & New Brunswick 
" Cranbury Tpk. é Raritan River Bridse 
In Woodbridge Twp. Roadside Improvements 
Port Reading R.R. to Amboy Ave. 
Amboy Ave. to Elm St. 
Ret. Metuchen & New Brunswick 
Branchville-Culvers Lake 
" Reloc. bet. Augusta & Culvers Lake 
" By-pass D.L.&W. R.R. Bridge 
Fairview Ave. & Rt. +4 
East Grand Ave., Rahway to 
Woodbridge (Cloverleaf) 
Hudson Co. 
Bridgeport By-pass between Westville 
& Penns Grove 
Eightstown Relocation 
Cranbury Relocation 
King Georzes Road ?; Rt. 725 
Woodbridge Twp. between King Georges 
Road & Rt. 25 
Smith St.-King Georges Road 
Woodbridge Twp. bet. King Georges Road 
& Smith St. 
Edison Memorial Br. Appro. bet. 
So. Amboy & Keasby 
Bridges 
Main Ave. Bridge 
Bet. Valley Rd. & Lexington Ave., 
clifton 
Croton-Flemington 
Frenchtown-Flemington 2 Bridges 
West End Ave., N. Plainfield to | 
Green Brook (Scotch Plains) 


3B,1C,2C Bet. Pub. Serv. Rwy. at Elizabeth Jct. 


1B,1C 


é Morris Ave. 
In Twp. of Hillside and Union bet. 
Elizabeth Jct. & liorris Ave. 


Project 
Number 


Planning ; 
aA & Bil 2) 


$2. keC2) 
69B (2) 
69 G (1) 


88 A (2) 
88 A (3) 
88D 
88D 
88D 
88E 
88E 
955 
95F 
95G 
95G 
9 5H 
95 
1018 
10lc (1) 
10lc (2) 
102A (2) 


LLL ON ON NS 
Www WY WD FW 0 


1158 
118 


mses oN QA 
L2SD502) 
1235Fnt2) 
1288 


1288 (3) 
128¢ 


126Gy Ce) 
A28Dute ) 
131¢c 

131G (1) 
131G (2) 
177B (1) 
177B (2) 
178A 


178B (1) 


178B (2) 


- Unpaid 
Balance Allotment 
Dec. 31,1939 1940 
& 50,458.00 $ 42,631.00 
1,601.00 0) 
6,150.00 @) 
6,818.00 ¢) 
1L5;350700 0) 
79,660.00 6) 
(0) fr.e255.00 
6,219.00 ¢) 
69,736.00 @) 
26,665.00 O 
0) 196,340.00 
0) 73,630.00 
121,035.00 8) 
LOL 2 T7600 O 
0) 1,635.00 
15,404.00 @) 
26,239.00 @) 
56,020.00 6) 
9,669.00 8) 
128,884.00 0) 
O 71,100.00 
1,496.00 fe) 
13,771.00 fe) 
13,818.00 ¢) 
176,976.00 @) 
) 2,945.00 
0 2,495.00 
31,519.00 0) 
@) 9,620.00 
33,324.00 @) 
(@) 6,955.00 
@) 7,695.00 
3,422.60 @) 
10,006.00 fe) 
0 295,400.00 
26,858.00 ) 
13725200 6) 
17,556.00 fe) 
O 172,610.00 
6) 65,420.00 


Status of Rerular Federal Aid 


4 


? 


Total 
Allotments 


93,089.00 


1,601.00 
6,150.00 
6,813.00 
15,350.00 


79,660.00 
57,255.00 
6,219.00 
69,736.00 
26,665.00 
196,340.00 
73,630.00 
121,035.00 
161,277.00 
1,635.00 
15,404.00 
26,239.00 
56,020.00 
9,669.00 
128,884.00 
71,100.00 
1,496.00 


13,771.00 
13,818.00 


176,976.00 
2,945.00 
2,495.00 

31,519.00 


9.620.00 
33,324.00 


6,955.00 
7,695.00 
3,422.60 
10,006.00 
295,400.00 
26,858.00 
1,725.00 
17,556.00 

172,610.00 


65,420.00 


Amount 
Received 
oe 


6) 


1,601.00 
0) 
0 
0 


66,914.00 
45,231.00 

0 
34,057.00 
11,732.00 
166,889.00 
62,585.00 
84,724.00 
120,957.00 

0 

0 

0 
47,578.00 

fe 
107,639.00 
63,279.00 
1,194.54 


8,611.36 
8,948.77 


134,412.00 
0 
e) 
0) 


7,984.00 
0) 


5,772.00 

0 

0 

0 

0 

0 
966.24 
7,716.39 
100,113.00 


48,410.00 


Allotment 
Balance 


; 


Ww 
O 


5,159.64 
4,869.23 


758.76 


9,859.61 


moO OO O°O 0-0 © 0 O06 0 00 0 


Cancelled 


oo0o0 Oo 


046 


@) 


fe) 


Schedule #9 


Unpaid 
Balance 
Dec.dl1, 1940 


93,089.00 
0 
6,150.00 
6,818.00 
15,350.00 


12,746.00 
12,024.00 
6,219.00 
35,679.00 
14,933.00 
29,451.00 
11,045.00 
36,311.00 
40,320.00 
1,635.00 
15,404.00 
26,239.00 
8,442.00 
9,669.00 
21,245.00 
7,821.00 
) 


0 
e) 


42,564.00 
2,945.00 
2,495.00 

31,519.00 


1,636.00 
$3,524.00 


1,183.00 
7,695.00 
3,422.60 

10,006.00 
295,400.00 
26,858.00 
0 
) 
72,497.00 


17,010.00 


Rt. Sec. 
29 2D 
28-24 C.L. 
28-24 C.L. 
4 40 
oa 40 
& 41 
35 37 
S41 2As3r 
S4 Ext. l 
$4 Ext. 1 


Status of Regular Federal Aid 


2 
Unpaid Amount 
Project Balance Allotment Total Received 
_Local Name Number Dec.31,1939 1940 Allotments 1940 
Twp. of Union bet. Morris Ave. 
& Rahway River 178¢ (1) & 0 $ 220,520.00 § 220,520.00 § 0 
Bet. Straw Ch. & Rt. 24 near Phillipsb. 179A (2) 8, 887.00 { fe) 8, 887.00 ) 
Straw Church-Phillipsburg 179A (1) 7,840.00 0 7,840.00 7,166.45 
Englishtown Rd. to ponnons Corner 181A (1) 27,146.00 0 27,146.00 0 
Bet. Freehold = & " 181A (2) 8,563.00 0 8,563.00 5,020.00 
Gordons Corner & ee 181B (1 O 212,100.00 212,100.00 150,591.00 
At Asbury Ave. Traffic Circle 182A (1) 0 55,590.00 55,590.00 46,139.00 
Bet. Rt. #68 in Chester and Kresson at 
Burlington-Camden Co. Line 183A (1) fe) 265,155.00 265,155.00 228,033.00 
hin hs A nds = $1,164, 092.60 $1,759, 096.00 $2,923,168.60 % 1,574,263.75 
Recapitulation of Regular Federal Aid 
Amount of Unpaid Allotments Certified as of Dec. 31, 1940 $1,327,322.60 
Balance of Allotment # ARS PEIN A | ee 1,599,484.27 
2) a ne SO - $2,926,806.87 
Status of Federal Aid 
National Industrial Recovery Highway Federal Aid 
Survey Planning-State Wide Planning 1 $ AT, S066 89) 6 ) TAA by (A = = BY 6 ae 17,506.59 
Bet. Rt. 4 P. Amboy & Rt. 355 Ext. in 
Woodbridge NRS 169(1)1935 8,384.96* 0 8,384.96* 0 
Imlaystown-Red Valley Road NRS 180(1)1935 19,665.00 0 19,665.00 0 
TOTAL - 3 20,706.05 & 0 $ 20,780.60 $ 17,506.55 
Recapitulation of National Industrial Recovery I’ighway 
Federal Aid 
Amount of Unpaid Allotments Sabb ae Wh a Dec. 31, 1940 $ 11,280.04 
Balance of Allotment "  o% 940 ____ 2,500.00 
BO Bb - $ 13,780.04 
Status of Federal Works Program (Highway Fund) Federal Aid 
Survey Planning-State Wide eae Planning 1 $ 46,947.07 . 0 $ 46,947.07 $$ 46,947.07 
oes Te asoasat dee WPMS 169 (1) 23,577.56 25,577 » 56 0 
3 70, ba4.60 © : 5 70,524.66 $ 46,947.07 


TOTAL - 


Recapitulation of Federal works Program (Highway Fund) Federal Aid 


Amount of Unpaid Allotments Path as of Dec. 31, 1940 i 23,577.56 
Balance of Allotment — Boe eR O40 7,991.09 
TiO vt aan Z : 


Allotment 
Balance 
Cancelled 


© 


$ 21,602.25 


Schedule #9-, 


Unpaid 
Balance 


Dec.31, 1940 


$ 220,520.00 
8,887.00 

0 
27,146.00 
3,543.00 
61, 509.00 
9,451.00 


37,122.00 


1,527,3522.,60 


.@) 


a of 


8,584.96 
19,665.00 


¥ «©11, 280.04 


$ 0 


23,577.56 
p07. 


Rt. Sec. 
Sl z, 

23 — 

1 - 

35 Ext. 14 
6 8AL9 


Local Name 


Survey Planning-State Wide 
C.R.R. Crossing, Old Hook Rd., Closter 
bah ta " Boro of Closter & Haworth 
Preakness Ave.(Mt.View Rd.)in Wayne Twp. 
Part of High St., City of Summit 

" Roosevelt Ave. in West Carteret 

between Carteret and Rahway 
Tilton Rd. bet. Colosne & Pleasantville 
Clinton-Pittstown Rd. between Clinton 

and Pittstown 
Bet. Bridgeport & Mullica Hill 
Penn. R.R. Bridge at Princeton Jct. 
Franklin Ave.-Boro & Twp. of Berlin 
Harkers Lane R.R. Gr. Cross.of Pa.= 
Reading S.S. Lines 
Twp. of Vernon- L. a Pee R. aye 
Andover Twp.- 
Gre en ! as " i ! 
Hamburg-Sussex Rd. bet. Hamburg #% Sussex 
hiillville-Clermont Road bet. So. Dennis 
& Clermont 

D.L.&W. R.R. Bridge 


i dd Ss 


Project 


Number 


Planning 1 
PAGH Gd) 


FAGS 3 ( 
FAGM 4 ( 
( 
( 


FAG! 8 
FAGS 9 


FAGS 10 ( 
1s 11 ( 
1% Te ( 

FAGM 24 A 

A 
( 
( 
( 


11] 26 
FAGS 35 
" 


ee SSS SY 
w — 
~~ ~~ 


Me Ge nbn) 
FAGM 118 C(2) 


Recapitulation of Hazards & Grade Crossings Federal Aid Fund 


$ 


- db 
4? 


Status of Federal Aid 
Hazards and Grade Crossing Federal Aid Fund 


Unpaid 
Balance 


Dec.3l, 1939 


) 
3,312.Q0 
2,928.00 

20,165.00 
10,806.00 


0 
Q 


357,047.00 

48,792.00 

44,288.00 
6) 


20 -O7O SO 


¢) 
58,756.00 


—- 


Allotment 
1940 


$ 


44,167.85 
0 
941.97 
0 
1,177.51 


129,200.00 
139,985.24 


oR om 2) 


67,450.00 


5,950.00 
- 1,814.92 
2,228.12 
1,727.40 
259,120.00 


214,360.00 
0 


206,094.00 $ 868,103.01 


Amount of Unpaid Allotments Certified a et pers 31, 1940 
Balance of Allotment 


oH 8 hd a - 


Raritan River Bridge 
Bridges 


TOTAL - 


PWA 1331-} 
" 1365=-F 


" 


#1,408,800.00 # 


489,150.00 


81 897,950.00 


oh 


S 


Recapitulation of P. 


1940 


Status of P. vi. A. Federal Aid Projects 


6) 
0 


0) 


Total 
Allotments 


$ 44,167.85 


3,312.00 
3,869.97 
20,165.00 
11,983.51 


129,200.00 
139,985.24 


37,047.00 
48,792.00 
44,288.00 
67,450.00 


5,950.00 
1,814.92 
See bee 
1,727.40 
259,120.00 


214,360.00 


38,756.00 


$1,074,197.01 


$1,408,800.00 
489,150.00 


41 897,950.00 


W, A. Federal Aid Fund 


Amount of Tnpaid Allotments otc as of Dec. 31, 1940 
Balance of Allotment 


TOT AL - 


" tt " 


1940 


$ 


Amount 
Received 
1940 


13,450.21 
2,006.74 
0 
0 
0 


100,776.00 
121,787.00 


14,052.00 

33,689.00 

20,131.00 
fe) 


O2O"O-© 


108,830.00 
128,616.00 
) 


543,517.95 


939,200.00 


350 , 491.06 


$1,289,691 .06 


Allotment 
Balance 


Cancelled 


$ 9) 
1,305.26 


OOOO © 


©::O 


$ 1,505.26 


$ 529,573.80 
1,186,686.17 


81,716,259.97 


8) 


___ 138,658.94 


$ 138,658.94 


$ 469,600.00 


QO 


$ 469,600.00 


Schedule #10 


Unpaid 
Balance 


$ 


Dec.e3l, 1940 


50,737 .64 
0 


3,869.97 
20,165.00 
11,983.51 


28,424.00 
18,198.24 


22,995.00 
15,105.00 
24,157.00 
67,450.00 


5,930.00 
1,814.92 
2,228.12 
1,727.40 


150,290.00 


85,744.00 
38,756.00 


$ 529,573.80 


$ 469,600.00 
0 


$ 469,600.00 


Schedule #11 


Status of Federal Aid Secondary & Feeder Roads 


ees Ne fai Amount Allotment Unpaid 
rojec Balance Allotment Total Received Balance Bal 
a SR fh oa Local Name Number Dec.31, 1939 1940 Allotments 1940 Cancelled Dec.31, 1940 
Allamuchy-Hackettstown Road FAS 7A (1) $ 12,529.00 § 0 $12, peo. OGee) 11,454.15 | 8 1,074.87 0 
Hackettstown-Andover Rd. between 
Allamichy & Tranquility FAS 7B (1) 4,415.00 0 4,415.00 3,830.84 584.16 0 
Hackettstown-Andover Rd. between 
Allamichy & Kackettstown FAS 7¢ (1) 0 85,120.00 85,120.00 68,947.00 0 16,173.00 
Stockton-Flemington Road FAS 14a (1) 2,599.00 0 2,599.00 1,061.68 1,537.32 0 
2 , " between ; 
Sand Brook & Sergeantsville FAS 14B (1) ) 26,975.00 26,975.00 9) 0) 26,975.00 
Bet. Quinton & Bridgeton FAS 154 (1) 1,369.00 o) 1,369.00 1,369.00 @) ) 
-Tattleton Rd. bet. Quinton & Bridgeton FAS 15B (1) 0 2,785.00 2,785.00 0 0 2,785.00 
Pittstown-Jutland Rd. bet. Pittstown 
& Jutland FAS 18a (1) 0) 11,945.00 11,945.00 8,839.00 ) 5,106.00 
Flemington-Clinton Road FAS 194 (1) 4,860.00 9) 4,860.00 4,813.35 46.65 8) 
Virginia Ave. FAS 20A (1 2,522.00 6) 2,522.00 825.82 1,696.18 0 
Pennsville-Salem Road PAS (204 /(1') O 51,720.00 51,720.00 45,513.00 0 6,207.00 
Cuthbert Road bet. Collingswood % 
Merchantville FAS 23a (1 0 32,470.00 $2,470.00 27,274.00 0 5,196.00 
37 a Cream Ridge & Colliers Mills FAS 1198 (1) 8,463.00 0 8,463.00 0 0 8,463.00 
37 9 Bet. Yardville & Lakehurst FAS 119¢ (1) 12,950.00 6) 12,950.00 11,655.00 0 1,295.00 
Delilah Road Ext. FAS 129D (1) 5,251.00. 6) 5,251.00 5,251.00 0 0 
Monmouth Road bet. Freehold & Nt. Holly FAS 156B (1) 25,760.00 6) 25,760.00 20,350.00 0 5,410.00 
tad of ie 7 Bihar iey is FAS 156C (1) 54, 900.00 0 54,900.00 28,269.00 0 6,631.00 
Mercerville-Reeds Mill Road FAS 170B (1) 4,382.00 0) 4,382.00 2,453.55 1,928.45 0 
Asbury Ave. Ext. bet. Freehold 
& Asbury Park FAS 171 (2) 2,950.00 0) 2,950.00 2,890.68 39.32 8) 
TO.Tck L - $ 122,930.00 211,015.00 $ 333,945.00 $$ 244,797.05 g 6,906.95 82,241.00 
Recapitulation of Federal Aid for Secondary & Feeder Roads 
eae eer el en eC ORGCATY ich PECCON ORAS 
Amount of Unpaid Allotments cra en oF of Dec. 31, 1940 $ 82,241.00 
Balance of Allotment " NCAR! 2 48) ___ 505,153.81 
gr ne Ya - $ 585,374.81 
Status of Federal Works Program Grade Crossing Fund Federal Aid 
eee pera ute ee ee eee we OSL IE | SUNG  ROCGR AL AL 
a a Survey Planning - State Wide Planning 1 $ 40,000.00 $ 19,757.00 $ 59,757.00 ¢ 40,000.00 $ 0 19,757.00 
she ‘ & Approaches WPGM 137 24,101.00 0) 24,101.00 21,458.39 2,642.61 0 
bs 4B N.Y.S.&W. Kors Br. . PP: 
- - Penna. R.R. Br. at Deans WPGS 143 27,135.00 ¢) 27,155.00 ) fe) 27,135.00 
03 799.03 0 0 
a a N.Y. Central R.R. at Bergen Turnpike WPGH 144 0 799 03 7996 . 
os < Talmadge Road Crossing WPGS 148 52,611.53 fe) 32,611.53 ris eps 135,388.18 0 
‘4 Belleville Turnpike WPGM 153A 812.30 fe) 812.30 812.3 fe) ) 
$ 124,669.86 $ 20,556.05 § 145,215.66 $ 82,293.07 $ 16,030.79 46,892. 


TOTAL - 


Recapitulation of Federal Works Program Grade Crossing 


Federal Al 


Funds 


Meera VAMOnda Tn nn 
Amount of Unpaid Allotments Certifie qa of of Deo. 31, 1940 


Balance of Allotment 
OE AL 


1940 


$ 


46,892.00 
22,236.24 
2128, 


24 ’ ae = Y a (lie Sone aout 
* aa “fees in & Bepyienoety: 


ae | Lox petri 


ee : i. Lo a 


Laveen os 


‘Expenditure ¢: Commitments 
Maintenance Division 


Jeane lst to Dec. 3lst, 1940 


Expenditure: 


Direct: 
Supervision. 
Salary Labor 
Labor 
S Maint. Chauffeurs 
iy Equipt. " 
Cutside Equipment 
Dept. Trucks 
oe Lanes 
"Equipment 
Material 
5s Fernwood 
Freirht 
Snow Removal 
Miscellaneous 
Compensation 
Medical 
Compensation - Temporary 
Charges from Equipment ?: 
Electrical Divisions 


" ‘from Engineerins Division 
Stores & Stock Acct. 


"W Li 


Dept. Tools, etc. 


Generel 
Salaries 
nS Inspectors 
Expenses 
u Inspectors 
Advertising 
Postage 


Supplies © Equipt. 
Miscellaneous 
Telephone 


TOTAL EXPENDITURE 


Commitments: 


Cutside Wquipt. *& Labor 
Material, Yreisht, etc. 
Due Municipalities 
Maintenance Projects 
Liability Compensation 
Institutions 


TOTAL COMMITLENTS 


TOTAL SXPENDITURE AND COI ITLENTS 


I, 
rary 


? 


— 


ro 


éb 


+P) 


81,624.74 
88,171.63 


1,941,7435.40 


241,314.12 
25,362.96 
435,743.83 
329,116.09 
73,999.01 
183,747.79 
969 , 036.07 
144,941.62 
4,962.57 
147,015.54 
126,070.52 
25,133.59 
10,635.28 
3,628.25 


55,603.74 
19,595.79 
14,717.60 
42,697.53 


111,680.61 
26,160.00 
16,403.04 

87.60 
157.82 
3,462.46 
4,491.67 
15,852.02 
5,414.54 


28,893.00 
456,891.05 
2,160.93 
486,368.87 
5,833.12 


73,709.23 


34,940,866.67 


183,709.76 


Schedule -:12 


5,124,576.43 


1,053, 856.20 


$6,178,432.63 


13 


“t 


a 


Schedule 


Distribution of 
Expenditure and Conmitments 


Maintenance Division 
January lst, 1940 to Dec. Bist, 1940 
Institutional Credit 
Maintenance Roads .& Work Done for 
Expenditure; feo. Che iL State Highway Approaches Other Divisions 
Laintenance of Roads 2,394, 259.07 $2,026,059.75 $ 368,199.32 $ 
- " Bridges 141,787.69 141,787.69 
Landscape & Roadside 
Reautification 574,399.08 374,399.08 
iscellaneous, Signs ?. 
Special Work 168,028.39 168,028.39 
Snow Removal 665,724.21 665,724.21 
Construction 527,554, 22 527,634.22 
Wesraoh. 740,729.15 65,325.16 675,403.99 
Scales 2,285.57 2,288.57 
Ensineering 11,975.39 11,975.39 
Cther Divisions 90,001.04 90,001.04 
Accounts Receivable 7,849.62 7,849.62 
TOTAL EXPENDITURE 85,124,576.43 53,378,287 .69 & 433,524.48 #1, 512,764.26 
Cormitments 1,053,856.20 ‘) 980,146.97 73,709.23 0 
1. Olea L - 66,178,432.63 %4,558,434.66 8007 ,2ooe7l 61,012,764.26 
Status of Allotment - !aintenance Fund 
Balance ore se sey: Maa b 
spies, ps ee: 8 5] 0 Ag re 8 Expenditure 
Conmitment Allotment Total Funds Kxoenditure Commitments & Commitments Ralance 
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ORDINARY MAINTENANCE: 

M-1 Work on surface - travelled width. 

M-2 Work on paved shoulders. 

M-S Work on drains, ditches, unpaved shoulders. 

M-4 Nork on Gusrd rails and fences. 

Const.-Cost incurred on jobs not maintained for FULL yesr. 


ANALYSIS OF 1940 ROAD MAINTENANCE costs By ROUTES, TYPE OF PAVEMENT AND. CLASS OF WORK 
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Schedule #14 


Auditing & Account Bureau 
EXTRAORDINARY REPAIRS: 

E-5 Resurfacing, rebuilding, heavy patching - Mein pevemente 

E-6 Rebuilding paved shoulderse 

E-7 Rebuilding drains, new ditching, rebuilding unpaved shoulders. 

E=8 Replacing guard rails end fences. 
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ANALYSIS OF 1940 ROAD MAINTENANCE COSTS BY ROUTES, TYPE OF PAVEMENT AND CLASS OF WORK Schedule #14 “4 


Auditing & Accounting Bureau 


ORDINARY MAINTENANCE: 


EXTRAORDINARY REFAIRS: 
M-1 Work on surface - travelled width. E-6  hesurfecing, rebuilding, heavy patching - main pavement. 
k-2 Work on paved shoulders. E-6  Rebuxlding paved shoulcere. 
¥-S Work on drains, ditches, unpaved shoulders. E-7 Rebuilding drains, new ditching, rebuilding unpeved shoulders. 


M-4 =©Work on guard rails and fences. 
Conste Cost inourred on jobs not maintained for FULL yeare 
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Schedule #14-B 


‘ ANALYSIS OF 1940 ROAD MAINTENANCE COSTS BY ROUTES, TYPE OF PAVEMENT AND CLASS OF WORK Auditing & dccounting Bureau 
RDINARY MATNYENANCE; 

wt Work on surface - travelled width. EXTRAORDINARY REPAIRS: 

u-8 Work on paved shoulders, E-5 “Resurfacing, rebuilding, heavy patching - main pavement. 

MS Work om drains, ditches, unpaved shoulders, E-6 Rebuilding paved shoulders. 

ed Work om guard rails and fences. ' E=7 Rebuilding drains, new ditching, rebuilding unpaved shoulders. 
Conste Cost ineurred on jobs not maintained for FULL year. E-8 Replecing guard rails and fences. 
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Schedule #14-C 


ANALYSIS OF 1940 ROAD MAINTENANCE COSTS BY ROUTES, TYPE OF PAVEMENT AND CLASS OF WORK hudit & hoc Bureau 
ORDINARY MAINTENANCE: ; 
rk on surface - trave EXTRAORDINARY REPAIRS: 
M-2 ss Work on paved Nagin. natin Eb Westrfacing, rebuilding, heevy petching - mein pavement. 
ean werk co E-6 Rebuild ved. shoulderse 
4 Work on guard Hee pgand ately corsa E~7 stale aratas, new ditching, rebuilding unpaved shoulders. 
Conste Cost incurred on jobs not maintained for FULL YEAR. | E-8 Replacing guerd rails and fences. 
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Schedule #14 =9 


ANALYSIS OF 1940 ROAD MAINTENANCE COSTS BY ROUTES, TYPE OF PAVEMENT AND CLASS OF PAVEMENT Audit & Account Bureau 
ORDINARY MAINTENANCE: EXTRAORDINARY REPAIRS: 
K=1 Work on surface - travelled widthe ES Resurfacing, reb Resurfacing, rebuilding, heavy patching - main pevement. 
M=2 Work on Paved shoulders. ' E-6 Rebuilding paved shoulders. 
N-3 Work on drains, ditches, unpaved shoulders. | E~7 Rebuilding drains, new ditching, rebuilding umeved shoulders. 
M=4 Work on guard rails and fences. E-8 Replacing guard reaile and fences. 
Conste Cost inourred on jobs not maintained for FULL yeare | 
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ANALYSIS OF 1940 ROAD MA! NTEWANCE COSIS Ly ROUTES, TYPE Ol ‘AVBIDINT AND CLASS OF PAVEMENT 


-+ 


ORDINARY MAINTENANCE: 


On surface - travelled width. 
M2 Work em paved shoulders, 


M-S Work on drains, gitches, unpaved shoulders | 
M-4 Work on guard rails and fences. f | 


Const. Cost inourred on jobs not maintained for FULL year. 
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Schedule #44 -E 


Audit 4% Agcounting Bureau 


EXTRAORDIWARY REPAIRS: 

E-5 Resurfacing, rebuilding, heavy petching-main pavement. 

E-6 Rebuilding paved ghoulderse 

E-7 Rebuilding drains, new ditching, rebuilding unpaved 
shoulders. 

E-8 Replacing guard reils end fencess 
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| Schedule # 14-F 


i 
ORDIKARY MAINTENANCE: : ANALYSIS OF 1940 ROAD MAINTENANCE COSTS BY ROUTES, TYPE OF PAVEMENT AND CLASS OF WORK Auditing & Ascounting Bureau 
on e@ = travelled width. \ EXTRAORDINARY REPAIRS: 
M-2 = Work on paved shoulderse ; E-5 - Resurfacing, r ebuilding, heavy petching - mein pavemente 
M-S - Work on drains, ditches, unpaved ghoulders E=6 = Rebuilding paved shoulders. 
M-t = Work on guard rails and fences. r E-7 - Rebuilding drains, new ditching, rebuilding unpeved shoulderse 
Const. - Cost incurred on jobs not maintained for FULL year. ! E-8 = Replecing guard reile and fences, 
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Schedule #14-G 


Auditing & Aocounting Bureau 
ANALYSIS OF 1940 ROAD MAINTENANCE COST BY ROUTE AND TYPE OF PAVEMENT 
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12,632.90 880.95 12,554.24 890.37 527675 
33,501.97 | 1,196.68 21,610.19 960.91 1,422.33 1,301.32 2,534046| 3,524.98 3,179.2 4,755.74} 4,581.65 
26,738289 | 1,602.38 26,738 089 | 1,602.38 78072 141.50 
39,275.80 | 1,021.50 23,501.75 784 .86 15,654.23 2,025 083 46.10 185014 
143,318.84 | 2,467.06 138,836.90 | 2,522243 4,481.94] 1,468.52 
24,071083 | 1,038.03 24,071283 | 1,038.03 
11,000.69 | 1,171.53 10,176086 | 1,130.64 2,117.81 
22,559239 | 1,095.64 21,475.84 | 1,144017 303296 584.54 583.28 
38,760.95 836.17 37,536021 874.54 1,224.72 356.53 
47,050.82 982.91 43,964.21 918 643 
51,753.40 1,644.69 13,093 054 823 .07 34,821.63 3,826.55 523.97 rb Od ada 
50,541.61 | 1,521.86 42,405.09 7,716.78 1,144.59 249.97 878.74 169.77 . 
19,663 047 951.45 19,663 047 ; 
42,602 256 783.97 25,743 017 16,821.51| 1,521.20 1 ii une 
111,295.53 | 1,713.86 34,130.41 69,238 044 8,626677 99246 ° 
43,999.80 "903.46 33,257073 890086 2,846.20 8, 247484 834.80 $93.82 1,250.50] 5,002.00 
6,817 83 F 
ats 420s6s 10,855.89 215.69| 1,078.45 


69.80 204209 69.80 
ovate | 2,007,704. | ayaosser | a,ssem092 | ipuraos | exiyeunso] —esace | raeyeso.or] oro. 25,0zs.00 | 2,c0.01 


Total 
Mileage 1,660,016 


13,795038 655.92| 30,630.21] 1,121.91; 28,552.51 1,872.81 | 5,061.98|/2,100.41 | 15,060.95 441.69 
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Expenditure ba By ateven ta 


“Plectrical Division 


Jan. lst to Dec. 31st, 1$40 


Salaries 
‘Supervision 
Labor 

vy Chauffeurs 

Dept. Trucks 

4 Cars 

" Equipment 
Haterial 

ahd Fernwood 
Light * Power 
Coal - Draws 


Miscellaneous 

Current 
Wiscellaneous - Draws 
Compensation ne 
Medical 


Charges from Maintenance s 
7 Equipment Divisions 
Me from Engineering Division 
Hy " stores & Stock Acct. 


General 
Salaries $ 
Expenses 
Postage 
Supplies & Equipment 
Rent - 

Miscellaneous 
Telephone 


TOTAL EXPENDIT URE 


Commitments; 
Labor aia & 
Material, Freight, etc. 
Liability Compensation 
Blectrical Projects 
liunicipal Aid Agreement 


TOTAL COMMITMENTS 


TOTAL EXPENDITURE AND COMMITLENTS 


& 163,789.42 


3,000.00 


406,745.65 


1,543.58 
8,461.60 


12,351.53 


1,946.10 
81,852.98 
52,971.73 
15,401.42 

3,807.59 
33,700.78 


472,726246 
3,370.06 © 


5,672.58 
2,710.40 


13,165.32 
78.64 


5,301.01 


14,973.31 
1,409.86 
864.16 
2,680.07 
1,540.00 
1,323.92 


1,245.99 


183.22 


101,625.64 


2,045.00 
6,955.00 


175,876.83 


$1,288,616 .65 


24,037.31 


&1,312,653.96 


286,885.69 


— ne 


&1,599,539.65 


“* monatted eben. 
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Distribution of 
Expenditure and Commitments 


~ 


Electrical Division 
x | January 1st, 1940 to Dec. 3lst, 1940 


i . ‘ a 


g 
3 
a Credit Work 
a Done for 
Expenditure: es Ge eee Maintenance Operation Installation Other Divs. 
‘Lighting, State & 219,526.33 # 11,857.02 & 195,553.92 Melee linsoo. 3 
Lighting, Municipal Aid 266,453.01 e) 266,453.01 0 
Traific Signals, State — 280,275.22 59,521.69 24,266.42 166,465.11 
Traffic Count ) 
Accident Investigation ) 276,072.65 276,072.65 O 0 
Draw Bridge Operation 287,722.00 32,115.68 252,779.50 2,826.82 
Other Divisions 7,523.04 0) fo) 0 7,523.04 
Accounts Receivable . 25,083.71 O ¢) ) 25,083.71 
TOTAL EXPENDITURE £1,312,653.96 & 359,567.04 %- 739,052.85 . $181,427.32 $ 32,606.75 
Commitments 286,885.59 1,362.53 78,920.74 106 , 602.42 oO 
POTAL 1,599, 539.65 & 360,929.57 & 917,973.59 #288,029.74 % 32,606.75 
ye : . Status of Allotment - Electrical Division 
ar oc ; 
Da asi ~Ralance of Total 
ih isoeo So 9:40 Total 19 40 19°40 Expenditure 
pase Commitment Funds Funds Expenditure Cormitments * Commitments Ralance 
 * Installation and gia  « 
sss Maintenance $263,520.51 $1,013,000.00 $1,276,520.51 % 992,325.21 {3 283,941.78 $1,276,156.99 5% 555.52 
~~ Opera. of Bridges 5,247.00 287,000.00 292,247.00 _287, 722.00 3,043.91 290,765.91 ~“ 1,481.09 
| Sa ee $268,767.51 %1,000,000.00 31,060,767.01 =1,280,047,21 % 286,205.69 %1,565,952.50 <« 1,654.51 


4 


= Ss SsHGaS 78 


PP roject 


Annandale Boys Reformatory 
Bordentown Prison Farm 
Clinton Reformatory for Women 
Glen Gardner Sanatorium 
Greystone Park State Hospital 
Jamesburg Boys Reformatory 
Leesburg Prison Farm 
Marlboro State Hospital 
New Lisbon State Colony 
Rahway Reformatory 
Skillman Village for Epileptics 
Totowa Training School 
pene on State Hospital 
" Home for Girls 

ee Disabled Soldiers Home 

Home for Feeble Minded Females 

: +6 . My Colored 
Woodbine " = be ‘ Males 
Menlo Park Soldiers Home 
Bordentown Industrial School 
Glassboro formal School 4 
Hillwood Lakes - State Teachers College 
Montclair State Teachers College 
Trenton School for Deaf 
Cheesequake State Park 
Hacklebarney State Park 
Parvin State Park 
Voorhees State Park 
Washington Crossing State Park 
Lebanon State ones 
Stokes 
Ringwood Manor State Park 
Stephens. State Park 
Swartzwood Manor State Park 
Atlantic een ar F 


Burlington 

Camden « = Naval Militia 
Blizabeth sd 

Morristown , 


‘Newark Airport (114th Observation Squadron) 


Red Bank Armory 

Teaneck n 

Westfield "* 

West Orange " 

Woodbury xd 

Sea Girt State Encampment 
Morristown State AEE Mie 
Wilburtha * 

Carranza jionument 
Washington Rock Park 


1) 


&h 
Ye 


Distribution of Expenditures and Commitments 
on Institutional’ Roads and Approaches 
January 1st to December 3lst, 19 40 


Expenditures 


8,267.00 
11,472.80 
8,179.02 
25,685.36 
69,010.55 
9,001.40 
153.88 
58,558.23 
10,651.52 
1,323.64 
17,194.19 
4,788.41 
16,563.78 
894.09 
585.70 
11,662.78 
99.57 
823.99 
680.57 
8,560.73 
520.61 
23,102.21 
1,928.85 
18,521.92 
514.42 
8,552.66 
147.12 
1,208.34 
691.32 
8,024.96 
7,804.44 

0 
58 
866.31 

es 
7.16 
197.58 

0 
rere Cd 
953.52 
1,933.76 
2,466.49 
7.16 
1,146.38 
856.91 
3,020 022 
275.04 
697 .55 
1,049.24 
148.82 


Mabe ase) te fe 


Schedule :17 


Commitments 


3 


2,500.00 
fe) 


500.00 

0 
1,000.00 

0) 

0 
3,702.68 

0 
3,011.00 
500.00 

0 
1,100.00 

0 

0 
3,300.00 

) 
1, 000.00 

0 

0 
4,521.15 
7,000.00 
500300 
2,500700 
2,500.00 

0 
4,000.00 
9,000.00 
3,100.00 
2,100.00 
927.08 
2,000.00 

0 

0 
3,500.00 


Cam IC & PA JPL ce J 


6,800.00 

0 
3,000.00 
300.00 
200.00 

0 

O 


ere thy atm se .. “a, fet 
a 
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d tm! Fee Say ‘yT 
ead "et eS 


“~ 
: 


We 


use Pine Area 
ex Ramp 


Highway Garage - Newark 


ee ol Aaa 


"Expenditures: 


0 215 «05 
13,901.55. 


3,914.93 
1,224.11 
49.45 
17,692.79 
12,099.59 
33,184.65 
220997 
274.52 


——— nin 


& 433,524.48 


top) 
e 


Om 
On 
0 
0 
0 
0 
047 
0 
6) 


& 73,709.23 — 


Motor Vehicle Fund - County Aid 


Bh I iil aastnetiin RSs SOs 


Jane 1, 1940 to Dec. Sl, 1940 


Jane +) 


Recapituiat.on 


Recapitulation of Funds & Disbursements 


Secondary & Paid to 
Balance Feeder Rds. Counties Balance 

on Allot. Allotted Federal Aid Jan. 1 to on Allotment 

fC.o unt -y Deo.31,19389 1940 Transfers Teac A. 1 Decesl, 1940 Dec.sl, 1940 
Atlantic $ 76,596.66 & 353,180.00 & 2,956 .65= % 426,820.01 $ 278,350.80 $ 148,469.21 

Bergen O 434,360.00 0 434,360.00 434,360.00 ) 
_ Burlington 82,929.25 439,040.00 ) 521,969.25 462,523.85 59,445.42 
Camden 111,523.95 300, 380.00 16,194.00- 395,709.93 309,327.65 86 , 582.50 
9,692.82 216,560.00 nies 0 226,252.82 216,359.89 9,892.95 
111,158.91 403,820.00 ) 514,978.91 450,030.38 64,948.53 
On 538,520.00 0) 538, 520.00 538,520.00 ) 
26,245.89 272,480.00 ¢) 298,725.89 259,429.53 39,296.56 
163,078.00 411,440.00 QO 574,518.00 372,812.68 201,705.32 
39,790.14 223,100.00 37,910.95= 224,979.19 152,879.39 72,099.80 
36,742.01 239,300.00 O 276,042.01 269,409.04 6,632.97 
15,489.35 315,920.00 8) 331,409.55 318,635.55 12,774.00 
251.29 349,760.00 y @) 349,911.29 346,409.99 3,501.50 
41,229.05 294,860.00 8) 336,089.05 309,698.44 26,390.61 
4,225.57 397,040.00 ¢) 401,265.97 376,460.87 24,804.70 
81,528.59 310,880.00 ) 392,408.59 340,699.91 51,708.48 
83,071.22 262,540.00 57,789.92= 287,621.50 200, 535.47 87,085.83 
* 39,209 e71 209, 600.00 ¢) 248,839.71 211,534.90 37,304.81 
40,044.44 276,860.00 ) 316,904.44 ' 267,127.45 49,777.01 
¢) 259,280.00 QO 259,280.00 254,167.59 5,112.41 
59,526.52 226,280.00 69 ,309.28= 216,497.04 191,742.65 24,754.39 
— $40.55 6) 0) 340.55 0 340.55 
- — al am er _ e 

2 ee § 184,160.80- $7, 575,442.70 &6,561,015.77 $1,012,426.95 


$6,735,000.00 
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Motor Vehicle Fund - County Aid 


for) b.OvOr NC SS 
a 
_) Atlantic County 
3 
3 Secondary - paid to 
iS Balance | & Feeder Rds. County Balance 
on Allot. Allotted Federal Aid Jan. 1 to on Allot. 
= Project pec.31,1939 1940 #£x27Transfers Transfers Total Decedl, 1940 Dec.dl, 1940 
Bt  Naint. & Repairs 1939 & 55,660.42 § 0 § 5,546.99- $ 0 ® 50,113.43 $ 50,113.45 % 0 
BS Lighting i 1,795.78 ) ) fe) 1,795.78 1,795.78 0 
a. Opera. of Hridges " 2,733.24 ) 1,003.57- fe) 1,729.67 1,729.67 ) 
ae Admin. & Engr. 6,157.22 ) ) ) 6,137.22 6,157.2e ) 
Ba haint. & Repairs 1940 @) 289,614.00 13,863.91 9) 303,477 91 181,443.50 122,034.41 
Lighting i" ) 15,000.00 fe) ) 15,000.00 6,385.84 8,114.16 
Opera. of Bridges % O 13,248.00 6) ) 13, 24€.00 8,252.68 4,965.32 
Admin. & Engr. wey fe) 35,318.00 ) fe) 35,318.00 21,962.68 13,355.32 
Const. & Reconst. 
se larbor River-Mays 
sanding Bridge 6,300.00 fe) 6,300.00 fe) © 9) fo) 
Delilah Rd. Lxt. Bridge fe) 9) 2,956.65¢ 2,956.65- © fe) 6) 
Delileh Rd. Bridge 2600.00 = \., 0 2,500.00- 9) ) o) o) 
So,»River,ziver Ave.,Pridge 1,470.00 : @) 1,470.00- O 0 ©) ) 
$ 76,596.66 $353,180.00 ¢ ) 5% 2,956.65- 3 426,820.01 $ 278,350.80 % 148,469.21 
RBerren County 
Liaint. & Repairs 1940 & 0 205,690.00 § 31,442.38% 3 fe) 237,132.38 % 237,152.38 § ) 
Bonds & Interest " fe) 130,000.00 0 fe) 130,000.00 130,000.00 ) 
Lighting " ©) 8,270.00 5,617 «08= ) 2,652.92 2,652.92 ) 
Opera. of Bridges " ) 47,000.00 15,288.76- ) 31,711.24 31,711.24 ) 
again. & Engr. ss ) 43,400.00 10,536.54- 9) 32,963.46 32,863.46 fe) 
& 0 $434,360.00 $_ 0 & 0 % 454,560.00 % 454,360.00 & 0 
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ar 
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Motor Vehicle Fund - County Aid 


10002 OO 


3 

fe 

a 

5 

2 Balance 

Ce on Allot. Allotted 

Project Dec.31,1959 1940 

Maint. & Repairs 19359 § 11,942.09 $ @) 
Opera. of Bridges Me 1,111.69 ¢) 
Bonds & Interest 1940 0 34,231.65 
Maint. & Repairs " fe) 227,950.75 
Lighting 3 0 2,782.62 
Opera. of Bridges = 0 5,645.00 
Admin. & Engre * 6) 43,550.00 
Const. & Reconst. 
County Wide-W.P.A.1959 50,000.40 ) 

x Btys, tE OM! 1.40 ) 50,000.00 
Broad St., Palmyra 12,850.87 ) 
High Ste, Mt. Holly 7,024.20 fe) 
Lount Holly-Pemberton, 

Pine St., Mt-Holly ) 16,000.00 
Florence Sta.-Stevens Sta. @) 23,200.00 
yt Holly,-Medford, 

Madison Ave., Mt. Holly 0 5,000.00 
Sunset Rade, Willingboro TWpe 0 4,000.00 
Cramers Farm Rd. 0 3,500.00 
Springers Creek Bridge fe) 4,800.00 
Friendship Bogs " 0 3,200.00 
Kings Highway . 0 12,000.00 
Ives Branch a 0) 3,200.00 


Burlington County 


ae 


$ 


844.68 
845,00- 


2) 


54,178.19/ 


0) 
0 
6) 


15,208.21- 
15,208.21 


109.76= 
46 .25= 


16, 000.00- 


2,521 -88- 


5,000.00= 
4,000.00= 
3,500.00- 
4,,800.00- 
3,200,00- 


12,000.00- 


3,200.00- 


Secondary ¢: 
Feeder Rds. 
Federal Aid 


Transfers Transfers 


& 
Y 


$ 


OO COrOrOre ooo0o°o om 2) 


ooooo0o°o 
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ne 


12,786.77 
266.69 


34,231.65 
282,108.92 
2,782.62 
5,645.00 
43,550.00 


34,792.19 
65,208.21 
12,741.11 

6,977.97 


0 
20,878.12 


oooo0o°0o°o 


Paid to 
County 


JON e 


L<to 


Dece3l, 1940 


ea See 


dh 
? 


9 


12,786.77 
266.69 


34,231.65 
278,881.69 
927.95 
5,645.00 
43,550.00 


34,792.19 
31,722.81 
12,741.11 

6,977.97 


ome) 


ooCoOoocoO°o 


Ba 


& 521,969.25 


462 ,523.835 


Balance 
on Allot. 
Deceol, 1940 


*: 


) 
0) 


0) 
3,227 20 
1,854.67 

8) 

0 


0 
33,485.40 

0 

QO 


0) 
20,878.12 


ooooo0o°o 


— ann 
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59,445.42 
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ilotor Vehicle Fund - County Aid 


“a eo 
=] Camden County 

 @ 
ote Secondary & 

3 - Dalance Feeder Rds. 
Bae on Allot. Allotted Federal sid 
a wn. Project Dec.o1,1939 1940 Transfers Transfers Peet ce 
; Lighting 1938 & 507.10 $¢$ ©) i 0) és 0 oe 507 .10 
Maint. & Repairs 19359 20,771.51 O 6) 6) 20,771.51 
Bonds & Interest " 25,067.90 re) ) 0) 5,067.90 
Policing " 4,000.00 ) ) 0 4,000.00 
Lighting " 934.63 0 9) fe) 034.63 
Opera. of Bridges " 3,910.46 0 968.64= 0) 2,941.82 
Admin. & Engr. ‘ 3,293.71 ) 068.644 ) 4,262.35 
Maint. & Repairs 1940 O 94,629 ,92 6) ) 94,629.92 
Bonds é& Interest " O 138,849.95 O ) 138,849.95 
Lighting " fe) 8,000.00 fo) 0 8,000.00 
Opera. of Bridges O 18,280.00 0 O 18,280.00 
Admin. & Engr. : O 21,234.13 0) O 21,204.13 
Const. & Reconst. 
na eee 9,504.66 0 3,593 .07= fo) 5,911.59 
1939 
" W.P.AsProje|:2-Rds. " 5,702.80 0 2,098.40- 0 3,604.40 
monn wf h-Bre- * 5,385.97 fo) 0 0 5,385.97 
‘Ss hom om  t6—-Rds-1940 0 12,924.00 SSO 0 12,924.00 
Mee, hes aot 7eBren ™ 0 6,462.00 ¢) O 6,462 .00 
River Rd., C-224 6 0 2,098.40 0 2,098.40 
{49-Burnt Mill Rd. 934.20 6) fe) O 934,20 
41 2-Cuthbert Rd. Exte 7,904.74 O ¢) 6) 7,904.74 
4O-Lexington ive. " 2,302.66 0 3,593 074 0 5,395.73 
Haddonfield-Berlin Rd. or 
Gibbsboro Relocation-50;. 

“e Basis 19,307.48 0 16 ,194.00- ) 3,113.48 
 Guthbert Rd. Bridge " — 0 © 16,194.00f  16,194.00- 0 
-j#5D9=Burnt Mill " 464.65 0 © 0 464 65 

 7p21-Gerden Lake Bridge 331-66 0) ) 0 331.66 

4Dll-Water Works " 1,200.00 0) 0 0 1,200.00 
1 DEVE AS onde: Bee 

16,194.00- 3 395,709.93 


= a 


t 


be ~ 


111,523.93 $300,380.00 } ih cee 


~ iia» Sil 
° o 
SS 


eet hae ee =f 


Paid to 
County 

Jane 1 to 
Dec.3l, 1940 


¢ O 


20,771.31 
25,067.90 
2,936.83 
903.48 
2,941.82 
4,262.35 


94,629.92 

101,925.49 
0 

16 , 784.54 

21,234.13 


4,352.82 


2,599.70 
0 
1) 
0 
2,098.40 
954.20 
7,904.74 
) 


oo oO 0 ° 


% 309,527.65 


Balance 
on Allot. 
Dec.dl, 1940 


3 507.10 


36,924.46 
8,000.00 
1,495.46 

0 


1,578.77 


1,004.70 
5,385.97 
12,924.00 
6,462.00 

0 

) 

1) 
5,895.75 


3,113.48 
0 
464.65 
331.66 
1,200.00 


en 


8 86,382.30 


Ne nee a 
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votor Vehicle Fund - County aid 


—— ee 


9 
a Cape May County 
tee = Secondary ¢- Paid to 
0 Balance veeder Rds. County Balance 
Be 8 on Allot. Allotted vederal Aid Jan. 1 to on Allot. 
~ ae Project Dec.31,1909 1940 Transfers Transfers (Te ee pk a 8 pec.d1,1940 Dec.eol, 1940 
ye saint. & Repairs 1939 3 2,676.06 % 0 4, 0 5 0 Bo 676.06 2,676.06 ¢ 0 
Cpera. of Bridges 1,970.75 @) 111.77- O Paco. 26 1,858.98 O 
3 Admin. & Engre A 2,450.19 O 528.57- Q Tes roe A ey 1,921.62 ) 
a aint. & Repairs 1940 0 99,900.00 2,240.34 0 102,140.34 97,004.66 5,135.68 
: Bonds & Interest at O 61,560.00 0 6) 61,560.00 61 , 560.00 O 
Opera. of Bridges " 0) 25,500.00 1,600.00- 0 23,900.00 21,518.50 2,581.70 
Admin. & Engr. " ) 21,600.00 SO 0 21,600.00 19,424.45 2,175.55 
JJadison Avee, Cape 
Sa aay city Cs. 8,000.00 2,595.82 0 10, 595 682 10, 595.82 C 
Various Co. Roads (50,5 
Basis) 2,595.82 6) 2,595 .82= 0 @) O ) 


ED PS — ie 


cdi 5 ine A 


& 9,692.82 $216,560.00 % 0 $ ) & 226,252.82 % 216,359.89 } 9,892.05 
-Gunberland 
aint. & Repairs 1938 % 4,802.60 $ fe) & 4,802.60- 3 0) és 0 “ 0 Hs 0 
as Opera. of Bridges " 139.50 fe) 139,50- 0 0 0 0 
ss Admin. & Engr. 4: 407 609 fe) 407 .09- 0 0 6) 0 
 yeint. & Repairs 1939 3,522.61 0 30, 315.364 0 33,837.97 35,037.97 0 
Lighting . 515.05 © 0 0 515.05 515.05 0 
Opera. of Bridges " 841.04 ) 610.70- 0 230.54 230.34 0 
Admin. & Engr. " 4,913.51 0 3,265 .62- 0 1,647.89 1,647.89 0 
-Yeint. & Repairs 1940 0 282,819.65 41,151.34 ©) 323,970.99 290,993.95 32,977 04 
- Bonds & Interest " 0 48,592.50 0 O 48,592.50 48, 502.50 0 
iphting " 0 2,000.00 ©) 0 2,000.00 — 0 2,000.00 
) f Bridges " 0) 3,000.00 ) 0 3,000.00 22217426 762.74 
Engre oo" oh. 9) ©) 20,900.00 14,317.98 6,582.02 


20,900.00 
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Se labile 
Sa aecaet oat pene. 
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A wotor Vehicle und - County id 
me) 
F. Cumberland County 
ao (2) 
Bes Secondary ¢ Paid to 
aa Palance Feeder Rds. County Balance 
br De set cone one A Federal sid Sarre tO on Allot. 
o Dece 9 ransfe r z =) 7.192 
Gonste& Heconst. Deceol,iveov T rs Transfers paces Os) Dece3l, 1940 Dec.dl, 1940 
porchester=-Heislerville $ 946.45 $ 0 $ 946,45= 3 @) é @) 45 0 ; 0 
Millville-Mays Landing 17,002.97 0) 1,147.68- 0 15,855.29 15,855.29 ) 
Buckshutem Road 26,100200 O 17,526.60= O 8,773.40 8,775.40 0 
: " Sec. 2 0 0 26.60 0 26.60 O 26.60 
Lendis Avee, " 2 2,900.00 0) ©) O 2,900.00 2,900.00 0 
Leesburg-Belle Plain Rde 4,000.00 O 243.81- O 5,106.19 3,756.19 ) 
Head of 7th Day hiill Bridge 2046 O 2.46= 0) fe) 0 fo) 
Rel ieroxe ee 310.65 0 310.65= 0) 0 O © 
Bennetts Mill Bridge» 9,000.00 0) 1,164.21- 0 7,835.79 7,835.79 ©) 
Parsonage Branch Hu 11,086.50 @) 7,086 .84= 0) 3,997.66 0) 3,997.66 
Little Robin Bridge Tie 20 ©) 117.70- ie O ) 0 
Bowers Creek " 6,000.00 ©) 257.34- ©) 5,742.66 5,742.66 ) 
Bear Branch 5 6,000.00 ©) 1,423.19- =O 4,576.81 4,576 81 ) 
Yest " _ 
(Columbia-Husted Rd.) 6,000.00 (eBak 2,521 .50- 0 3,478.50 3,478.50 0 
#%.S.102-Parvins Branch Br. 0) 11,507.85 6,749 .05- @) 4,758.80 4,758.80 fe) 
" 100- " : 4 ©) 6,000.00 2,452.00- ) 3,548.00 ©) 3,548.00 
n 99- * n " @) 6,000.00 6, 000, 00- 6) | ©) @) fe) 
Ea <a " " 0 4,500.00 *, 500.004 ©) 5,000.00 0) 5,000.00 
i eg 2 . hy O 5,000.00 1,516.31- ©) 3,483.69 0 3,485.69 
Blackwater Braneh Bridge ©) 7,000.00 7,000.00= 0) 9) ) 0) 
Hoffmans Mill Y ©) 6,500.00 6,500.00- @) 0 ) 0) 
Sherman Ave. Bridge 
an ‘(50% Basis) 859.10 ) 859.10- 0 @) fe) 0 
Sharp St. Bridge " " 504.90 © fe) O @) 504.90 fe) 504.20 
Mill Creek " Anahi S7E79 0 @) 00 371.79 0 37179 
Muskee "  "* ay 89.20 @) @) 0) 89 .20 O 89.20 
Sea 822.85 0) 822.85- 0 @) @) ©) 
; 603.20 0) 603 .20- ) 0) ©) 0) 
3,299.74 ters eds 5 1 4 0) 0 6) 0 
f°) fo) 1,681.95/ e) 1,681.95 0 1,681.95 
) 0 1,902.94 fe) 1,902.94 ) 1,902.94 
fe) fe) 2,000.00 ) 2,000.00 
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Essex County 


cage Secondery & Paid to 
aa Balance | Feeder Rds. County Balance 
Par © on Allot. Allotted Federal Aid Jen. 1 to on Allot. 
Projeot Deo.51,1939 1940 Transfers Transfers 7a ee et ee 8 Dec.Sl, 1940 Deo. Sl, 1940 
Maint. & Repairs 1940 $ 0 $150,593.00 $ 3,058.264 § 0 $153,651.26 $ 155,651.26 ¢ ) 
Bonds & Interest " 0 230, 000,00 0 ) 230 , 000.00 230,000.00 re) 
Policing (Traffic 
Lights) x 0 40,000.00 2,626 .89= 0 37,570 oll 37,575 11 0 
Lighting ¥ 0 1,075.00 431 .37- @) 643.65 643.65 0 
Opera. of Bridges " .e) 52,000.00 0 0 52,000.00 52,000.00 0 
Admin. & Engr. " ) 53,852.00 ) fy) 53,852.00 53,852200 ) 
Conste & Reconst. 
W.P.A.-Drea @ Projse 0 11,000.00 0 0 11,000.00 11,000.00 0 
$ 0 $558,520.00 § ) $ o $ 538,520.00 $ 538,520.00 $ ) 
Gloucester County 
$ 21,072.89 $ 0 $13,769 .28- $ ¢) $ 7,303.61 $ 7,303.61 $ 0 
2,530.42 0 1,899.79= 0 630.65 630.63 0 
1,005.58 . 0) 992.27- OQ 13.51 13.351 0 
as \<, 
D Beats & Interest 1940 0 RO onoston 8 0 51,000.00 51,000.00 0 
- Meint. & Repairs . 0 198,505.00 16,661.34¢ 0 215,166.54 183,248.85 31,917.49 
‘Lighting “ 0 4,000.00 0 0 4,000.00 1,274.02 2,725.98 
“ae & Engre = @) 18,975.00 0 0 18,975.00 15,959.11 3,015.89 
fe) fe) 16,648.72 fe) ) fe) 0 
16,648.72= 
1,442.15 @) QO @) 1,442.15 ¢) 1,442.15 
194.85 0 0 ee. 194.85 0 194.85 
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Motor Vehicle i'und - County Aid 


Se 
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a Hudson County 
od : Secondary & Paid to 
oe Balance Feeder Rds. County Balance 
a on Allot. Allotted Federal Aid Jan. 1 to on Allot. 
on Project Dec.31,1959 1940 Transfers Transfers mor tea J Dece3l, 1940 Dec.dl, 1940 
. Fourteenth St. Viaduct $ 68,838.15 ¢ O $ 18,228.2l- % fe) é 50,609.92 <¢ 50,609.92 $ 0 
eh Hudson Co. Blvd., 355th 
% to 37th St.,Bayonne 16,783.71 0 16,783.71- 0 0) ) 9) 
i. North . 3,956.04 0 3,956.04= 0 fe) ) 0 
_-—s Droyers & Kellogg Sts. 1,710.60 0 1,710.60- 0 : 0 @) ©) 
eS Materials for County Road 
mah. & Secaucus Rd. 1,461.24 0 1,461.24- O 0 0 0 
RS: Secaucus us 3,187.85 0) $,187.85- 0 @) 0 0 
‘ Co. Asphalt Repairs 1958 1,430.00 0 1,430.00- © 0 @) ) 
Secaucus Road Bridge over 
Penhorn Creek 790.91 ) 790.91= e650 0 0 fe) 
14th St., Hoboken 19,677 .16 @) 1,708.284 fe) 21,585.44 21,585.44 ) 
Communipaw Ave., Jersey C-. 7,957.10 6) 7,057 10= 0) @) ) ) 
J. C. Approach to 14th St. ime 
Viaduct 22,496.00 fe) 739 .95= 0 21,756.05 21,756.05 fe) 
Secaucus Road from County 
Ave. to Penhorn Creek 12,342.76 O 12,281.49= ¢) Glee! 61.27 0) 
Asohalt ¢ Stone Pavenent : 5 
Repairs 3,043.50 O 3,046,50= fe) @) @) 0 
Various Co. Rds. W.P.Ae 
Imorovenents re) 10,000.00 10,000.00- 0 0 0 0 
Paterson Plank Rd. 6) ae 10,000.00 0 10,000.00 O 10,000.00 
Maint. & Repairs, 
3 County Roads 0 122,440.00 69,265.324 O 191,705.32 0 191,705.32 
Bonds 2 Interest, 1940 O 279,000.00 1) 0 279,000.90 279,000.00 : @) 
& 163,078.00 $411,440.00 $ ) $ @) % 574,518.00 $% 372,812.58  $ 201,705.52 
: llunterdon Count 
Maint. & Repairs 1939 §& 10,158.29 & ¢) & 2,973.08= 33 fe) & 7,165.21 $ 7,165.21 § 0 
) Lighting ag 750.00 6) 750.00= ae) O O 0 
- Aduin. & Engr. S 1,459.26 ) 540.45= 0 918.83 918.83 ¢) 
aint. eoairs 1940 0 147,200.00 8,440.41f 6) 155,540.41 125,286.86 32,393.99 
: 0 18,400.00 12,158.00 6,262.00 
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Motor Vehicle Fund = County Aid 


7 
o 
Fits Hunterdon Coun 
© See 
3 
= Secondary & 
ae a Balance Feeder Rds. 
ea: on Allot. Allotted Federal Aid 
= _Project_ Deo.3l, 1939 1940 Transfers Transfers Total 
ae Const. é¢ Reconst. 2 oe 
ay Fumivale-Caliron Sec. 2 $ 9,570.79 & 0 & 0 % 0 # 9,370.79 
pittstown-Jutland " 1 818.87 fe) 818.87- e) 0) 
Y " pene 15,000.00 0 6) 12,032.05- 2,967.95 
Baptistown-Laubert- 
ville "4 900.30 6) 900,30= 0 0 
" s a5 On 27,500.00 0 0) 27,500.00 
Stockton-Flemington " 1 ) fe) 1,105.10- 1,105.10/ ) 
as eocfiatieg’ O 30,000.00 0) 26,984.00- 3,016.00 
Rt.%30-i1igh Bridge 1,352.61 0 1,352.61- 0 0 
& 39,790.14 $223,100.00 $ 0 . $ 37,910.95- 3 224,979.19 


Mercer County 


Maint. & Repairs 1940 O 148,768.50 §  900.00f % 0 
Bonds % Interest " 0 63,835.00 ) @) 
Admin. & Engr. he 0 22,196.50 900,.00= 0 
Const. ¢& Reconst. \ 
County w.P.A.Projs.1940 ) 4,500.00 0) ) 
Yardville-Allentown- 
Klockner Rd. 252.76 ) ) @) 
Bilers Corner Road 229.25 6) @) 8) 
Bear Swamp Rd., Ditch 150.00 @) @) 0) 
Sullivan Way-Bear Tavern 29,383.50 8) ) 8) 
Elm Road at Stockton St. 
ae & Intersection 720.50 6) 154.89- ) 
- Yopewell-=oodsville 4,876.00 ) 1,254,894 0 
-- Burnt Swamp Ditch 1,100.00 te) 1,100.00- fe) 


& .36,742.01 $239,300.00 & 0 & 0 


& 149,668.50 
63,835.00 
21,296.50 


4,500.00 


282.76 
229 625 
150.00 
29,585.50 


565.61 
6,130.89 
) 


EE 


% 276,042.01 


Paid to 
County 
Jan. 1 to 
Dec.31, 1940 


$ 9,570.49 
6) 


0 


ooo°o°o 


FER TB 


& 152,879.39 


& 149,668.50 
63,835.00 
19,825.54 


) 


¢) 

6) 

0 
29,385.50 


565.61 
6,130.89 
0 


& 269,409.04 


Balance 
on Allot. 
Dec.dl1, 1940 


$ 230 
0 
2,967.95 


0 
27,500.00 
) 
3,016.00 
0 


$ 72,099.80 


$ 0 
0 
1,470.96 


4,500.00 
229.25 


150.00 
0) 


) 
e) 
0 


er 


& 6,632.97 
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Motor Vehicle Fund - County Aid 


me 
co) 
ft, Middlesex County 
=e ® 
a A Secondary & Paid to 
By 2 Balance Feeder Rds. County Balance 
gee © on Allot. Allotted - Federal Aid Jan. 1 to on Allot, 
ae ® Project Deo. 31,1959 1940 Transfers Transfers T0.4-8-1 Dec.31, 1940 “Deo. 31, 1940 
Maint. & Repairs 1940 $ 0 $213,146.00 $ 0 $ 0 $123,146.00 § 213,146.00 § 0 
= Bonds & Interest " 0 90,000.00 0 0 90,000.00 90,000.00 0 
“aa Policing Waser: 0 1,590.00 0) fe) 1,590.00 0 1,590.00 
= Lighting c 0 3,300.60 0 : 0 3,500.60 0 3,500.60 
— + Admin. & Engr. Is 1) 7,883.40 0) QO 7,883.40 0 .7, 883.40 
en 
eas) Const. & Reconst. . . 
ct County Wide W.P.A. 193% 15,489.35 ¢) 0 @) 15,489.35 15,489.35 0) 
& 15,489.35 $315,920.00 i (ae 0 ® 331,409.35 % 318,635.55 & 12,774.00 
Monmouth County 
Maint. & Repairs 1940 $ @) “120,125.40 $¢ 151.294 $ 6) & 120,276.69 % 120,276.69 $ 0 
Bonds %; Interest " ) 171,000.00 e) 0 171,000.00 171,000.00 0 
Lighting " ) 3,501.30 fe) o) 3,501.30 | fo) 3,501.30 
Opera. of Bridges " 0) 45,000.00 O ¢) 45,000.00 45,000.00 ¢) 
Admin. & Engr. ie 0) 10,133.30 0 0) 10,133.50 10,133.30 6) 
Const. & Reconst. SY 
Various County Roads 151.29 O 151.29- O fe) 8) ) 
é 151.29 $349,760.00 $ 0 3 fe) & 349,911.29 $ 346,409.99 $ 3,501.30 
Morris County 
veint. & Repairs 1939 $ 1,000.00$% 0 % fe) is 0 é 1,000.00 $ 1,000.00 ¢ ) 
Lighting ars 2,000.00 ©) 2,000,.00- 0 0 fe) 0) 
9) 97,860.00 15,000,004 ) 112,860.00 112,860.00 ) 
) 144,000.00 ) fo) 144,000.00 144,000.00 fe) 
6) 4,000.00 ¢) 0 4,000.00 1,857.07 2,162.95 
) 16,000.00 ) 6) 16,000.00 16,000.00 fe) 


a ee ee ee 
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a Motor Vehicle Fund - County Aid 
Aro 
“ Morris Coun 
E 3 ¥ 
‘ ra Secondary & Paid to 
ee C8 Balance : Feeder Rds. County Balance 
aS on Allot. Allotted Federal Aid Jan. 1 to on Allot. 
ee. _Project_ Dec.51,1939 1940 Transfers Transfers Total Deo.31, 1940 Dec.dl, 1940 
Tong Const. & Reconst. ED 
aa Wadison-nonroe, 560.2 : 
BAS? (Park Ave.) $ 5,229.05 $ a0) & 5,229.05= § 0 $ 0 $ 0 $ 9) 
eS Morristown-Green Village 0 ~° 33,000.00 7,770.95- fe) 25,229.05 12,534.81 12,694.24 
Stratton(Inter-Co.)Bridge 33,000.00 ) 0 0 33,000.00 21,466.56 11,533.44 
; $ 41,229.05 $294,860.00 $¢ ) & e) & 336,089.05 $ 309,698.44 $ 26,590.61 
Ocean County 
Bonds & Interest 1959 & 4,137.50 $ 0 $ 0 as 0 6 4,137.50 $$ 4,137.50 8) 
Policing > 88.07 0 85.07= 0 0 0 0 
Maint. & Repairs 1940 0 255,931.00 88.074 fe) 256,019.07 245,360.43 10,658.64 
Bonds & Interest " 0 88,105.00 0) 0 88,105.00 84,080.00 4,025.00 
Policing-Traffic 
Eichis. ” O 5,500.00 0 8) 5,500.00 3,178.94 2,921 206 
Lighting * O 4,000.00 0) ¢) 4,000.00 0 4,000.00 
Admin. & Engr. s 6) 39,704.00 0 0 39,704.00 39,704.00 0 
Const. & Reconst. wy 
Dover Rde, S6Ce ) 3,800.00 0 0 3,800.00 e) 3,800.00 
& 4,225.57 $397,040.00 § ) ° fe) % 401,265.57 & 376,460.87 $ 24,804.70 
Passaic Coun 
Yeint. & Repairs 1940 § O $180,214.00 3 0 & Q & 180,214.00 $180,214.00 § ) 
. Bonds & Interest " ¢) 85,000.00 9) 0 85,000.00 85,000.00 0 
Admin. & Engrs = " 0 25,666.00 0 0 25,666.00 25,666.00 0 
Const. & Reconst. . 
Berdan Ave. 24,413.06 oie §) 0 0 24,413.06 6) 24,413.06 
Jackson " Bridge ) 20,000.00 3,295.424 Q 23,295.42 9) 25,295-42 
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Schedule 


Proiect 


Overlook Ave.,Bridge, 
Haledon 


Ringwood Skyway 


2, Repairs 1959 
| of Bridges " 
adtin. 2 Engr" 


jaint. * Repairs 1940 
_— Lirhting 

Opera. of Bridges 
admin. 2 & Engre » i 


“Const. % » Reconst. 
-Porcup e-8 raughens 
E: Mill Road 


Acton Sta. " Sec. 2 
‘Tattletown " Aare 


Const. © Reconst.(contd. ) 
farwick Rd. oridge, 0e 
Totowa Ave. " Paterson 
Stratton(Inter-Co. )Bridge 


Wacaraw Bridge & Rt. 73 
2 Culverts on the Oakland- 


ennsville-salen Road 


Balance 
on Allot. 
Dec.51,1939 


ee a 


= 


rs 


17,633.68 
25,000.00 


8,426. 20 
2,055.45 


0 


eee See 


: 4,000.00 $ 


Allotted 
i9. 4.0 


e) 
0) 
0 


0 


¢ 81,528.39 $310,880.00 


$ 52,901.89 


645.89 
5,944.28 


0 
0 
0 
9) 


0 

8) 

e) 
168,491.60 
2,548.40 


2,500.00 
28,000.00 


Motor Vehicle Fund - County 


Passaic Sounty 
\e) 


Transfers 


& 4,000.00- 
652.337 
3,533.43- 


ese> 
414,00- 


4,000.00/ 


LS ITN SES 


$ 0 


Secondary & 
Feeder Rds. 
Federal Aid 
Transfers 


3 


oo°o 


8 0 


Salem County 


$36,898.5l= 
$25.P5= 
3,828.04- 


31,523.497 
\ @) ; 
f 
0 
0 


3,500.00= 

1,734.11- 

2,789.92 
om 


20,000.00/ 


$ 


oo°o°o ooo 


» 
Soe 


ooo°o et OC 


° 

ise) 

nw 
| 


aid 


Pegstuan L 


$ 0 
18,286.01 
21,466.57 


8,425.88 
1,641.45 


4,000.00 


eatin 


¢ 392,408.39 


& 16,003.58 
319.94 
2,116.24 


200,015.09 
2,348.40 
2,500.00 

28,000.00 


ooo°o 


20,000.00 
0 
3,000.00 


Paid to 
County 

Jan. 1 to 
Dec.edl, 1940 


3 fe) 
18,286.01 
21,466.57 


8,425.88 


0) 


— aii 


& 340,699.91 


& 16,003.58 
319.94 
2,116.24 


145,450.06 
782.80 
1,684.60 
20,860.80 


ooo0o0 o0o0°0 


Balance 
on Allot. 
Dec.3l, 1940 


Ne eee nnn 


$ 0 
0 
0 


0 
0 


4,000.00 


$ 51,708.48 


$ 0 
¢) 
0 


54,565.03 
1,565.60 
815.40 
7,139.20 


f 
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jiotor Vehicle Fund = County Aid 


Salem County 


“ae can) eae 
a ee Secondary & Paid to 
Be ir Balance Feeder Rds. County Balance 
on Allot. Allotted Federal Aid Jan. 1 to on Allot. 
eS. Project Dec.31,1939 19 40 Transfers Transfers f0-%)a-1 Dece3l, 1940 Dec.dl, 1940 
ee Const. & Reconst. (Contd. ) 3 
Red Bridge & Appros. fe) § 6,000.00 $ 0 0 $ Se000e00 .-4 _. 5,999.40. & .60 
a Lb hs eae (50%) fe) 9) 2,228.82¢ 0 2,228.82 2,228.82 0 
ae: Tilbury Road 977.70 0 977.70-= 0) : fe) 0 ©) 
Sa Deals Waste Gate Braces 207) 6,340.35 ) 1,251 .12= 0 5,089.23 5,089.23 0 
i & 83,071.22 $262,340.00 $ ) ®  57,789.92= $ 287,621.30 § 200,555.47 87,085.83 
oe: Somerset County 
Maint. & Repairs 1938 $ 8.00 $ fe) $ 8.00= fe) 0 & 0 & 0 
yeint. & Repairs 1939 0 0 12,867,154 0 12,867.15 12,867.15 0 
Lighting 1,637.73 @) 0) ©) 1,637.73 474.67 1,163.06 
Haint. & Repairs 1940 fe) 92,903.93 9,933.96¢ 0) 102,837.89 102,837.89 ) 
Bonds & Interest " ) 56,586.25 9) @) 56, 586.25 29,165.00 OF cleo 
Lighting 0) 60s toest oO fe) 1,637.73 914.78 722.95 
Admin. & Engr. a 0) 202960200 ceed O 0) 20,960.00 20,960.00 f°) 
Const. & Reconst. 
Pottersville Road 79.18 me) 79.18= @) ) ) fe) 
South Branch " 516.02 0 516.02- ) @) ) f°) 
NJ. Tpk. Pavement Exten. 564.80 0) 564.80- 0) fe) ) 0 
No. Plainfield-Greenbrook= 
< Mt. Ave. 2,000.00 0 2,000,00- f°) 0 0 @) 
N.J. Tpke. Trolley Ave. 1,229.18 ©) 1,229.18- @) 0) ) @) 
_ Greenbrook Road — 10,125.00 0 1,539 .94= 0 8,585.06 8,585.06 0 
-- Peapack-Far Hills Road 3,336.10 0) 1,639 .66= 0) 1,696.44 1,696.44 fe) 
- Main St., Manville 7,827.00 fe) 7 ,827.00= ) Go ) @) 
_ Franklin Tvm. ,Middlebush 6,718.90 0 0) 0 6,718.90 5,068.15 1,650.75 
nzton-Burnt Mills Rd. O- 15,000.00 15,000.00= 8) 0 fe) 0 
inp olumbus obi & fi 
Ave. 5,000.00 5,000. 00- fe) 0 0 fe) 
oe eee ,000,.004 pom 6 NS - oO 6,000.00 
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Somerset County 


ee) ace 


Balance Feeder Ras. 

on Allot. Allotted Federal Aid 
; Dec.31,1999 1940 Transfers Transfers 

4 ann mane — 
| & 52.40 § fe) é 52.40- 0 
No. Pike Brook peice. 266.86 0) 266.86= ) 

Grigestown Bridge (Franklin 

Township) 4,531.74 0 632.02- 0 
so Burnt Mills River Bridge 0 17,512.09  7,553.95/ © 

| Rariten-Centerville Sec. 5 

: (50,5 Basis) 546.80 0 0 0 
age § 39,259.71 $209,600.00 § . 0 0 
x | Sussex County 
bes aint. & Repairs 1939 § 51,483.94 P 0  222,084.e1- 2 0 
Leint. 
‘Lighting © 600.00 0 ~ 600.00- 0 

eo Admin. & Engr. i 3,555.47 0 1,396.98- 0 

tine & Repairs 1940 0 213,914.02 24,081.79 0 
Bonds & Interest " 0 17,076.48 0 0 
igctaeh & Engr. . 8) 22,000.00 ¢) fe) 

Sa ‘Gonst. & Reconst. 

a goN.Y. State Line 0) 20,210.00 0 0) 
Ros 3S Cor «Hamburg Rd. . 0) 3,659.50 6) 8) 
wton rte ‘SOC. eer 4,275.72 0 Pees) ¢) 
fill si oak 14055) 0 0 0 

0 


ie 


044. 44 $276, 860.00 : Gg 
ex ESS : 


lZotor vehicle Fund - County 


a 


Secondary & 


sid 


paid to 
County 

Jane 1 to 
Decedl, 1940 


@ 0 ‘h fe) 
0 0 


3,899.72 
25,066.04 


546.80 0 


* 211,534.90 


nl 


$ 248,839.71 


& 9,399.15 § 9,399.13 
0 0 

2,138.49 2,138.49 

237,995.81 206,064.12 

17,076.48 17,076.48 

22,000.00 19,574.87 

20,210.00 12,874.34 
3,659.50 0 
4,275.72 0 
149.31 fe) 


$ 316,904.44 § 276,127.43 


nna 


Balance 
on Allot. 
pec.ol, 1940 


x 0 
0 


31,931.69 
0 
2,425.13 


7,335.66 
3,659.50 
4,275.72 

149.31 


ED, 


& 49,777.01 


ae 


be 37° 285° 48- 
fee OCO*ON= 


a pwr " 
bss +e? he 


. 
a 
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Srpesx GConmnps 


Balance. 
. on Allot. 
Projeot Dec.d1,1959 
 Meint. & Repairs 1940 $ 0 


--Ronds & Interest " e) 
_ Lighting ot 0 
Opera. of Bridges " ¢) 


| Saint & Repairs 1959 & 4,330.34 


- policing 188.80 
Lighting — a8 348.27 
Admin. é& Engre aS 3,629.63 
Maint. & Repairs 1940 0 
Bonds & Interest " @) 
Bechighting - =." 0 
Admin. & Engr. ” (@) 
4 Const. & Reconst. 
ees Castle Roa 3,991.15 
padlamichy-Hackettstown 
Sece l 1,681.58 
. S the sam * Sec. 2 33,518.62 
‘River Rd. ,«liarmony & 
fe Lopatcong Twp. 8,827.60 
_ Various County Roads 0 
‘Harmony $ta.-Brainards Rd. 1) 
Greenwich St.-Belvidere 
k 00% 3,210.55 


- F 
oa yy ~ 
. «3 SD 


Be $59,526. 32 


| Se ee 


bated Fpl a eerie 


Allotted 
1940 


$ 139,143.75 
100,000.00 
3,131.25 
17,005.00 


% 259,280.00 


om ewok @) 


140,988.00 
1,200.00 
1,500.00 

20,990.00 


fe) 


0 
35,000.00 


fe) 
26,602.00 
0 


ce) 


226,280.00 


Motor Vehicle Fund = Count 


Tnion County 


Transfers 


$ 


ooo°o 


6) 


%> 


Secondary & 
Feeder Rds. 
Federal Aid 
Transfers 


$ 


oo0o°o 


% 0 


Warren County 


¢ 1,201,897 
101.46= 
221.61- 
878.82- 


oo0o°o 


4,024 


2,531.30 
2,531 .30= 


4,02 
17 ,891.00- 
17 891.004 


fe) 


& 0 


$ 


COCO COO°O 


0 


4,212.68- 
65,096 .60- 


oOo oro © 


ane 


$ 69,3509.28— 


Aid 


no ta.) 


$ 


139,143.75 
100,000.00 
3,131.25 
17,005.00 


$ 


$ 


259,280.00 


5, 532023 
87.34 
126.66 
2,750.81 


140,988.00 
1,200.00 
1,500.00 

20,990.00 


3,995.15 


0 
690.72 


8,823.58 
8,711.00 
17,891.00 


3,210.55 


$ 216,497.04 


Paid to 
County 

Jan. 1 to 
Decedl, 1940 


$ 139,143.75 
100,000.00 

0 
- 15,023.84 


$ 254,167.59 


$ 5,532.25 
87.34 

126.66 
2,750.81 


134,076.58 
537.79 
1,156.12 
15,217.70 


5,995.15 


0 
0 


8,823.58 
2,947.89 
16,691.00 


1) 


a 


& 191,742.65 


Balance 


on Allot. 
Deo.dl, 1940 


$ 0 
0 
3,131.25 
1,981.16 


EE TE 


$ 65,112.41 


oo0o°o 


6,911.62 
862.21 
343.88 

5,772.30 


0) 


) 
690.72 


0 
5,763-11 
1,200.00 


3,210.55 


& 24,754.39 


~ pe 


C3 


b 


ha MASTS 


y ' 


av 4 
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Pee ae ee 
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Atlantic 
Ber ven 
Burlington 
Camden 
Cave liay 
Cumberland 
Essex 
Gloucester 
Hudson 
Hunterdon 
Mercer 
Middlesex 
Monmouth 

_ Morris 

— Qcean 
Passaic 
Salem > 

— Sonerset 


Sussex. 
Union 
Warren 


Balance 
on Allot. 
Dec. Sl, 1959 


& 37,842.06 
78,695.46 
78,230.74 

102,353.25 
17,116529 
58,217.44 

122,494.12 
FesacuelL 

147,982.25 
34,917.87 
79,117.66 
72,108.55 

71,020.25 
54,726.40 
97,180.98 
95,542.79 
70,420.03 

Leke 062.52 

124,068.79 
87,499 22 
95,267.85 


——— ean 


#1 ,690,090.00 


1,818.18 


EER SET 


€1,691,908.18 


Allotted 
2.9.4.0 


Cancelled for 
Reallotment 


nel 


$ 358,266.42 $ 213,266.42 


272724033 
263,947.60 
271,114.75 
254,841.07 
271, 223095 
301, 306.22 
294,467.15 
272, 566028 
252,526.22 
257,762.70 
255, 806.58 
278,037.15 
260,605.17 
286,498.96 
272,401.43 
280,440.91 
271,580.10 
260,488.75 
270,173.48 
303,632.65 


147,724.33 
138,947.60 
146,114.75 
129,841.07 
146,223.95 
176,306.22 
169,467.15 
147,566.28 

A)144, 026.22 
132,762.70 
130,806.58 
153,037.15 
135,605.17 
161,498.96 
147,401.43 
155,440.91 
146,580.10 

B)142,488.75 
145,173.48 
178,832.65 


#45,790,611.87 $3,189,111.87 


,625,000.00 - 1940 Funds 


Feeder Roads - Federal Aid 
' " 1" 


Total 
$ 162,842.05 
203,695.46 
203,250.74 
2274305025 
142,116.29 
183,217.44 
247,494.12 
197,225.71 
272,982.25 
143,417.57 
204,117.66 
197,108.55 
196,020.25 
159, 726,40 
222,180.98 
220, 542.79 
195,420,038 
238,062.52 
242,068.79 
212,499.22 
220,267.85 


———— nti 


$4,291 ,590.00 


1,818.18 


nel 


&4,293,408.18 


87 = From Cancellations 


Expenditure 
Jen. 1 to 
Decedl, 1940 


$ 93,957.68 
100,953.83 
118,196.53 
109,511.43 
135,564.36 
122,758.40 

74,863.25 
143,449.38 
200, 234.31 

97,622.72 
110,072.05 

98,926.79 
119,818.52 
109,101.55 
136,260.63 
130,405.45 
143,177.28 
147,431.42 

82,852.82 

96,809.24 
132,618.48 


— 


$2,504, 586012 


Balance 
on Allotment 
Decesl, 1940 


$ 68,884.37 
102,741.63 
85,034.21 
117,841.82 
6,561.93 
60,459 .04 
172,630.87 
53,776.33 
72,747 94 
45,79515 
94,045.61 
98,181.74 
76,201.73 
50,624.85 
85,920.35 
90,137.34 
52,242075 
90,630.90 
159,215.97 
115,689.98 
87,649.37 


— ne 


£1,787 ,003.88 


1,818.18 


Nene nana 


$1,788 ,822.06 
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Motor Vehicle Fund = Township & Boro Aix 
(Construction, Reconstruction and Maintenance) 


nN 
st Balance Cancelled Expenditure Balance 
ao on Allot. Alloted for Re- Jan. 1 to on Allotment 
} SAtlantic Name of Road Dec.31,1959 1940 allotment Teo.t. at Dec. 31,1940 Dec. 31, 1940 
; Absecon City Shady Lane & 
e Bayview Ave. $ 0 S.=-2-000.00.$. 1-0 $ 2,000.00 $ 0) 2,000.00 
My = Lane & 
: Various sts. 0 5,000.00 5,000.00 0 0 0 
Brigantine City Bay Shore Ave., . 
| Sec. 3 0 5,000.00 0 5,000.00 4,840.30 159.70 
Buena Vista Twp. Arbor Ave. & 
ie Var. sts. 0 6,000.00 6,000.00 0 0 0 
‘ x r * Grove Rd., Lan- 
g dis Ave., Main Rd. 0 6,000.00 2,810.73 3,189.27 2,033.15 1,156.12 
i no No, RR. Blyd., 
4 Back St., etc. 6,500.00 0 6,500.00 0 0 0 
S 4 " Willow Ave. & 
@ Var. sts. ) 6,500.00 0 6,500.00 0 6,500.00 
: Egg Harb. City Bremen Ave., 
: Shelling Ave.,etc. 0 3,500.00 0 3,500.00 0 3,500.00 
Be wus . Claudius, Boston, 
e etc.(Surf.treatm.) B49 42 ) 849.42 fe) fe) fe) 
8 no * Yarious sts.(1939) 1,600.00 ) 13.51 1,586.49 1,586.49 ) 
Bo n » Fichte,Atl.Ave.,etc. ) 3,700.00 3,700.00 0 ) ) 
_ ® 0" Twp. Brenta,Granada, " ) 8,558.07 fe) 8,558.07 0 8,558.07 
ee, ie Frankfort Court & 
a a btn 0 5,000.00 0 5,000.00 881.70 4,118.30 
ae egies aoe Naples,Venice Ave., 
i etc. 8,558.07 ) 8,558.07 0 0 0 
ss Galloway " Clarks Landing Rd. 4,815.00 0, 4,815.00 ) 0 0. 
rae " " Second Ave. & Old 
‘gas Port Road fy) 3,000.00 3,000.00 0 0 0 
-—samilton " Holly & Var. sts. 0 6,000.00 0 6,000.00 0 6,000.00 
" " Weymouth-Elwood Rda., 
Sec. 2 6,500.00 0 6,500.00 0 0 0 
x i“ The same, Ave. B, 
Jackson Rd., etc. ) 6,500.00 0 6,500.00 0 6,500.00 
Hammonton Town Liberty & Var. sts. 0 6,000.00 6,000.00 0 0 0 
* Oak Rd., Plymouth 
Rd. & 14th St. 0 6,000.00 0 6,000.00 0 6,000.00 
" Passmore Ave. & 
Var. sts. 7,500.00 0 0 7,500.00 6,752.52 747.48 
" Var. sts. 1938 0 3 
0 0 
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Motor Vehicle Fund - Township & Boro Aid 
(Construction, Reconstruction and Maintenance) 


ule {22-4 ve oh 


5: Balance Cancelled Expenditure Balance 
ch on Allot. Alloted for Re- Jan. 1 to on Allotment 
Atlantic contd.) Name of Road Dec .31,1959 1940 allotment f.0.-t-a-1 Dec.31,1940 Dec.51, 1940 
_ §Tinwood City Seaview, Cambridge, 
ae Devonshire Ave.,etc. $ ) $ 7,000.00 $ ) $ 7,000.00 $ ) 7,000.00 
3 Longport Boro Atlantic " 0 4,500.00 4,500.00 0 0 0 
. n n " n fe) 4,000.00! 400.13 3,599.87 3,599.87 0 
a Margate City Amherst Ave., Sec. 2 
2 & Monmouth Ave. 0 7,200.00 7,200.00 0 0 0 
> x " Monmouth, Haverford, 
* Granville Aves. 0 8,000.00 ) 8,000.00 7,557.30 442.70 
_-—s- Mullica Twp. Elwood-Weekstown 
3 Sec. 2 ) 2,400.00 0 2,400.00 0 2,400.00 
‘Northfield City Northfield Ave. fe) 6,000.00 6,000.00 0) 0 @) 
= " " n , Fifield 
“al & Wabash Aves. ) 7,185.00 fe) 7,185.00 7,184.43 057 
_—s- Pleasantville " Leeds Ave. & 
ite Doughty Rd. 0) 8,000.00 ) 8,000.00 ) 8,000.00 
‘Port Republic City Mill St., River- 
é side Dr., etc. 1,258.22 0 1,258.22 0 0 0 
af a . Mill St.,Sec.2 0 1,350.00 1,350.00 0 0 0 
nw Aa] " SJ " sa] 2 
Riverside Dr.,etc. ) 2,608.22 0 2,608.22 2,418.49 189.73 
Somers Pt. City Gibbs Ave. 199.85 ) 199.85 ) 0 0 
" " " New Jersey Ave. 9) 8,000.00 4,000.00 4,000.00 0 4,000.00 
Ventnor City Monmouth Ave. 0) 7,500.00 9) 7,500.00 7,103.43 396.57 
Weymouth Twp. Loretto, Madden 
& Mathews Aves. 0 2,500.00 2,500.00 0 0 0 
. 2 12th,13th Aves.,Sec. 2 0 1,000.00 ) 1,000.00 0 1,000.00 
Maintenance & Repairs of Unimproved 
Twp. & Boro Roads 0 50 ,000 .00 : 0 50,000.00 50 ,000 .00 0 
County Balance 60.56 125,265.13 125,110.56 215.13 0 215.13 
‘Bergen 
 ‘@liffside Park Boro Cecelia Ave., 
Ris. Sec. 2 Ohad 3,600.00 0 3,600.00 0 3,600.00 
-- Cresskill “ Madison Ave. 0 4,500.00 fe) 4,500.00 fe) 4,500.00 
ae " R.R. Ave. ,Sec.4 ) 4,500.00 0 4,500.00 fe) 4,500.00 
- Dumont Boro Prospect Ave. 6,800.81 ) 0 6,800.81 6,800.81 ) 
a " _ " Sec.2 0 5,400.00 0 5,400.00 0 5,400.00 
terson Boro Blvd., Sec. 2 3,000.00 0 0 3,000.00 0 3,000.00 
meso Midland Ave. 0 4,500.00 0 4,500.00 3,793.80 706.20 
SM ) 3,600.00 3,600.00 0 


 Radburn Rd. Ext. 3,600.00 0 


os 


pais =— _ hare = ? 
< . ark Lo = eis a 


eu 


4° 200 "90 
2°00 "OO 
e foe ss 


4 » 
& os 


i ee 
4 ite 
atnnkh * 
yy n 
so 

ee 


Motor Vehicle Fund - Township & Boro Aid 
(Construction, Reconstruction and Maintenance) 


as ‘ Balance Cancelled Expenditure Balance 
te| : or : Ae oy s img ae Wiaeito for Re- Jan. 1 to on Allotment 
vu Bergen(contd. ame of Roa eC. 40 allotment Toe o 1 Dec.31,1940 Dec.31, 1940 
ee fort Lee Boro Whiteman St. % 0 $3,600.00 $ 800.00 $ 2,800.00 $ 0 $2,600.00 
7 Glen Rock " Main St. Sec. 2 3,547.71 0) 825.09 2,722.62 2,722.62 ) 
- " oo  Radburn Rd. 0 3,600.00 0 3,600.00 0 3,600.00 
_- Harrington Park Boro Lynn St. ,Sece2 1,251.41 ) ) 1,251.41 1,251.41 @) 
As Haworth Boro Madison Ave., Sec.2 1,717.26 0 17.25 1,700.01 1,700.01 0 
We 2 x " " t 3 0) 7,600.00 0) 7,600.00 fe) 7,600.00 
Be Hohokus " Lloyd Rd. (Hollywood 
ee to Warren Ave.) 4,413.18 f°) 2,294.64 2,118.54 2,118.54 ) 
a n * Ridgewood Drive ) 2,294.64 ) 2,294.64 0 2,294.64 
—  * + Twp. Ridge Road 5,000.00 ) 2,237.96 2,762.04 2,762.04 0 
‘Little Ferry Boro Franklin St. 3,000 .00 @) ) 3,000.00 0 3,000.00 
_ ‘Midlend Park " Granite St. 3,000.00 0) 1,316.26 1,683.74 1,683.74 0 
oe ip " Greenwood Rd. 0 1,316.26 0 1,316.26 0 1,316.26 
Norwood Boro Hudson Ave. Sec. 1 
: (Paving) 3,000.00 @) 0) 3,000.00 fe) 3,000.00 
" " Same Sec. 2(Paving) 0) 2,700.00 1,000.00 1,700.00 0 1,700.00 
Oakland " E. Oakland Ave. 2,000.00 ) @) 2,000.00 fe) 2,000.00 
Oradell " Summit Ave. 846.41 0) 846.41 ) ) ) 
Paramus "* Century Ri. (Grading) 700.00 202.57 ) 902.57 902.57 ) 
Rist K " (Paving) 0) 4,500.00 202.57 4,297.43 3,348.38 949.05 
| aid " Grove St. 1,500.00 ) 99.10 1,400.90 1,400.90 ) 
Park Ridge Boro Mill Lane & Mill Rd. 3,000.00 3,600.00 ) 6, 600.00 5,061.49 1,538.51 
oe n . Same Sec. 2 0 3,600.00 3,600.00 0 0 0 
: Ramsey Boro Shadyside Rd. 3,900.00 0) fe) 3,900.00 3,900.00 ) 
-. " Sec. 2 0 6,000.00 0 6,000 .00 0 6 ,000 .00 
Ridgetiolé Boro Abbott Ave. 720.00 fo 0 720.00 720,00 ¢) 
aa " Oritan " 3,600.00 1,679.83 ) 5,279.83 0 5,279.83 
a Ridgewood Village East Glen Ave. ) 5,400.00 1,200.00 4,200.00 0 4,200.00 
pak * Boro N. Monroe St. 
. Sec. 3 4,800.00 a) 1,086.37 3,713.63 3,713.63 ) 
- Rutherford Boro Carmita Ave. 3,900.00 0 0 3,900.00 0 3,900.00 
Saddle River " Ackerman Ave. 3,000.00 3,000.00 ) 6,000.00 0 6,000.00 
 S. Hackensack Twp. Chestnut Ave. 3,000.00 666.78 0 3,666.78 fe) 3,666.78 
- Tenafly Boro Engle St., Sec.2 3,000.00 fe) ) 3,000.00 2,473.89 526.11 
ae. n Siew NS 3,000.00 0. 0 3,000.00 3,000.00 0 
eth: Ft " Front St. 0 9,000.00 2,000.00 7,000.00 ) 7,000.00 
a " Railroad Ave. 0 4,500.00 0 4,500 .00 0 4,500.00 
W aldwick " Monroe St. 0) 1,750.00 ) 1,750.00 fe) 1,750.00 
jashing on ‘Twp. Ridgewood Rd. Ext. 
. oa (Glen Ave.) 3,031.03 0 3,031.03 0) 0) ) 
"Glen Ave. Paving» 0) 9,031.03 1,800 .00 7,231.03 0 7,231.03 


a 
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Motor Vehicle Fund - Township & Boro Aid 


NGA} 
A re (Construction, Reconstruction and Maintenance) 
¥ = Balance Cancelled Expenditure Balance 
a on Allot. Alloted for Re- Jan. 1 to on Allotment 
'S Bergen(contd. Name of Road Dec. 31,1939 1940 allotment Moet eel Dec.31,1940 Necedl, 1940 
~ Maintenance & Repairs of Unimproved 
C Twp. & Boro Roads $ ¢) 50,000.00 $ 0 50,000.00 50,000.00 $ 0 
County Balance 367.65 126,183.22 125,367.65 1,183.22 0 1,183.22 
Burlington : 
Bass River Twp. Leektown Rd. 3,500.00 6) 6) 3,500.00 3,500.00 0 
a 3 % W. Greenbush Rd. 0 3,100.00 0 3,100.00 0 3,100.00 
: Beverly City Putnam,Magnolia, 
. Third Sts.,etc. ) 3,600.00 fe) 3,600.00 0 3,600.00 
bE Chester Twp. North Forked Landing Rd. 
Re & Coles Ave.(B.S.T-) 2,150.00 ) 0) 2,150.00 1,872.42 277.58 
2 " " Spruce Ave., & East 
< Linwood Ave. 3,850.00 @) 0 3,850 .00 1,932.88 1,917.12 
Es = n foodlawn Ave. & 
oe Center Ave. 0) 7,500 .00 0 7,500.00 0 7,500.00 
‘ Chesterfield Twp. Front St. 2,600.00 242.88 0 2,842.88 2,842.88 0 
i. n "Old York Rd. Sec. 1 ) 3,600.00 9) 3,600.00 0 3,600.00 
2 Cinnaminson e Church Rd. 2,421.15 0 ) 2,421.15 is Wee bsp Re 301.97 
* "Morgan, Purnell & 
= Melrose Ave. 160.18 ¢) 0 160.18 0 160.18 
nae Delanco Twp. Third, Cedar, Ash 
"ig & Poplar Sts. 4,000.00 294.59 302.73 3,991.86 3,991.86 0 
ot " " Union Ave., Cedar 
ae St., Delaware Ave.,etc. f°) 4,500.00 9) 4,500.00 0) 4,500.00 
oe Delran " Creek Rd. 0 8,900.00 ) 8,900.00 0 8,900.00 
a " " Main St., Cambridge ‘ 
(Surf, treatment ) 82.28 0 82.28 ) 0 @) 
Evesham " Evesboro-Medford Rd. 0 4,500.00 0 4,500.00 0 4,500.00 
“ sig Taunton Lakes Rd. 
Sec. 2 4,500.00 800.00 8) 5,300.00 5,300.00 8) 
Fieldsboro Boro Delaware Ave. & 
Various sts. 0 1,800.00 1,800.00 0 @) 0 
Florence Twp. Jacksonville Rd. 150.20 ) 150.20 0 ) 0 
Hainesport " NewYork,Spruce Aves., 
etc. 2,600.00 0 0 2,600.00 2,600.00 0 
" New Road 0) 2,700.00 ) 2,700.00 0 2,700.00 
Fostertown-Colemantown 5,812.00 1,800.00 0 7,612.00 4,944.65 2,667.35 
Mt.Holly-Lumberton Rd. 0 1,800.00 1,800.00 0 0 8) 
New Road 0 3,600.00 0 3,600.00 0 3,600.00 
Mansfield-Georgetown 
4,000.00 3,600.00 0 7,600.00 2,247.58 
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5,352.42 
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Motor Vehicle Fund - Township & Boro Aid 
(Construction, Reconstruction and Maintenance) 
ry * 
© Balance Cancelled Expenditure Balance 
3 : on Allot. § Alioted for Re- Jan. 1 to on Allotment 
» o Burli Name of Road Dec.31,1939 19 40 allotment eb aL Dec. 31,1940 Dec.d1, 1940 
: *; Mansfield Twp. Mansfield-Georgetown 
aie Rd., Sece 2 $ 0 $$ 3,600.00 $ 3,600.00 0 0 0 
ee “1 " Railroad Ave. & 
a Mill Lane 2,985.00 ) fy) 2,985.00 0 2,985.00 
eo Medford " Taunton Lakes Rd. 
is Sec. 2 Ext. ) 1,800.00 800.00 1,000.00 fe) 1,000.00 
a New Hanover " Hockamick Rd. Sec. 2 0 2,700.00 2,700.00 0 @) 0) 
a 2 " Oak Mount " & Hock- 
Be amick Rd., Sec. 2 5,100.00 2,700.00 0 7,800.00 0 7,800.00 
— e " " Saylor Pond Rd. 7,83 0 7.83 0 0 ©) 
re North Hanover Twp. Ellisdale Rd. & 
Croshaw Rd.(Surf.trt.) 1,918.59 0 0 1,918.39 1,918.39 0 
* . Twp. Meany Rd. 5 , 850.00 0 650.28 5,199.72 S199, 72 ©) 
z + * Paulson Road 0 5,150.28 0 5,150.28 0 5°150.29 
Palmyra Boro Spring Garden St. ) 3,000.00 0 3,000 .00 ) 3,000.00 
Pemberton Twp. Birmingham-North 
Pemberton Rd. Sec.2 e) 4,500.00 0 4,500.00 9 4,500.00 
" n Hanover Blvd. 3,600.00 ) 2,000.00 1,600.00 0 1,600.00 
Me ud New Lisbon-Magnolia 
Road 3,600.00 2,000.00 0) 5, 600 .00 5,600.00 0 
Riverside " Cleveland & New 
Jersey Aves. 0 3,600.00 0 3,600.00 3,600.00 0 
Shamong cc Pipers Cor. Rd. 7,200.00 6) 1) 7,200.00 6,997.70 202.50 
Springfield " Columbia-Jobstown & 
Juliust own-Lewistown 1,504.55 RAPS 0 1,504.55 1,504.55 0) 

4 " Wrightstown Rd. 4,557.17 ) 0 4,557.17 2.557617 0 
Tabernacle ™ Hegerhouse " 0 3,600.00 0 3,600.00 0 3,600.00 
Washington ™ Johnson Mé 2,600 .00 0 8) 2,600.00 2,600.00 0 

2 " Lower Bank & 
River Rd. 0 3,900.00 0 3,900.00 0 3,900.00 
“Westampton ™ New Road 2,875.93 0 @) 2,875.93 1,210.93 1,665.00 
Woodland " Tabernacle-Chats- 
aia . worth Sec. 2 551.78 0 ) 551.78 651.78 0 
Maintenance & Repairs of Unimproved 
Oy Twp. & Boro Roads 0 50 ,000 .00 ) 50,000.00 50,000.09 0 
amt | 54.28 125,059.85 125,054.28 | 59.85 fe) 59.85 


339.96 


339.96 0 0 0 


Mew 


eG ¥TTCe” 
paerTeves 


a 
a 
ae Balance 
aan on Allot. 
 & Camden (contd.) Name of Road Dec-31,1959 
Seg oe Barrington Boro Wood Ave. $ 0 
© Clementon Boro Garfield Ave., 
Be Sec. 2 15,840.00 
zit re " Park Blvd. 462.23 
_-—- Collingswood Boro City Line Ave. 
— & 2nd St. 7,280 .00 
‘ee Delaware Twp. Hampton Rd. & Ext. 481.20 
Gloucester City King St. f°) 
yes." Twp. Buffalo Ra. 0 
# " " Lower Landing Rd 2,192.24 
«Haddon ‘ Cuthbert Blvd. 15,500.00 
_-—s- Haddonfield Boro lm, E.Summit 
ite ; Ave.,Sec. 2,etc. 8,000.00 


Hi-Nella " 


Haddon Ave. 0 
Nokomis St., 
Navajo,Apache Sts. 
The same (Surf ° 

3 treatment) 0 
-_-_Taurel Springs Boro E. Atlantic Ave. 
. (Storm sewer) 


519.03 


3,100.00 


" " "  . Atlantic Ave. 
: Sece 2 0 
2 " " Various sts. 
. 1938 2,708.27 
Lindenwald Boro E. Atlantic 
Ave., Sec. 1 0 
es : Lake Blvd. 2,845.45 
-- Magnolia ed E. Atlantic 
: Avec, Sec. 1 0 
ze Bist " Lincoln Ave. 2,700.00 
_. Merchantville " N. Chestnut 
esi». Ave., Sec. 2 4,504.29 
t. : * Maple Ave., 
Sec. 2 0 


2 Boro Clinton Ave. Underpass 2, 880 .00 
ones fans Ave. 16.71 
" Sec.2 
pif, a7th Ste 11,000.00. 

Union Ave. = = 0 


cong ig = 


n at vt 


Motor Vehicle Fund - Township & Boro Aid 


Alloted 
1940 


$ 2,000.00 


2,008.04 
0 


0 

0) 
6,750.00 
1,260.00 

0 

0 


0 
9,700.00 


1,887.00 
0 


11,250.00 
0 


0 
24,504.29 
0 
0 


0 


9,000.00 


Cancelled 
for Re- 
allotment 


$ 


0 
462.25 


0 
481.20 

0 

0 

0 
1,313.01 


0 
0 


0) 
0 


1,887.00 
2,843.45 


0 
0 


4,504.29 
135.73 

0 
16.71 


171.02 
0 


(Construction, Reconstruction and Maintenance) 


Total 


ee re 


2,000.00 


17,848.04 
0 


7, 280.00 
0 

6, 750.00 

1,260.00 

2,192.24 

12,186.99 


8,000.00 
9,700.00 


519.03 
450 .00 
3,100.00 
9,000.00 
2,708.27 


0 
0 


11,250.00 
2,700.00 


0 
24,368.56 
2,880.00 
0 


10,828.98 
9,000.00 


Expenditure 
Jan. 1 to 
Dec.dl, 1940 


Fant Sa tacts 


$ ) 


oe) 


So O07 


728.16 
12,186.99 


0 
0 


519.035 


0 
0 


0 


15,941.37 
2,386.13 


0 


10,828.98 


Balance 
on Allotment 


ec.ol, 1940 


Fanaa Stine Mata Aatadl 
is 


2,000.00 


17,848.04 
0 


7,280.00 
0 

6,750.00 

1,260.00 

1,464.08 
0 


8,000.00 
9,700.00 


450 .00 
1,005.47 
9,000.00 

575.42 


0 
0 


11,250.00 
2,700.00 


0 

8,427.19 

493.87 
0 


0 
9,000.00 


6 


Motor Vehicle Fund - Township & Boro Aid 


Fr, 
| a (Construction, Reconstruction and Maintenance) 
: © Balance Cancelled Expenditure Balance 
S on Allot. Alloted for Re- Jan. 1 to on Allotment 
S Cama en(contd.) Name of Road Dec.d1,1939 1940 allotment Total Dec.ol, 1940 Dec.dsl, 1940 
5 Pine Hill Boro Woodbine, 5th, 10th 
& Pine Aves. $ 869.16 $¢$ 0 0 $ 869.16 $ 869.16 $ 0 
Somerdale " Crestwood Ave., | 
etc.(Surf. treatm.) 363.08 0 0 363.08 363.08 0 
" rn &. Atlantic Ave. 0 8,100.00 0 8,100.00 0 8,100.00 
Stratford " Wee OG o) & 3,983.85 0 De e0<oo 2,258.47 2,258.47 0 
. 2 ST nt ie 3 7,500.00 0 2,926.93 4,573.07 4,573.07 0 
% Waterford Twp. agate & Bartram 
2 Aves., Fifth St. 
ae (Surf. treatm.) 388.81 0 388.81 0 0 0 
Gi: " " Earl, Middle Ave.,ete 2,673.22 0 1,667.40 1,005.82 1,005.82 0 
P uy " Tremont Ave. 0 3,000.00 0 3,000.00 0) 3,000.00 
: Winslow " Chews Landing Rd. 6,300.00 0 0 6, 00.00 2,842.25 3,457.75 
4 _ " Old Chews Ldg. Rd. 0 6,000.00 0 6,000.00 8) 6,000.00 
Woodlynne Boro Front St. 800 .00 0) 18.46 781.54 781.54 0 
a Maintenance & Repairs of Unim- 
Be proved Twp. & Boro Roada 0 50,000.00 0 50,000.00 50,000.00 0 
Be County Balance 1,107.75 126,205.42 127,233.17 80.00 0 80.00 
Cape May 
ae Cape May City Various sts. 
= 1940 0 14,000.00 0 14,000.00 14,000.00 0 
ss » Pt, Boro Central Ave. 
a Pavillion Circle, 
< Ocean Ave.,etce 2,000 .00 0 406.54 1,593.46 1,041.53 551.95 
BPs Lower Twp. Cornell St., 
5 | Coral Rd., etc. 2,000.00 0 1,133.07 866.93 866.93 0) 
4 Middle " Pierces Point Rd. fe) 1,500.00 ) 1,500.00 0 1,500.00 
is " " Reeds Beach & 
Shunpike Road 1,506. 76 0 1,506.76 0 0 0 
" mn Second Ave. 559.10 0 308.81 250.29 250.29 0 
“i Bu Shell Bed Landing 
Rd., Sec. 2,d5&% 341.04 0 341.04 0 0 0 
No.Wildwood City Var. sts., 1958 522.38 0 522,38 0 0 0 
nt sd ty abs 1940 0 15,000 .00 63.88 14,956.12 14,936.12 0 
Ocean City Atlantic Blvd., z 
St.James Pl.,etc. ie) 18,257.18 0 18,257.18 18,257.18 0 
peace: <o.¥t North St., Asbury 
Rd., Central Rd., 
& Palén Ave. 2.27 0 2.27 0 0 0 
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Motor Vehicle Fund - Township & Boro Aid 


: cr (Construction, Reconstruction and Maintenance) 
4 NI 
Rees Balance Cancelled Expenditure 
be! on Allot. Alloted for Re- Fans? L<to 
% Cape May(contd.) Name of Road Dec.31,1939 1940 allotment Total Dec. 31,1940 
© Sea Isle City Various sts.(19939) $ 1.29 # a) $ 1.29 §$ 0 $ 0 
Se " " 42nd,43rd, 46th Sts. 0 4,500.00 0 4,500 .00 4,500.00 
Stone Harbor Boro Var. sts.(1939) 3,000.00 0) 13.78 2,986.22 2,986.22 
" " n 99th St. fe) 4,500.00 ) 4,500.00 fy) 
West Cape May * Park Avee, Sece 2 
& Central Ave. 314.48 ) 314.48 ) a) 
‘Wildwood City Atlantic,Pacific, Sus- 
f quehannea Aves.,etce. 0 16,000.00 0 16,000.00 16,000.00 
= kes " Cedar, Beach Ave.,etc. 2,646.04 0 ) 2,646.04 2,646.04 
5 " Crest Boro Pacific Ave.,West 
a Lane 0 6,083.89 0 6,083.89 6,083.89 
‘ Woodbine " Franklin St. 4,000.00 ) 3.84 3,996.16 3,996.16 
By Maintenance & Repairs of Unimproved 
: Twp. & Boro Roads fe) 50,000.00 0 50,000.00 50,000.00 
a County Balance 222.93 125,000.00 125,222.93 ) ) 
; Cumberland — 
- Commercial Twp. Italy Rd. Ext.,Sec.2 0 1,176.08 a) 1,176.08 0) 
x " n Ben igo aS 0 1,494.20 ) 1,494.30 ) 
ees " " Joe Newcomb-Yock 
— Wock Rd. 60.27 0) ) 60.27 fy) 
Pe " " Various sts. & 
eS roads (1939) 1,176.08 0 1,176.08 fe) 0 
2 " " Robbinsville Rd. 0 3,000.00 1,494.30 1,505.70 1,505.70 
Be " " Shropshire Rd. Sec.1l ) 1,800.00 ) 1,800.00 0° 
a Deerfield " Cedar St. ) ‘3,000.00 ) 3,000.00 ) 
" " Maple " 0 2,000.00 0 2,000.00 0 
" " Nixon " 0) 1, 600.00 ) 1,600.00 0 
" " Rodgers Rd., Sece 1 3,000.00 ) ) 3,000.00 3,000.00 
n n n " n 2 2,400.00 0 fe) 2,400.00 2,400.00 
" " Pine St. 1,260.00 0 ) 1,260.00 1,260.00 
" Lore's Mill Rd. fe) 4,050.00 ) 4,050.00 0 
" Pennsylvania & 
Bayview Aves. 0 1,080.00 0 1,080.00 0 
Sand Plant Rd., 
Sec. 2 4,050.00 ) ) 4,050.00 4,048.83 
Back Neck School 
House Rd. ) 3,150.00 0 3,150.00 0- 
Lummis Town Rd. 4,500.00 0) ) 4,500.00 4,497.98 
n " Sec. 2 oO. 900.00 0 900.00 899.28 
0 4,950.00 4,947.08 


Mary-Elmer Road 0 4,950.00 


ee ee a ee ee ee = ™ = =. S —— ——— — — - ——————————_—_——— 


—— 


Balance 
on Allotment 


D 


ec.o] , 1940 


eee 


$ 


0 

0 

0 
4,500.00 


0 


0 
0 


0 


1,176.08 
1,494.30 


60.27 


) 

0 
1,800.00 
3,000.00 
2,000.00 
1,600.00 

0 

0 

0 
4,050.00 


1,080.00 
1.17 
3,150.00 . 
2.02 


72 
2.92 


1.4 


Lm | 
- 


a | 


t~ 


( 


4 


i 


es 


Sooo nad 


* 


/ 


Py i. 
, 22. ps 
‘ 
a 
, 


Schedule 


Greenwich Twp. 


n Ll 


Maurice Riv. 
a] 


n 
t 

e n 

a] ? tt 

ey: v " " 
«Stow Creek "* 
. CJ " n 


: 


‘Up. Deerfield * 
ea " ca] 


i. sn é 
“1 ore n 1] " 


ne 98 
ai cs ic 
Ws ts ee, ‘ 


Beads) 5 


Balance 

on Allot. ~ 
Name of Road Dec.31,1959 
Bacon's Neck Rd. 


Sec. 2 $ 0 
Miller-Stow Creek © 
Wharf Road 0 
Stock " 3,150.00 
Strathem's Neck Rd. 3,144.00 
Beal Mill-Seeley Rd. 
Sec. 2 ¢) 
Hopewell-Tumbling 
Dam Rd. Ext. 900.63 
Tony Atkinson Rd. 0 
De Shibe Terrace & 
Various stse 0 
East Walnut Rd.,Sec.2 
& West Park Avée 0 
Panther Rd. 1,900.36 
Lummistown-Center | 
Grove Sec. l 7 8) 
Same Wale 0 


Lummistown-Fairfield 5,400.00 
Sayres Neck(Davis 


PR OT eee ae 
t Pia; 


Se 


Allotted 
1940 


$ 


3,150.00 
3,150.00 
0 
0 
4,446.00 


0 
2,250.00 


10,000.00 


11,900.36 


See ee oh ee a ee 


Cancelled 
for Re- 
allotment 


$ 


3,150.00 


ooo 


0 


900.00 
0 


10,000.00 


0 
1,900.36 


0 
0 
2,467.21 


0 


s, 
ca 


200 


oScco00CoCOO 


1,563.57 
0 


° 


Motor Vehicle Fund - Township & Boro Aid 
(Construction, Reconstruction and Maintenance) 


Total 


$ 


0 
3,150.00 
3,150.00 
3, 144,00 
4,446.00 


63 
2,250.00 


3,150.00 
1,766.43 
2,070.00 
10,800.00 


2,146.64 


Expenditure 


Jan. 


1 to 


Dec.o1,1940 


$ 


0 


0 
3,149.10 
3,141.94 


4,410.00 


0 
2,123.77 


0 


11,900.36 


3,998.76 
3,999.92 
3,199.57 
0 
2,697.71 
0 
0 
1,766.43 
0 


6,879.18 


Balance 
on Allotment 


Dec. 31,1940 


3,920.82 


2,146.64 
10,000.00 


Road) od 
Schafer Ave.-Lummis- 
town Road 4.32 
Christian Field Rd. 22.14 
Garrison Rd. fe) 
Hesstown Rd.,Sec. 2 4,000.00 
4 5 rn 3 4,000.00 
McDonald Ave. “" 1 0 
Frazier Rd. 1.49 
Roadstown-Town Hall 0 
Boyd Fox Rd., Sec. 2 0 
Husted Sta. Rd. 0 
Park Rd. Ext. 0 
Crystal AVe@e 2,070.00 
N.East Ave., S.East 
Ave., S.Sixth, etc. 10,800.00 
Various sts., Park, 
West Aves. ,etce. 2,146.64 


10,000.00 
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Motor Vehicle Fund - Township & Boro Aid 
(Construction, Reconstruction and Maintenance) 


Balance Cancelled Expenditure Balance 
on Allot. Alloted for Re- Jane 1 to on Allotment 
Cumberland(contd. Name of Road Dec.31,1939 _19 4 0 allotment ToO7t, a 1 Dece31, 1940 Dec.5l, 1940 
Vineland Boro Various sts. 
(1937) $ 2,430.00 ¢ 0 0 2,430.00 $ 0 $ 2,430.00 
Es x Various sts. 19358 1,800.00 0 0 1,800.00 0 1,800.00 
_ Maintenance & Repairs of Unimproved 
Twp. & Boro Roads 0 50,000.00 0 50,000.00 50,000.00 0 
County Balance 0) 125,000.00 120 , 242.43 4,757.57 ) 4,757.57 
Essex 
Belleville Town Cortlandt St., 
: Sece 2 0 1,039.50 0 1,039.50 1,039.50 0) 
i 4 Greylock Parkway 9,000.00 0 0 9,000.00 0 9,000.00 
Bloomfield " Glenwood Ave. & 
Prospect St. 0 9,800.00 0 9,800.00 8) 9,800.00 
Caldwell Twp. New Dutch Lane 0 38, 854.76 0 38,854.76 0 38,854. 76* 
ool " Boro Prospect St. 9,000 .00 0 0 9,000.00 0 9,000.00 
Cedar Grove Twp. Bortic Rd. 463.89 0 463.89 ) ) 0 
" = = Ozone Ave. — 95.48 0 95 .48 0 0 0 
" " " " " Sec. 2 0 9,000.00 0 9,000.00 0 9,000.00 
ed “ " Young Ave. 9,000.00 0) 9,000.00 0 @) 8) 
_ Essex Fells Boro Argule Rd., 
; Rensselaer Rd. 6,300.00 0 0 6,300.00 6,154.95 145.05 
wre bal w w " 
Oldchester, Fells Rds. 0 6,000 .00 0 6,000.00 ) 6,000.00 
us PRES te Wootton Rd., Oak 
Lane, Chestnut Lane 394.13 ‘7 0 394.13 fe) 0 0 
| Trvington a a Argyle Terrace 1,398.48 ¢) 1,398.48 @) @) 0 
“ Chester & Mt. 
| Vernon Aves. 169.85 0) 169.85 0 0 0 
eee Ave. 9,000.00 ) 2,681.51 6,318.49 6,318.49 0 
" Sec. 2 0 9,000 .00 0 9,000 .00 0 9,000.00 
Orange " 8,030.80 0 8,030.80 0 0 0 
Woolsey St. 251.75 0 251.73 0 0 0 
A * Sec. 2 1,000.00 0. 0 1,000.00 0 1,000.00 
Sycamore Ave. 9,000.00 0) 0 9,000 ,00 0 9,000.00 
Burnett ”* 475.39 0 475 35 0 0 0 
on St ss Sa] 
(Widening) 3,748.21 0 3,748.21 0 0 0 
ek Sec. 2 7,200.00 3, soho 0 10,948.21 0 10,948.21 
pei eee 3,127.37 0 0 0 


8,127.37 


erence ance & 


eta Sty SE 
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stear’or 
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en) Motor Vehicle Fund - Township & Boro Aid 
a a (Construction, Reconstruction and Maintenance) 
ea @ Balance Cancelled Expenditure Balance 
3 on Allot. Alloted for Re- Jan. 1 to on Allotment 
o Essex(contd.) Name of Road Dec.31,1939 1940 allotment Total Dec. 31,1940 Dec.31,1940 
‘s Millburn Twp. Farley Rd. $ 4,745.04 $ ) $ 4,745.04 % 0 $ 0 § 0 
ee * Hobart Ave. 0 17,872.41 0 17,872.41 0 17,872.41 
Montclair Town Claremont " - 21,000.00 0 0 21,000.00 0 21,000.00 
N.Caldwell Boro Grandview Place AN 4,500.00 ) 4,500.00 0 4,500.00 
Nutley Town San Antonio Ave., 
Frank, Harrison Sts. 0 8,500.00 0 8,500.00 7,272.56 1,227.44 
: So. Orange Village Scotland Road 
5 (Materials) 511.80 0 511.80 fe) 0 0 
& : x " Vose Ave. $21.11 ) 321.11 ) fe) 0 
a Verona Boro Sunset Ave. 8,354.74 0 8,354.74 0 o) 0 
i W. Caldwell Boro Grover Lane 2,982.60 0 254.21 2,728.39 2,728.39 0 
® ae 4 Harding Rd. 13.32 0 13.31 0 0 0 
Ke am e " Hillside Ave.- 
ee Waverly Place,etc. 0 9,000.00 0 9,000.00 0 9,000.00 
fe , " " Perk St. (East) ) 1,432.36 0) 1,432.36 1,349.36 83.00 
ie m " " Pleasant Ave. 4,500.00 0) 4,500.00 0 0 0 
3 r " " Sanderson, 
Bo Crane, Gates Aves. 1,432.36 0) 1,432.36 ) ) 0 
_-—s i. Orange Town Harrison Ave. 0 7,200.00 0 7,200.00 0 7,200.00 
ae : , " Longview St. & 
Be Lindsley Ave. 594.62 0 594.62 0 0 @) 
ee Maint. & Repairs of Unimproved 
a Twp. & Boro Roads 0 50,000.00 0 50,000.00 50,000.00 0 
se County Balance 383.25 125,358.98 125,742.23 ) fe) 0 
a Gloucester ) 
aoe Clayton Boro Center St. 0 8,032.15 0 8,032.15 0 8,052.15 
Deptford Twp. Bank Bridge Rd. 0 5,500 .00 1,900.00 3,600.00 3,600.00 0 
“4 ~ bd x *" Sec. 2 0 1,900.00 0 1,900.00 1,900.00 ¢) 
es Cattell Rd. 140.56 ¢) 140.56 6) 0 ¢) 
Py Fairview-Sewell Rd. 60.59 0 60.59 0 0) 0 
ee Greenwich al Harmony Rd. 0 6,000.00 2,000.00 4,000.00 4,000.00 0 
a " Sec. 2 0 2,000.00 0 2,000.00 1,948.01 51.99 
Md vs r Tomlin Sta. Rd. 16.350 0 16.30 ) 0 0) 
Elk Twp. Mullica Hill Rd. fe) 2,500.00 0 2,500.00 2,499.75 rts) 
. ¥ Silver Lake " Sec. 2 44.28 6) 44.28 O 0 0 
Franklin Twp. Stanton Ave. 0) 4,000.00 0 4,000.00 3,937.68 62.32 
~ * Tuckahoe Rd. (B.S.T.) 2,790.00 0 94.45 2,695.55 2,695.95 0 
Bess pitt " Victoria Ave. Sec. 3 1,010.00 0 0 1,010.00 1,010.00 0 


te assboro Boro Deptford, Lehigh St. Sea 
= : ns * 3,330.00 0 .14 3,329.86 3,329.86 0 


a Fy 
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he 
a x Balance 
Bee: © on Allot. Alloted 
z Gloucester(contd.) | Neme of Road Dec.31,1939 1940 
_ g Glassboro Boro Hamilton, Reading, 
. ° Liberty & Yale Sts. § 2,670.00 4 0 
= : = Various rds. 1938 15,055.12 0) 
his ae : sts. 1940 0 6,000.00 
s Greenwich Twp. R.R. Ave., Walnut, 
7 Pine St.,etc. 184,01 ) 
eee ie = Repauco Ave. 9,000.00 0) 
a BS " Thompson, High, 
a Centre St., etc. 68.36 0 
" " Tomlin Sta., Sec. 3 1.15 ) 
ee. it A iy % " 4 65.89 e) 
ae - " Various sts. 1940 fo) 4,500.00 
me: Harrison Twp. Back Creek Rd., Secel ) 4,300.00 
= * . Break Neck ™ ) 2,000.00 
3 . High Ste, Sec. a 18 ¢) 
+ 4 Sey: Boe 54.09 fe) 
. . Me att ape) 10.23 0 
Logen < Floodgate Rd., Pedrick- 
RECWRRHETEESDOrY» Sec.2,etc. 0 950.00 
" Mechanic Ste- 
Station Ave. 0) 5,000.00 
" . Pedricktown- 
Bridgeton Sec. 2 2,500.00 0 
. 4 South Bridgeport Rd. 27.43 0 
" s Springer $t.-Stumph 
Rde, Sta. Ave. 0 4,050.00 
x ¥ Stone Meeting House 
Road 5,000.00 ¢) 
Mantua. be Breakneck Rd. 5,000.00 0 
a ae " a NOS 6C ene 3,000.00 ) 
: " Carpenters Landing 
Rd.(Gravel & B.S.T.) 0) 2,700.00 
% a Heritage Rd. 
(Gravel & 3.S.T.) 9) 4,000.00 
it a Jessup Rde 39.22 fe) 
" inights Run Rd. 7.20 0 
° " Sece 3 096 0 
<— Broad Lane Rd. & 
_ Winslow Rd., Sece @ 
0 1,512.00 


(8.0.06) 


Motor Vehicle Fund - _ ee & Boro Aid 
(Construction, Reconstruction and Maintenance ) 


Cancelled 
for Re=- 
allotment 


$ oO1 


1,053.12 
0 


184.01 
761.02 


68.356 
1.15 
65.89 
0 
0 
029 
18 
54,09 
10.25 


0 
5,000.00 


220 
27 45 


13.14 


Ti ont.A-=) 


ee a a 


$ 


Ce ee a ee — 


2,669.99 


0 
6,000.00 


0 
8,238.98 


0 

0 

0 
4,500.00 
4,300.00 
1,999e71 


950.00 


2,499.80 
0 


4,050.00 

4,986.86 

5,000.00 

3,000.00 

2,700.00 

4,000.00 
0 


0 
0 


1,512.00 


ete he Aes 


Expenditure 
Jan. 1 to 
Dece51,1940 


& 2,669.99 


0 
3,780.00 


0 
8,238.98 


> 
we 
Hf 
co 
nooo 
e 
~ 
on 


—) 

s 
<O 
tO 
e 
~] 
~ 


oOo00 0 


2,499.80 
0 


4,050.00 

4,986.86 

5,000.00 

3,000.00 

2,700.00 

3,977.75 
0 


0 
6) 


1,512.00 


Balance 
on Allotment 
Deceol, 1940 
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Motor Vehicle Fumd - Township & Boro Aid 
(Construction, Reconstruction and Maintenance ) 


Balance 
on Allot. 


Name of Road 
 Rde,ssCCelac, 
etc. (B.S.T.) $ 
Walnut St., Lin- 
wood Ave.0to. 
Williamstown) 
Various sts. 1939 
(Williamstown ) 
Various sts. 1940 
(Williamstown ) 
R. R. Ave., Academy 
Ste, etc. 
Winslow Rd., Sece 2 

uN " " 3 
Asbury Ave. 
Various sts, 1939 
Columbia Blvd., 

& Second St. 
Various sts. 
Rosemont Ave.,etc. 


Dece31,1939 


1,530.00 


245.65 


1,800.00 


oO 


COOWO 


292.49 


@) 


Beacon, Nassau, Lincoln 


& Dupont Ave. 
Fifth St. 


-Riverview Ave. & 


Clonmell Rd. 
Knights Run Rd., 

Sece 1 
Various sts, 1940 


Crispin Rd. 
Richwood & 


Harrisonville Rd. 


ro 


Same Sece 1 
(surf. treatment) 


0 


014 


bs West, South Aves.,etc. @) 
_ §o.Harrison Two. 


4,479.40 


) 


Richwood-Harrisonville 


SeCe 2 


Swedesboro-iarrison= 


ville Sec. 2 
Same Sec. 1 & 2 


(surf. treatment) — 


Second St. 


0) 
025 


1,020.60 
44,64 


Allotted 


$ 


Te9)-250 


0 


0 

0 
4,400.00 
1,890.00 

0 
4,500.00 
2,500.00 

0 
3,000.00 


3,500.00 
7,500.00 


2,599.40 
8) 


8,000.00 
4,798.00 


Cancelled 


for Re- 
allotment 


$ 


59 «60 


245.65 
5.17 
) 
6) 
5.94 


3,402.00 
1) 


292.49 


025 


{atop a ee Tem 


ener errs a TS 


4 


? 


1,470.40 


0 
1,794.85 
4,400.00 


1,890.00 
1) 


1,098.00 


2,500.00 


0 
3,000.00 


3,500.00 
1,600.60 


2,399.40 
0 


8,000.00 
4,798.00 


4,409.75" 


702.00 
QO 
0 


1,020.60 
f°) 


Expenditure 
Jen. 1 to 
Dec.51,1940 


$ 1,470.40 


0 
1,794.83 
4,400.00 
1,890.00 
0 
1,098.00 
2,498.25 
0 
3,000.00 


3,417.45 
) 


2,086.61 
0 


7,763 208 
0 


4,409.75 
0 
0 
0 


1,020.60 
0) 


a 


Balance 
on Allotment 
Dec.31,1940 


$ 


0 


) 


82290 
1,600.60 


312.79 


Motor Vehicle Fund - Township é Boro Aid 
(Construction, Reconstruction and Maintenance ) 


22 


a8 Balance Cancelled Expenditure Balance 
SF @ ei: on Allot. Allotted for Re- Jan. 1 to on Allotment 
ob rd Gloucester (contd. ) Name of Road pec.31,1939 19 4 0 allotment T-o?t-a 1 Dec.51,1940 Dec.dl, 1940 
_ SBwedesboro Boro Various sts. (1936) 
igh Ee Avee-Park Aves, 
ene? HTanneman Ave.,etc. $ 660.52 4% fe) $ 660.52 3 0) $ 0 $ 0 
ae i 4 Various sts. 1939 415,49 0 415.49 0) 0 2) 
pa Washington Twp. E. Holly Ave. 4,000.00 0 0 4,000.00 4,000.00 0) 
ee “ ‘4 Fish Pond Rd. 1,789.86 ) 0 1,789.86 1,789.86 0 
aa : " Green Tree Road 
: from Glassboro Line to . 
es Black Horse Pike 67.08 6) 67.08 0 ©) Ce) 
eq : “ Salina Rd. & Salina- 
“= Cross Keys Rd. 0 5,000.00 4,050.00 950.00 ©) 950.00 
es " " Park, Lake & 
é Central Aves. 2,500.00 fe) 0 2,500.00 fe) 2,500.00 
Yi . _ Fish Pond Rd., 
John Irvin Rd., etc. 0 4,050.00 0 4,050.00 0 4,050, 00 
Wenonah Boro So. West Avee, 5 
Sz. Ave.,S Marion St. 0 4,000.00 98.98 3,901.02 3,901.02 8) 
Axe is The Same , 
(surf. treatment ) 0 585.00 fe) 585.00 fo) 585.00 
: % Various sts. 1939 
North West Ave.,etc. 196.55 0 0) 196.55 @) 196,55 
S z West Poplar St. | 
| (storm Sewer) 35.16 0 35.16 9) 9) 0 
WeDeptford Twp. Brewer & Dubois Ave. 543.41 vraaeew 0 543.41 458.63 84.78 
. : bi Elbourne Avee, : 
Lafayette Ave.,etc. re) 4,700.00 0 4,700.00 fe) 4,700.00 
Y : . Fowler Road 254 0 054 0 0 0 
: ud fe Francis Ave. 0) 1,350.00 1,550,00 0 fe) 0 
" “i . Jessup Rd.,Sec.d 4,000.00 ) 009 3,999.65 3,999.65 0 
if . Me Milton Ave. 2,500.00 0 0 2,500.00 1,035.76 1,464.24 
3 * ! River Rd. 51.08 0) 51 .08 fe) 0 0 
z " : _ "Sec. 2 085 9) 85 0 ) 0 
ie ' 3 Tantum Ave. 9) 900.00 900.00 fe) 0 0 
. . Woodland Ave. 0) 450,00 450.00 0 0% 0 
Various sts. 1940 ¢) 4,000.00 0) 4,000.00 3,401.60 598 .40 
Cooper St. 0 8,100.00 0 8,100.00 ) 8,100.00 
Tatum St. 1,690.00 6) 0 1,690.00 ¢) 1,690.00 
Various sts. 1940 0 9,000.00 8,100.00 900.00 0" 900.00 
Oj 176.34 933.66 0) 


933.66 


¥ 


oe 
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ad 


a a 


Motor Vehicle Fund - Township é& Boro Aid 
(Construction, Reconstruction and Maintenance ) 


Balance Cancelled Expenditure Balance 
on Allot. Alloted for Re- Jan. 1 to on Allotment 
Name of Road Dec.31,1939 1940 allotment Tl0ct asl Dec.d1,1940 Dec.dl, 1940 
Glenwood Raa Seatac: pete tee es 2: ae ce ea Neca 
Avenue $ 2,790.00 $ n°) $ 6) & 2,790.00 $ 2,790.00 §$ ) 
= ‘i "Grandview " fe) 3,000.00 3,000.00 0 0 e) 
ae % " Lake Ste, Seo.2 
Fete & Sunset St. 3,600.00 ) fe) 3,600.00 3,600.00 fe) 
ee . ' " academy, Candi- 
dus, Asam Ave.,etc. 
(surf. treatm.) 400.00 0 ©) 400.00 386.44 13.56 
as " Boro Wilson & 
Redwood fe) 2,100.00 0 2,100.00 2,100.00 fe) 
4 Bastasn Woodland, Chest- 
nut Ave.,etc. 0 1,400.00 0 1,400.00 1,003.64 396.36 
Woolwich Twp. Harrisonville Sta. 
Rd., Sec. 1 ) 3,900.00 0 3,900.00 | fe) 3,900.00 
a is Moravian Church Rd., 
SeCe ze 18 0 218 0) 0 @) 
a " - Same eer 205 0) 205 fe) @) 0 
rE cs iy ik eae | 018 0 018 0 fe) 0 
ss vs Pedricktown & 
aie Harrisonville Sec. 2 95 0 090 @) O 0 
an " Swedesboro=Bridgeport 204 0 034 0 0 fe) 
ais 3 " “Sec. 2 92 0) 92 fo) 0 0 
ee: " Warrington Will Rd. One 4,500.00 0 4,500.00 4,499.64 236 
County Balance 381.93 126,298.60 125,542.45 1,138.08 6) 1,138.08 
. 
Hudson * 
Guttenberg Town 26th Street re) 15,000.00 fe) 15,000.00 6,499.85 8,500.15 
North Bergen Twp. Broadway 0 35,000.00 fe) 35,000.00 o) 35,000.00 
K He " 33rd Street 187.14 0 187.14 0 e) 0 
Secaucus Town Center Ave. ) 47,960.88 O 47,960. 88 38,486.12 9,474.76* 
add Agee Franklin St. 10,000,009 0) 436.83 9,565.17 9,563.17 o) 
i Hudson AVC. 6,866.86 ) 250.89 6,615.97 6,615.97 re) 
Tet a Humboldt St. 6,963.69 ) 756.12 6,227.57 6,227¢07 0 
Bis ge tel uf Irving st. 11,500.00 8) 0 11,500.00 10,078.01 1,421.99 
| eeharizen Twp. Hackensack Plank 
. Road 56,553.42 10,932.22 yew roe A 66,163.75 66,163.75 8) 
"The Same (Relocation 
of Water Mains) 0 1,071.55 0 1,071.55 15071255 ) 
P. rk Ave +, Sec. 2 0) 10,000.00 0 10,000.00 fe) 10,000.00 
) 4,546.84 6,277279 6,277.79 : @) 
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lotor Vehicle Fund = Township & Boro Aid 


T (construction, Reconstruction and Maintenance) 
MN 

Plt Balance Cancelled Expenditure Peas 

ae on Allot. Alloted for Re- Jan. 1 to n Allotment 

& Budson(contd. Name of Road Deo.31,1939 1940 allotment eps, -1 Dec 31,1940 Dec.3l, 1940 

Qijeehavken Twp. Eighteenth 

ey Street & 297.09 $ @) 8 297 .09 és 0 é 0 4 e) 
es West New York Town Bergenline Ave. 
Sece 2 1,803.78 fe) 1, 803.78 ¢) 8) 0) 
M vs dine SS " Hudson Ave, 
SeCe © 30,000.00 601.65 6) 30,601.65 30,601.65 0 
s i bs " 16th St. 465.68 0 465.68 0 0 6) 
ny : is a i " Sece 2 O 27,000.00 ) 27 ,0G0.00 18,646.96 8,351 .04 
County Balance 12,700.00 125,000.00 137,700.00 O 0 ¢) 
Hunterdon 
Alexandria Twp. Bloomsbury- 
Pittstown aE 7,500.00 6) 287.87 Te keeto Tepieeke 0 
. * Same 3 fe) 6,277 2) 5,287.87 5,240.56 47.351 
Bloomsbury Boro Church St. Ext. 0) 1,000.00 0) 1,000.00 8) 1,000.00 
Clinton Twp. Allerton-Handen 
Sece 2 692.66 ) 692.66 0 ) 0 
: . 4 Annandale-High Bridge 0 9,000.00 0 9,000.00 0 9,000.00 
7" “ Cokesbury-Califon — 0 4,000.00 @) 4,000.00 6) 4,000.00 
Delaware " eoeecoaser oe Sece2 43.91 ) 43.91 ) e) ) 

{ is f . 3 6) 4,750.00 0) 4,750.00 35,462.84 120teLS 
Franklin " Flemington-Pittstown 16,500.00 O *16 , 500.00 0 6) 0 
Glen Gardner Boro Glen Gardner-Wood 

Glen Sec. 5 900.00 0 564.29 535.71 535.71 0. 
Holland Twp. Spring Mills-Holland AS 
Church Sec. 4 8,134.58 270.00 0 8,404.58 7,504.58 1,070.00 
Kingwood " Kingwood-Byram | 
Sec. 3 103.52 fe) ) 103.52 0 103.52 
“i 2 Same ve tt 6.51 2) 6.51 0 0 @) 
ca a “ oy. D 0 9,500.00 6) 9,500.00 ¢) 9,500.00 
Lebanon " Glen Gardner-Viood 
Glen Sec. 2 165.28 0 165.28 0 @) 0 
, 2 Same fg ) 9,000.00 0 9,000.00 0 9, 000,00 
e Ringoes-Croton Sec. 2 43.91 0 43.91 0 0 0 
sf ee , es es ) 4,750.00 fe) 4,750.00 3,462 .84 1,287 .16 
" pleasant Run-Center- 
ville 98.61 0 98.61 0 fe) fe) 
Oldwick-Feirmount 
42.75 ce) 42.75 0 ) 0 
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Motor Vehicle Fund - Township & Boro Aid 
(Construction, Reconstruction and Maintenance ) 


Balance 
on Allot. 
-Hunterdon( contd. Name of Road Dec.31,19359 
Tewksbury Twp. Oldwick=-Fairmount 
Rde, Sece 7 $ 16) 
Union Twp. Perryville- 
Mechlins Cor. 6) 
‘ - Clinton-Tunison's 
Corner, Sec. 2 0 
Maintenance & Repairs of Unimproved ‘ 
Twp. & Boro Roads fe) 
a County Balance 686 .14 
Mercer 
_ Bast Windsor Twp. Cranbury Crossroad fe) 
Bere 'f ai Etra-Cedarville 648 .94 
iy eg a  siMonmouth Co. 
aa Line 3,000.00 
_ Ewing Twp. Wilburtha Rd. 9,000.00 
Saati Twp. Yardville-_ , 
Bea tton Sq. Sece 6 6,500.00 
"-Hightstown Boro Maxwell Ave. & 
Grant Avee 3,600.00 
oe z fhe Same Sec. 2 coe 9) 
Hopewell : Model Avee 4,365.27 
ox ft 2 * Sece 2 0 
a iat R. R. Place, 
“ ree Sece 2 2,502.67 
ey Twp»  Hopewell-Werts- 
8 ; ville SeCe 2 7,124.53 
a] " Same aes -O 
«. ie Moore's Stae= 
Res Acker's Cor. S0¢.2&5 6,079.77 
‘Lawrence Twp. TEaReeron Tpke 
et a —§ece 2 9, 000,00 
= Pet é ‘Seme pine ) 
om ston Boro Acadeny Stack 
Brookside Ave. 0. 
ledding in’ 5,652.92 
(2,864.16 


eae 


Alloted 
1940 


& 15,874.06 
4,500.00 
9,500.00 

50,000.00 
125,094.29 
3,000.00 

0 


8) 
9,000.00 


e) 


0 
4,000.00 
0 
7,479.44 
; 


) 


¢) 
11,200, 00 


0 


0 
10,000.00 


6,705.19 


Cancelled 


for Re- 
allotment 


2 


6) 
0 
0 


0) 


125,780.45 


648.94 


0 

0 
2,479 44 

Q. 
882.12 


356.355 
0 


1,226.62 


e) 
O 


6) 
1,505.19 


542.11 


Teo cc aL 


eee me saree nt ee 


15,874.06 


4,500.00 


9,500.00 


50,000.00 


8) 


3,000.00 
6) 


3,000.00 


18,000.00 


6,300.00 
3,600.00 
4,000.00 
1,985.83. 
7,479. 44 
1,620.55 


6,768.18 
11,200.00 


4,853.15 


9,000.00 
10,000.00 


6,705.19 


4,547.73 


2,922.05 


Expenditure 
sees 


1940 


15,874.06 


4,500.00 


0 


50,000.00 


0 


6,073.88 


1,620.55 


6,768.18 
3,035.07 


4,853.15 


9,000.00 
Q 


6,705.19 
4,347.73 


2,322.05 


er se RS. - 


Balance 
on Allotment 
Dec.dl, 1940 


$ 0 


3,000.00 
0 


3,000.00 
18,000.00 


226.12 
3,600.00 
4,000.00 


) 
7,479.44 


10,000.00 
Q 
fe) 


fe) 


Motor Vehicle Fund - Township & Boro Aid 
Fo ountresey on: Reconstruction and tit snince) 


Balance Cancelled Expenditure 3alance 
on Allot. Alloted for Re- Jane 1 to on Allotment 

‘Mercer contd. Name of Road pec.51,1939 1-940 allotment ; Too t al Decedl, 1940 Dec.3l, 1940 
ae . Princeton Twp. Princeton Pike 
By Bose SX Sece 2 $ fe) ekg 742,11. fe) eee. 742.11 & 0 e .9-742.11 

\ Boro Various sts. 1939 6,000.00 fe) 9) 6,000.00 6,000.00 0 
" * Green, Quarry, 7 
MacLean Sts.,etc. 6) 7,000.00 6) 7,000.00 O 7,000.00 

Washington Twp. Robbinsville- 

. . _ Sharon Sec. 6 4,522.00 6) $21.95 4,200.07 4,200.07 0) 
ni x Same Sec. 7. @) 6,787 .02 ¢) 6,787 .02 O 6,787 .02 
West Windsor " = Reed=Dey Road 2,157.40 0 0 2,157.40 0 2,157.40 

ates iy 4 Alexander " ) 7,200.00 ) 7,200.00 8) 7,200.00 

ers . A Varsity Ave. & 

| Wilder ‘- 6,300.00 «648.94 ¢) 6,948.94 5,260.55 5,688.59 
‘aintenance & Repairs of Twp. 

& Boro Roads 9) 50,000.00 0 50,000.00 50,000.00 0 

- Cash Balance . 8) 125,000.00 125,000.00 0 ) 8) 
Middlesex 

Carteret Boro Romanowski é: 

. Herman Aves. | 8,500.00 fe) 0) 8,500.00 5,015.93 3,484.07 
Cranbury Twp. Wyckoff's Mills 
My 7 Road 6,300.00 3,600.00 10) 9,900.00 6) 9,900.0C 
Dunellen Boro Prospect Ave. 
ea. Sec. 2 8,751.70 2,000.00 0 10,751.70 9,941.41 810.29 
- &. Brunswick Twp. Rhode Hall Rd. 1,187.54 6) 8) 1,187 .54 fe) 1,187.54 
i nw "" " 1" it 1] 
et Sec. 2 4,059.97 ' 0 0 4,059.97 1,441.55 2,618.42 
_ Niddlesex Boro Greenbrook Rd. 2,072.86 fo) 2,072 .86 0 0 fe) 
«SS f Liountain Ave. 5,000.00 514.60 0 5,514.60 5,514.60 0 

" " " $ Sec. 2 
Aubry Place,etc. 6) 17,000.00 0 17,000.00 0 17,000.00 
Union Valley- 
Applegarth 7,200.00 759 566 ) 8,959.66 0 8,959.66 
Siege Union Valley-Gravel 

Hill Road 1,759 .66 # Wet) 1,759.66 0 0) fe) 

West Fourth St. e) 10,207.51 Oe 10,207.51 10,207.51 fe) 
| ‘Dey oe se eh 973.86 0) 0 973.86 : 0 975 .86 


erin rs 4 
3 13,000.00 LEG 13,000.00 2,583.90 10,416.10 
i tae eee 
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Motor Vehicle Fund - Township & Boro Aid 


$ (Construction, Reconstruction and Vaintenance ) 
a Balance Cancelled Expenditure Balance 
3 on Allot. Alloted for Re- Jen. 1 to on Allotment 
fiddlesex(contd. Name of Road Dec.31,1939 1940 allotment Teore a 1. Dec .31,1940 Deceo1,1940 
+ Raritan Twp. Evergreen oa os 
— Avenue $ 2,151.95 ) $ apro1,.95.- $ ) 0) $ 0 
i Sayreville Boro Deerfield Rd. 0 12,400.00 ©) 12,400.00 O 12,400.00 
— “3 Sandfield Rd., 
a Sec. 3 11,594.44 0) @) 11,594.44 10,821.69 772.75 
Oe S. Brunswick Twp. Cottageville- 
oe Fresh Ponds Rd. 
be Sec. 5 9,000.00 0 0 9,000.00 e) 9,000.00 
af bh ‘ i New Road 4.91 0 0 4.91 0 4,91 
ae " " ' " = (gouth) 
ea Sece 2 0 15,000.00 ©) 15,000.00 0 15,000.00 
47 Ss. ieineintd Boro Sampton Ave. 3,400.20 0) 0) 3,400.20 3,400.20 0) 
Maintenance & Repairs of Twp. 
& Boro Roads 6) 50,000.00 0 50,000.00 50,000.00 0 
County Balance 151.44 126,324.81 120,822.11 5,654.14 0 5,654.14 
Nonmouth 
Atlantic Twp. Jerseyville Rd. 2,600.00 6) 6) 2,600.00 2,600.00 ¢) 
ey 7 Montrose “ ) 2,600.00 0 2,600.00 fe) 2,500.00 
Atlantic 
Highlands Boro E.Highland Ave. 0 1,500.00. 8) 1,500.00 ) 1,500.00 - 
Avon-by-the- 

Sea i Fifth ave. 0 1,500.00 fe) 1,500.00 9) 1,500.00 
Se Garfield Ave. 231.49 , 0 231.49 fe) fe) fe) 
aad ‘ Lincoln, Norwood 
‘ & Jefferson Aves. 2,000.00 re) ) 2,000.00 2,000.00 fe) 

Belmar Boro 2nd, 4th, 14th, 
15th Aves. 901 .14 -0 901.14 0) 0 ¢) 
s, : ee sts. 1939 5,000.00 901.14 0 5,901.14 8) 5,901.14 
24 "d Ale " 1940 @) 5,000.00 0 5,000.00 9) 5,000.00 
Bradley Beach Boro Fifth Ave. O01 0 01 ) 0) 0 
Boies ( 2 “ - Various sts. 
c 1939 4,000.00 ) f°) 4,000.00 4,000.00 ) 
- z jladison, ; 
Central Aves. ) 3,000.00 fe) 3,000.00 fo) 3,000.00 
le Boro Varicus roads <jijood- 
snaaabresoent AVG ey 
307.27 0 307.27 ) 0) 0 
2,000.00 Oo. OF 2,000.00 2,000.00 ) 


sf a > 
eel PS 


-_~ 


Di Balance 
5 on Allot. 
' 'S Monmouth(contd. ) Name of Road Dec.d1,1959 
sf Brielle Boro School House Rd.,Sece 2- 
| North of Rt. #35 $ 0) 
Rea: o Various sts. 1940 @) 
Deal “" “Norwood Drive 99.31 
eee Roosevelt Ave. 
ate Surf. treat. 521.21 
- BKatontown " Reynolds Drive 3,000.00 
Cee i : uw u t 
(surf. treatn. ) @) 
"Freehold Twp. Wemrock-iiest 
Freehold, Sec. 2 O 
a n  i.Freehold-Georgia 
Schoolhouse Rd., Sece 3 0 
lolmdel Twp. Crawfords Cor. Rd. 
(surf. treatm. ) ©) 


Aldrich Rde r) & 

Georgia Tavern Rd.,Sece2 

& Hyson Rd 50 
Harvey " O 


 ifowell  " 


ate ot 


- Interlaken Bere Bendermere Ave. 2,000.00 

: Buttermere " 0) 

Be eact " Atlantic St. ©) 
al " Various sts. 210.09 
A " Pay.) at e- it " 1939 5,000.00 

: es Beers St., 
ae 5 Pershing Pl.,etc. 0) 
a , : Meelatest ss 
aa ‘Monroe St., etc. 0 
Englishtown- 
ore ‘ Clarks Mill Rd. ¢) 
Manasquan Boro Various sts.(1939) 43.62 
; . ty. (1940). ) 
Hosford Ave. 1,964.60 
"  Rudson é Thompson 
aAves.(E. Keansburg) 3,765.60 
' MeClees Rd., Port- 
land Aves, etce © O 


4,291.20 


Alloted 
1940 


2,307.27 
2,000.00 
0 


te) 
) 


1,800.00 
2,000.00 
2,000.00 


900.00 


5,000.00 
1,548.39 
0 
4,000.00 
0 
(@) 9 


7,000.00 


Cancelled 
for Re=- 
allotment 


0 
2,000.00 
99.31 


O 
169.635 


0 
0 
2,000.00 
0 
) 
3,000.00 
0 
0 
0 
210.09 
2,911.40 
0 


2,880.00 


43.62 


Motor Vehicle Fund - Township & Boro Aid 
(Construction, Reconstruction and Maintenance ) 


otal 


2,307.27 
0 
) 


521.21 
2,830.57 


1,800.00 
2,000.00 
0) 


900.00 


2,880.00 
2,120.00 
1,548.39 
0 
4,000.00 
1,964.60 
3,765.60 
7,000.00 


4,291.20 
1,878.60 


Expenditure 
Jan. 1 to 
Dec.sl, 1940 


2,307.27 


1,169.72 


0 


900.00 


3,000.00 
0 
1,767.16 
O 
0 
0 
2,088.60 


2,294.26 
0 

1, 548.39 
0 

3,878.23 

1,964.60 

3,649.41 
0 


4,257.84 
1,878.60 


a ee 


Balance 
on Allotment 


Dec.dl 


$ 


» 1940 


6) 
0 
0 


521.21 
6) 


630.28 
2,000.00 

0 

0 

0 

0 
232.84 
2,000.00 
2,911.40 

0 

© 
585.74 
2,120.00 

0 

0 
121077 

0 
116.19 
7,000.00 - 


35.56 


Motor Vehicle: Fund - Township & Boro Aid 
(Construction, Reconstruction and Main ntenance ) 


© 2,000.00, 


Balance Cancelled Expenditure Balance 
on Allot. Alloted for Re- Jan. 1 to on Allotment 
Konmouth(contd. Name of Road Dec.31,1959 1940 allotment T o-t a 1 Dec.3l, 1940 Dece3l, 1940 
stone Twp. Clarksburg-Holmeson pe erereras 
Rd., Sete 2 $ 1,500.00 $ 0) $ 0 $ 1,500.00 $ 1,500.00 $ 0 
by alt Baird's Core= } ; 
Sweetman's. Lane 0) 2,500.00 ) 2,500.00 0 2,500.00 
ay : Various rds. 1940 9) 1,500.00 1,500.00 0 0 ) 
Neptune City Boro Various sts. 763.14 0 0) 763.14 763.14 0 
: M. eae: res ar " 1940 0 3,000.00 ) 3,000.00 fe) 3,000,00 
“x iN ee Hillside, Third, 
we Summit, Sth Ave. 3,000.00 0 ) 3,000.00 fe) 3,000.00 
aes 3 Twpe 7th, 8th, Ridge, 
‘ & Oth Aves. ~ 0 4,500.00 6) 4,500.00 0 4,500.00 
z s m Various rds.(1939) 6, oe 00 0 ) 6,000.00 6,000.00 0 
Ocean Ns Bendermere Ave. ; 3,000.00 0 3,000.00 fe) 3,000.00 
ss e Roseld Ave. & 
Allenhurst " 4,000.00 0 ©) 4,000.00 2,678.22 1,321.78 
" z Wayside or Green 
Grove Road ) 3,000.00 3,000.00 ) 0 0 
, ‘Oceanport Boro Port-au-peck Ave. 113.87 0 113.87 ) 0 0 
t tt " 1s it: 
Sece 1é& ws & 
Commanche Drive . 0) 2,000.00 6) 2,000.00 1,909.17 90.83 
- Raritan Twp. Union Ave., Sece 2 ; 
& Hazlet Ave. ,etc. ¢) 2,000.00 2 ) 2,000.00 2,000.00 ) 
Sea Girt Boro Fifth Ave. 889.46 O 889.46 0 ) @) 
Moe Various sts.(1939) pe 
Fourth Ave. only 2,000.00 @) 0 2,000.00 1,998.34 1.66 
Darang . Various sts. 1940 
ges - Beacon Blvd. ,etc. 9) 2,000.00 0 2,000.00 fe) 2,000.00. 
Naas Twp. Pine Brook-Reevey~ 
; '  - town (Surf. trt. 89.26 fe) 89.26 ) ) 0 
. "  ghark River Stae Rd. O 1,500.00 fe) 1,500.00 1,352.75 147.27 
So. Belmar hy 17th Ave. & : : 
hi Newman St. 293.08 fe) 293.08 2) 8) 0 
| Spring Lake " various sts. 252697 0 252.97 0 0 2) 
we ee " 1940 0 2,000.00 0 2,000.00 0 2,000.00 
" Ocean Road 150,00 6) 2) 150.00 0) 150, 00 
im: Bt old ioe ae . Sece2 
Lake Ave. ,etc. 761.356 ) re) 761.36 747 .96 13.40 
een sts. sean ©) 2,000.00 0 2,000.00 0 2,000.00 
) OF 2,000.00 0 2,000.00 


eee 


Motor Vehicle Fund - Township & Boro Aid 


b 
Ag (Construction, Reconstruction and Maintenance ) 
N ; 
4 x Balance Cancelled Expenditure Balance 
7 on Allot. Alloted for Re- Jan. 1 to on Allotment 
aes Nonmouth( contd. Name of Road Dec.31,1939 1940 allotment PEO cules Dec.dl1, 1940 Dec.ol, 1940 
ae: Upper Freehold Twp. Cream Ridge- 
Red Val. Rd. $ 0 & 5,400.00 $ 5,400.00 ¢ 0 0 § 0 
gad Z " Dllisdale-Waln- 
_ford-Allentown, 
Sec. 2 74.33 6) 74.335 0 6) 0 
" " " Same Sec. 3 5,000.00 0 1,721.82 3,278.18 3,278.18 0 
n " Panis: 4 0 7,121.82 0 7,121.82 3,156.33 3,965.49 
, 2 " yellow Meeting 
; House Rd. 2eetL 0 22671 0 6) 6) 
Wall Twpe Allenwood-Glen- 
he dola Rd. Sec. 2 300.00 6) 0 300.00 300.00 0 
‘ ae Marconi Road & Old 
Hill Road 0 4,500.00 6) 4,500.00 0 4,500.00 
i M4 Sea Girt Ave. 4,000.00 ¢) 0 — 4,000.00 6) 4,000.00 
Maintenance & Repairs of Unim- 
proved Twp. * Boro Roads | ) 50,000.00 O 50, 000,00 50,000.00 @) 
County Balance 16.33 125,167.15 124,946 ,09 237.57 0 237.957 
Morris 
Boonton Town Vreeland Ave., 
Sec. 1 5,911.45 @) 0 5,911.43 5,535.75 577.68 
H. . " Ave. Sece 2 6) 12,269.70 0 12,269.70 12,269.70 0 
Butler Boro Roosevelt Ave. 0) 8,200.00 6) 8,200.00 2,140.83 6,059.17 
Chatham Twp. Lit. Vernon i 0 10,500.00 O° 10,500.00 ¢) 10,500.00 
Chester “" . South Road 0 7,000.00 @) 7,000.00 0 7,000.00 
Harding " Basking Ridge- 
= ew Vernon Rd., 
Sec. 4 6) 8,000.00 ' 8) 8,000.00 18) 8,000.00 
Jefferson " Sparta-Newfound- | | 
epee land Road 2,269.35 =U) 394,95 1,874.38 1,874.38 0 
“ " Sparta-Oak Ridge 
Sec. 2(Newfound- 
land) : 6,606.80 394.95 0 7,001.75 6,761.92 239.85 
y " Sparta-liewfound- | : 
land Sec. 3 @) 10,000.00 S250 10,000.00 777.60 9,222.40 
eit River Road ; 0) ~. 9,000.00 Os. 9,000.00 8,489.03 510.97 
live " Bartley-Drakes- . . . 
sss town Rd. Sec. 2 158.29 oO: 158.29 0 | fo) 0 


perasr ies 50 428.12 O° O- 0 
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‘Motor Vehicle Fund - Township & Boro Aid 


i (Construction, Reconstruction and Maintenance ) 
a) 
we *) Balance Cancelled Expenditure Balance 
ae = on Allot. Alloted. for Re- Janel. to on Allotment 
s Morris(contd,. Mame of Road Dec.31,19359 1940 allotment tO. Gra. Dec.51,1940 Dec. 31,1940 
3 5 Parsippany-Troy 3 ees areas 
Sa; Hills Twp. Park Rd. Sec. 5 $ 376.08 % e) 4% 376.08 & 8) $ 0 § 0 
ag Passaic " Long Hill Rd. fe) 8,000.00 ) 8,000.00 f°) 8,000.00 
hy: Pequannock " Sunset Rd.,Sece 5 986.96 @) 986.96 fe) 0 0 
—s Rockaway " Rockaway-Green 
; Pond Rd., Sec. 8 13,389.70 0 5,938.66 7,451.04 7,451 .04 0 
be = Boro Beach St. 366.54 0 0 366.54 0 366.54 
Washington Twp. Fairmount- 
ee Long Valley . 
eres Sec. 3 4,095.44 Oo 363.00 3,732.44 3,732.44 re) 
oe & nm Same Sec. 4 O 10,270.86 6) 10,270.86 10,270.86 re) 
= Maintenance & Repairs of Unimproved 
as Twp. & Boro Roads 0 50,000.00 0 50,000.00 50,000.00 ) 
—s« County Balance 137.71 126,969.66 126,959.11 148.26 0 148.26 
. Ocean 
EpaLne say fed pore Central Ave. 1,000.00 0 0 1,000.00 1,000.00 0) 
‘ 9th St. 6) 800,00 6) 800.00 0 800.00 
Beach Haven fs 2nd, 6th, 7th, 
. 8th,Amber,etc. 500.00 8) 500.00 fe) 0) 0 
5 . s Iroquois ,Secec 
Liberty ,etc. fe) 3,500.00 fe) 3,500.00 0 3,500.00 
if 4g us Jefferies, Lee- 
ward,Nelson Aves. O 3,500.00 3,500.00 6) 0 0 
¥ = Ms Nelson Ave. 0 620.27 4.89 615.38 615.58 0 
" " " Ocean sty : : 
Jefferies,etce 3,000.00 0) 620.27 2,579.75 2,979.75 @) 
‘Beachwood Boro Barnegat Blvd., 
Compass Ave.,Sece2 1,581.77 0) 60.34 1,521.45 1,621.43 9) 
" 2 Barnegat Blvd., 
Sece 2, etce 4,000.00 0 138.18 3,861.82 3,861.82 0 
“3a a 4 Lookout St. only 0 3,500.00 0 3,500.00 0 3,500.00 
‘Berkeley Twp. Louis Ave. 3,000.00 0) ) 3,000.00 3,000.00 ) 
#4 " " " * Seco. 2 
& Anglesea Ave. ) 3,500.00 0) 3,500.00 0 5,500.00 
. Seventh Ave. 3,500.00 1,350.00 15.08 4,834.92 4,834.92 fe) 
" Mandalay Rd. 4,000.00 0 4,000.00 fe) ) 0 
, uw " 
(Normandy Beach) 0) 7,500.00 0 7,600.00 fe) 7,500.00 
0) 08 2,181.60 2,181.60 0) 


Maple Ave. 2,181.68 
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re mae | 


a 


Se Se ne 


Motor Vehicle Fund - Township *& Boro Aid 


ae OSS A Reconstruction and Maintenance ) 
ae Balance Cancelled Expenditure Balance 
3 on Allot. Alloted for Re=- Janes. to on Allotment 
4 Ocean( contd. ) Name of Road Dec.51,19359 1940 allotment Total Dec .31,1940 Dec.31,1940 
Bris .DO ae Twp. Brand Rd. $ 3,500.00 § 0) g be4.1l «3 2,935.89 $ 2,900.89 0 
Bee . Spruce, Orchard, 
: Horner, etc. f°) 4,546.80 ) 4,546.80 0 4,546.80 
. . Sunset Drive, No. 
Trinidad Ave.,etc. 6) 4,155.97 6) 4,135.97 ¢) 4,135.97 
" n Vermont " ) 4,000.00 118.66 3,881.34 3,861.34 0 
: " “ Various roads <) 8, 000,00 8,000.00 0 0) ©) 
ig Eagleswood Twp. Willits Ave. 
= & John St. ) 1,200.00 O 1,200.00 O 1,200.00 
ins Harvey Cedars Boro Burlington Ave, 
Bk. Harvest Ave. 8) 1,500.00 0 1,500.00 O 1,500,00 
Me 5 Ld 80th, 8lst, 
a 82nd, 83rd,Sece 2, 
= 84th, 85th St.,etc. 5,255. 15 0 168.89 3,064.26 3,064.26 re) 
~ Island Heights " Maple Ave. 651.52 0 20.88 630.64 630.64 0 
is Jackson Twpe Prospertown- 
< Lakehurst Sec. 2 4,000.00 0 14.76 3,985.24 3,985.24 0 
ape a . Same : 3 6) 3,500.00 fe) 3,500.00 fe) 3,500.00 
; Lacey sb Bay Ave.(State 
Hwy. to Lacey Rd.) 2,475.00 0 116.32 2,358.68 2,358.68 0) 
9 . Haynes St.,0ak 
St., Dolan St. ) 3,000.00 ) 3,000.00 fe) 3,000.00 
ae = Lacey Rd. Ext. 525.00 @) 525,00 @) 8) @) 
: " Lanoka-Lacey Rd. 
Cutoff, R.ReAvVee, ‘ 
Seco. 2 fe) 3,000.00 3,000.00 ° 0) 0 0 

= " R. R. Ave. 251.40 ) 251.40 fe) 0 0 
"Lakehurst Boro Elm St., Forest 

Ave.,etce 1,500.00 0 1,500.00 0 0 0 
Rrakancod Twp. South Lake Drive, 
Sec. 2 4,000.00 0 4,000.00 0 0 0) 
Lavallette Boro Bay Blvd.(1938) 
Bond Ave. Drainage 1,493.54 e) fe) 1,495.54 0 1,493.54 
s " N. York Ave. . 
(Storm Sewer ) 2,700.00 fe) 45,68 2,654.32 2,654.32 ©) 

Me ¥ Dover Ave. e) 2,000.00 ) 2,000.00 0 2,000.00 
‘Lit-zes Harbor Twp. Cedar St. 2,000.00 0 fe) 2,000.00 2,000.00 0) 
aa " Otis Bog Rd. 3,000.00 0 43.50 2,956.50 2,956.50 fe) 

a ie * © Seme Sec.2 f°) 4,000.00 580.00 3,420.00 0 3,420.00 

Nh Stafford Forge y 1,500.00 0 1,500.00 0 1,500.00 
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Motor Vehicle Fund - Township &% Boro Aid 
: (construction, Reconstruction and Maintenance ) 
* © Balance Cancelled Expenditure Balance 
as 3 . : on Allot. Alloted for Re- Jeane 1 to on Allotment 
ee Ocean(contd. Name of Road Deced1,1959 1940 allotment grea a wag Dec.31, 1940 Dec.dl, 1940 
7 e Seg Harbor Stafford Forge 
: Township Rde, SeCe 2 § 0 $ 580.00 $ ) $ 580.00 & 0 & 580.00 
Long Beach Twp. Jeannette Ave. 0 3,000.00 ¢) 3,000, 00 3,000.00 O 
. * . Ocean Blvd. or 
Beach Ave. ) 3,000.00 ) 3, 000,00 0 3,000.00 
= e . \ Waverly Place, 
‘ 18th St.,etc. 3,000.00 @) 3,000.00 0 ©) 0 
Manchester " Broadway Blvde, 
aoe Sec. 1 15.02 fe) 15.02 0 0 0 
NaN " Same Sec. 2 
; Morningside St.,etc. te) 3,000.00 O 3,000.00 O 3,000.00 
by " School House Rde,y 
Sec. l 3,000.00 0 0) 3,000.00 3,000.00 0 
Mantoloking Boro Runyon Ave. & 
, Albertson St. 106.35 O 106.33 6) 0 @) 
Ocean Twp. Bay Ave. 2,000.00 0 0 2,000.00 2,000.00 0 
nl . Dollmore Ste, 
Lagoon Drive,etc. Q 2,000.00 O 2,000.00 ) 2,000.00 
" Gate Boro Cape Nay Ave. ) 2,000.00 0 2,000.00 0 2,000.00 
Pine Beach " Pennsylvania Ave. 3,500.00 @) 402.78 3,097.22 3,097.22 0 
ig " " Penna. AVGe, Sece 2 
Lincoln " etc. 0 3,500.00 O 3,500.00 @) 3,500.00 
. ¥ Washington Ave. ) 3,500.00 3,500.00 0 0 0 
Plumstead Twp. Hawkin Rde,Seced Oa 3,000.00 @) 3,000.00 @) 3,000.00 
2 " Long Swamp Rd. 5,000.00 “0 1.79 4,998.21 4,998.21 ) 
Point Pleasant Boro Barnegat Blvd.- 
3 Dallas St.,etc. 3,000.00 @) 1,092.89 1,907.11 1,907.11 0 
é. Me < North Rde, 
Brooks Rd.,etce 3,000.00 0 ) 3,000.00 6) 3,000.00 
e , "Rue Cambone, . 
Rue Rivoli,etc. ) 4,092.89 fe) 4,092.89 0 4,092.89 
pt.Pleas.Beach " Washington Ave. 224 e) 024 ) 0 0 
oi ies esate - " various sts. 1939 
Inlet Drive 1,500.00 e) @) 1,500.00 1,500.00 0 
unre by s " various sts. 1940 ) 3,000.00 e) 3,000.00 G 3,000.00 
_ Seaside Park " Bay View,Lafayette, 
ae ea Farragut Ave.,etce 3,000.00 ) 0: 3, 000,00 3,000.00 0 
Ship Bottom-Beach 3rd, 9th, Sth 
Arlington Boro st.,B3arnegat Ave. om 3,000.00 ) 3,000.00 0 3,000.00 
Same ) 202.52 2,797.48 2,797.48 0 


seme =——(ité‘~*s*«Sthz«CL-AG, 15th, 16H 5,000.00 
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Motor Vehicle Fund - Township & Roro Aid 
(Construction, Reconstruction and Maintenance ) 


bo Balance Cancelled Exvenditure Ralance 
g on Allot. Alloted for Re- 3 Se RE RS we on Allotment 
2 Ocean( contd. Name of Road Dec.351,19359 1940 allotment TSoLt. 8.1 Dec. 31,1940 Dec.dl, 1940 
‘6 Ship Bottom=-Beach 7th St., Barnegat 
© Arlington Boro & Shore Aves. $ 3,000.00 {f 0 $ 62.84 $$ 2,937.16 $ 2,937.16 4 
$0. Toms Riv. " Dover Rd. Ext. 
Bess & Torrey Ave. 1,940.00 O 8) 1,940.00 1,937.47 2009 
as " " Bo Mill. st. O 2,000.00 0 2,000.00 0 2,000.90 
Pear. 9c WA rth Sti, 560.00 0 0 560.00 517 49 42.51 
Stafford Twpe | Stafford Ave. 0) 1,200.00 0 1,200.00 0 1,200.00 
Surf City Boro (15th, 18th, ; 
14th, 17th Sts. 1,968.20 272.05 fe) 2,240.25 2,240.25 6) 
. ‘Se w Sot Sts 
| Division Ave. 189.68 0 189.68 ) 6) ) 
4 hie : Various sts. 8) 3,000.00 6) 3,000.00 O 3,000.00 
Tuckerton " Parker Bay & 
Beaumont Aves. 0 2,500.00 : 0 2,500.00 2,294.87 20b sie 
Union Twp. Bay Shore Drive 4,000.00 0 26.91 3,973.09 3,973.09 0 
" " " " Ww 
Sece 2 3,200.00 0 1.47 3,198.53 3,198.53 0 
Bacteca "  Howardsville Rd., | : 
; Sec. 2 1) 4,000.00 . . ¢) 4,000.00 6) 4,000.00 
maintenance & Repairs of (nimproved 
| Twp. « Boro Roads ©) 50,000.00 0) 50,000.00 50,000.00 0 
County Balance | - 108.45 125,200.98 125,108.45 © 200.98 0 200.98 
Passaic 
_ Bloomingdale Boro Carmentowm Rd. 4,103.99 1,518.39 @) 5,622.38 5,622.38 ) 
al a Ryerson & 
Leary Aves. 5,854.50 O 1,240.48 2,593.82 2,593.82 0 
Rox + " Vreeland Ave. e) 7,650.00 fe) 7,650.00 7,628.41 21.59 
- _Heledon Boro Hobart " 805.51 400.00 ie) 1,205.51 fo) 1,205.51 
_-—Eawthorne " Fifth ‘ 2) 7,500.00 0 7,500.00 | 0 7,500.00 
Sy "Pasadena Place é | 
Watchung Drive 307 «07 0 307 .07 fe) 0 @) 
ort " Pasadena Place 
Sec. 2 1,500.00 n°) @) 1,500.00 673.83 826.17 
"Royal Ave. 5,000.00 fe) 0) 5,000.00 4,865.73 134.27 
sae a ER ETOR Ave. 1,568.97 0 827.98 740.99 0 740.99 
Randolph Pl., 
a pason: Bi2790° 6,500.00 fe) fe) : 6,300.00 4,531.99 1,768.01 


St eR = | 5,500.00 
le 10, Sd SB 


SS 


s 
st: 
ee Balance 
‘| on Allot, 
3 Passaic(contd.) Name of Road Dec.31,1939 
‘S North Haledon Boro Overlook Ave. 
wy Extension $ 5,543.93 
Pompton Lakes " Colfax Ave. om 
“ M te Ancol 5,000.00 
Prospect Park " Brown Ave. & 
cae Worth 12th St. 2,924.18 
en E " a Hopper St., 
. Fairview Ave.,etc. 0 
Ringwood Boro Conklintown Rd., 
Sece 2 2,974.97 
Hi Sumit Rd., & 
Mohawk Trail 7,000.00 
. 2 Mohawk Trail 
Sec. 2 0) 
, a West Brook Rd., 
Sec. 2 E 1,279.58 
Totowa Boro Garfield Place & 
Redmond St. 0 
‘ es Hobart Ave.,Sece2 
‘ie Storm Sewer 5,000.00 
a i Tracy Ave. 1,800.00 
ee Willard " 2,888.77 
‘Wanaque " Conklintown oa: 
ae Rd., Sec. 2 2,974.98 
‘Wayne Twp. Indian Rd. 1,290.05 
eal - » * $ece2 9,000.00 
a] " " es Be 8,000.00 
" " it " W 4 (9) 
oN. Milford | Twp. Warwick Tpk., 
ub : iets 4 1,435.07 
ky Peg it “ eOipip Sooy5 1,334.01 
" " " " "1 t 6 ‘ 
it ich & Drainage on 
4 ct i Sece 2 8,000.00 
aor peor oe Tpk., 
ice — Sece ie fe) 
lied West Brook Rd. 
ese 


rgen Blvd.,S00.2 


Alloted 


19 4.0 


8,500.00 
e) 
Le) 
6,000.00 
6) 


4,000.00 


ooo 


10,769.08 


8,000.00 
4,500.00 


7,500.00 


4 


: eo 


Cancelled 
for Re- 
allotment 


2,041.31 
) 
2,600.00 
0 
0 
0 
0 
3 
1,279.38 
0 
0 


0 
1,664.11 


©1070) G20 


1,435.07 
1,334.01 
650.00 


8,000.00 
te) 


O 
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Motor Vehicle Fund = Township & Boro Aid 
(Construction, Reconstruction and Maintenance ) 


Takes. ook 


3,502.62 
5,600.00 
2,400.00 
2,924.18 
8,500.00 
2,974.97 
7,000.00 
6,000.00 
0 
4,000.00 


5,000.00 


18,119.08 


) 
4,500.00 


7,500.00 


sxpenditure 


Jane 


ito 


Dec.31, 1940 


rs 
v 


5,502.62 


2,876.09 
3,700.08 
fe) 

0 

) 

) 

0 
1,224.66 
2,876.10 

0 
8,302.72 

fe) 

fe) 

0 

0 

10,729.02 


8) 
¢) 


6,232.72 


ce) 


Balance 


on A 


llotment 


Dec edl, 1940 


$ 


0 
yee 
114.37 

0 

8,500.00 

98 88 
3,299.92 
6,000.00 
0 

4,000.00 

5,000.00 

1,800.00 

0 
98.88 
1,290.05 
697 .28 
8,000.00 
3,500.00 

) 

0 
7,390.06 


1) 
4,500.00 


1,267.28 
564.15 
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Motor Vehicle Fund = Township é Boro Aid 
Se eae Reconstruction and Maintenance ) 


- 765,00 


Balance Cancelled Expenditure Balance 
on Allot. Alloted for Re= Jane 1 to on Allotment 
, Passaic( contd. Name of Road Dec.31,1939 1940 allotment note” 1 Dec.dl, 1940 Dec.31,1940 
W. Paterson Boro Peckman Ave. & 
Bergen Blvd. $ 5,000.00 $ fe) $ ) $ 5,000.00 $ 4,572.79 $ 427.21 
‘uaintenenee & Repairs of Unimproved 
Twp. & Boro Aid 0) 50,000.00 ) 50,000.00 50,000.00 0 
County Balance 113,48 125,922.65 126,022.02 14.11 8) 14.11 
salem 
ATL oway Twp. Lacy Road 0 10,750.00 2,514.60 8,255.40 8) 8,255.40 
- Waterworks Rd. ) 2,514.60 0 2,514.60 ) 2,514.60 
_Zlsinboro " Sinnockson Landing 
Road, Sec. 2 25,269.42 6) ) 25,269 42 22,227.58 3,041.84 
~ Lower Alloways 
Creek Twp. Long Bridge Road ) 6,750.00 @) 6,750.00 5,507.15 1,242.85 
s Benue Neck Twp. Ferry " 6,949.13 1,080.00 @) 8,029.13 8,029.13 8) 
o : ¥ Harvard " 0) 4,500.00 4,500.00 8) 0 0 
roe _ x Kansas " ) 4,500.00 ¢) 4,500.00 ¢) 4,500.00 
eee = ss River Drive & 
Benson Ave. 4,646.63 0 0 4,646.63 4,561.50 85.13 
Mannington Twp. Bushtown Rde, 
Te Sec. 2 77 637 0 yt BY 0 ) 8) 
Mg “, eee eee cone Rd. 0 6,000.00 2,000.08 3,999.92 3,999-92 0 
ine bs " Sec. 2 ) 2,000.00 ) 2,000.00 ) 2,000.00 
Penns Grove Boro ae Ave. ¢) 2,250.00 0 2,250.00 2,250.00 8) 
: " ™ &. Union St. 4,100.00 0 4,100.00 0 0 0 
ee . "Park Ave. 2,950.00 0 2,950.00 0 0 0 
Sige Reo PeOrd 15 ts -& 
a Justice St. ) 2,950.00 fe) 2,950.00 0) 2,950.00 
Ss * "  §. Smith Ave. 2,100.00 0) 850.00 1,250.00 0 1,250.00 
‘d ad " Various sts. ; 
a: Nos Smith Ave.,etc. 0 4,500.00 0 4,500.00 4,500.00 0 
2 : " W. Union St., 
=v Mitchell -Ave.,etce- 10) 2,700.00 0 2,700.00 0 2,700.00 
 Pilesgrove Twp. Marlton Rd. 6) 4,500.00 21.40 4,478.60 4,478.60 0 
Bee teerere "  — Palatine-Husted Rd. 0 5,800.00 0 5,800.00 0 5,800.00 
S State Park-villow 
«Grove Sec. 2 9,538.59 0 @) 9,538.59 0 9,538.59 
an cee Rd. 0) 9,000.00 611.05 8,488.95 8,488.95 fe) 
0 4,600.00 962.22 3,557.78 2,519 59 1,218.89 
0 765.00 ie) 765.00 ees ¢ 
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‘Motor Vehicle Fund - Township & Boro Aid 
(Construction, Reconstruction and Maintenance ) 


a ae Balance Cancelled Expenditure Balance 
om. on Allot. Alloted for Re- Jan. 1 to on Allotment 
5 Salem(contd.) Name of Road Dec.51,1939 1940 allotment cea eg a Dec.3l, 1940 Dec.3l1, 1940 
© Ypper Penns Delaware, Lanning ee 
Bees Nese two. 2% 6thAves. — $ 0 § 4,500.00 § Heo7e 9S 4,415.24 § 4,413.24 ¢ 0 
The same Du Pont Road 3,100.00 O 40.00 3,060.00 3,060.00 ) 
3 . Georsetown " 2,962.75 0) ) 2,962.73 ¢) 2,962.75 
. < Earrison,Lincoln, 
| Springfield Sts. 1,530.00 0 1.80 1,528.20 1,528.20 0 
ere " Stumpy Road 39.16 0 39.16 0 0 0 
_ Upper Pittsgrove Twp. kdgar |. 
e Burress Rd.,Secel 0 5,700.00 2,121.69 3,578.31 3,578.31 0 
tee, Pittsgrove Twp. The same " 2 ¢) 2,100.00 19.65 2,080.35 2,080.35 ) 
‘ e . John Dilks Rd., 
a Sec. 2 2281 0 2.81 0 0 0 
tk : ¥ Linch's Cor.= 
Newkirk Sta. Seced 6,053.58 0 elett 6,011.87 6,011.87 fe) 
Woodstown Boro Allen Ave., Hast & © 
West Wilson, etc. 0) 9,581.51 0 9,581.31 5,378.09 4,205.22 
a: " Washington St., E. 
& W. Wilson Ave.,etc. O 8, 500.00 8,500.00 0) @) 0) 
Maintenance & Repairs of Unimoroved 2 
Twp. & Boro Roads 0 50,000.00 fe) 50,000.00 50,000.00 te) 
County Balance 1,120.61 125,000.00 126,120.61 0 0) fe) 
bSomerset 
‘Bedminster Twp. Burnt ifill-Pluck- 
ne emin Rd.(Fill, f 
Grading & Drainage ) 1,625.46 fe) 1,625.46 ) ) @) 
¥ e The same Sec. l . 
(Paving) 0 10,813.63 0 10,813.63 0 10,813.63 
: n = # ~The Same Sec. 3 10,800.00 © 409 03 10,390.97 10,590.97 0 
_ Bernards "  YVartinsville- 
. 0 Liberty Corner 
Sece 4 4,282.91 0 1,187.54 3,095.57 3,095.37 0 
“" Seme Sece 5 9,000.00 10,000.00 fo) 19,000.00 0 19,000.00 
Og ea a ese @) 10,000.00 10,000.00 fo) fe) e) 
Bran Sone Lanington-rotters- = 
BG vist: 0 fe) 8,100.00 8,100.00 0 
0) Or 4,500.00 ©) - 4,500.00 


ee 
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Jotor Vehicle Fund - Township & Boro Aid 
(Construction, Reconstruction and l/aintenance ) 


Balance Cancelled ixpenditure Balance 
; on Allot. Alloted for Re- Jane 1 to on Allotment 
_ WNeame of Road Dec.51,1939 1940 allotment 1 O=t' a-1 Dec.cl, 1940 Deced1, 1940 
North Bridge . : 
Street $ re) more, 000,005 & @) $ 10,000.00 3 @) § 10,000.00 
| Franklin q Bunker Hill Rd., 
Sece 2 527.24 ) 527.24 — 0 2) 0 
" " Same " 3 7,200.00 fe) 224.61 6,975.39 6,975.39 0 
ae as Bee ted @) 14,000.00 0 14,000.00 5,132.40 8,867.60 
fillsborough " New Center 
> - §chool House Rd. 10,800.00 0 552.98 10,247.02 10,247.02 O 
hs Lo Same Sece 2 0 7,850.65 6) 7,850.65 7,850.65 ¢) 
% Manville Boro, Dakota,E. .Camplain 
, oo Ray North 
_ Bridge Ste 3,000.00 fe) 0 35,000.00 3,000.00 0 
‘Montcomery Twp. Zion Rd.,Sec.l 9,000.00 fe) e) 9,000.00 9,000.00 fe) 
_ ‘No.Plainfield Boro lfaple Ave.= 
: Wilson " 0) 10,738.37 @) 10,738.37 6,041.32 4,697.05 
a " "West. End " 3,497.85 fe) 3,497.85 oO Dus: fe) 
- Raritan Tovm Frelinghuysen " 11,100.00 185.52 ae?) 11,285.52 11,285.52 0 
Rec cervitie Boro Adamsville Rd. 4,500.00 e) O 4,500.00 fe) 4,500.00 
é South Bound d 
2 Brook " Edgewood Ter. SB, 01 Oe90 ) ) Be DTDSe oo @) Spt bre 
Ot eTers Set .z 4,500.00 ) fe) 4,500.00 0 4,500.00 
Gillette-Watchung 
Sec. 3 7,531.14 ¢) ) 7,531.14 6,978.86 552.28 
Mt. Horeb Rdey Yi 
Sec. 1 ) 7,000.00 0 7,000.00 0 7,000.00 
Watehuns Boro Valley Rd. Sec. 4 
é Crossway 0 15,000.00 @) 15,000.00 2,905.71 12,616.29 
| Yaintenance & Repairs of lmimproved : 
. Twp. & Boro Roads 0) 50,000.00 0) 50,000.00 50,000.00 ) 
Baenty Balance 817.19 125,341.72 126,150.79 8.12 fe) 8.12 
Endover eae gage? Rosexillo 154.43 ¢) 154.43 0 0 0 
5,000.00 328.40 ©) 5,328.40 5,328.40 0 
300.27 fe) fe) ) 
~ 6,000.90 00 


Se 5,000. 
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Si HOtOr Vehicle Fund = Township & Boro Aid 
(construction, Reconstruction and Maintenance) 


Balance Cancelled 
Sy on Allot. Alloted for Re- 
9 Sussex contd. Name of Road Dec.31,1939 1940 allotment Total 
© 8yram Twp. Amity-lohawk Rd., 
i Sec. 3 6,000.00 } 0) & ) M 6,000.00 
Frankford Twp. County Farm 
. Road 2,491.07 757.65 ) 3,248.72 
x a Plains Road 226.09 0 226.09 0 
2 , ney eC es, 8,000.00 @) @) 8,000.00 
s pT Saas ) 8,000.00 9) 8,000.00 
Franklin Boro Scott Rd. 7,000.00 e) 6) 7,000.00 
gos TWP. Fredon=Springdale 20.58 0 20.58 0 
Ww ! wt 
rie Sece 2 ¢) 6,000.00 O 6,000.00 
Green " Greendell-Hunts- 
ae ville Sec. 2 19,500.00 1,505.90 0 12,005.00 
ae y SEMIGG Sey ioe 0 2,500.00 1,234.98 1,265.02 
ben ) Same Pas) 
(Surf. treatn. ) O 1,234.98 fe) 1,254.98 
He . Greendell- 
Johnsonburg Rd. 5,000.00 Lee O 5,000.00 
s Boro Linwood Ave. & 
oo Oak St. 6,000.00 0 ) 6,900.00 
a "game Sec. 2 © 4,000.00 0 4,000.00 
yyton Tw. Myrtle Grove- 
et: Kemah Rd. 31.50 0 51.50 ) 
Best Ny >urtle Grove- ) 
" et Bias Sec.2 0) 5,000.00 O 5,000.00 
- Hardyston " 7 Spring Rd. 0 6,500.00 0. 6,500.00 
et 4 Ral i orreatnee 
a Delph se: Ce le 185.39 ©) 185.39 0 
"Hopatcong Boro wUrooklyn- 
ae Stanhope Kd. 5,000.00 0 5,000.00 0 
Tea ye Same Sec. 1&2 0 11,000.00 ) 11,000.00 
ty Indian & Mohawk 
Trails Sec. 2 450,00 0 e) 450,00 
Sunset Inn- 
Lime Crest Rd. 6,000.00 0) @) 6,000.90 
New Rd. Sec. 5 5,000.00 O 0. 5,000.90 
ey) Baas ne) 96.61 O 
ces 8,000.00 0 8,000.00 
SRE ie 0 168.12 aoe 
5,000. ,00 6) ¢) 5,0U0.00 


pe 
pee 8 


sxpenditure 
Jane J1=°to0 
Dec.31,1940 


dy 
? 


0 


3,248.72 
0 
0 
0 
3,070.26 
0 


5,248.41 


12,005.00 
1,285.02 


4,452.66 


Balance 


on 
Deceol 


& 
Y 


,Llot ment 


» 1940 


6,000.00 


0 
0 
8,000.00 
8,000.00 
3,929 74 
0 


751.59 


5,000.00 
6, 500.00 


0) 


0 
8,485.34 


450,00 


6,000.00 
547.34 
0 
8,000.00 
0 


5,000.00 


eee 


Ki 


= 


n 
YS ee 


Motor Vehicle Fund ~ Township & Boro Aid 
(Construction, Reconstruction and Maintenance) 


Balance Cancelled Expenditure Balance 
on Allot.  Alloted for Re= Jan. 1 to on Allotment 
_sussoxontt Name of Road Dec.51,19359 1940 allotment TO bo8 “1 Dec.ol, 1940 Deo.d1, 1940 
|-Sparte Tg - Morris Lake Rd, . 
Sec. 5 $ 3,607.44 $ 0 $ 1,261.82 $ 2,545.62 $ 0 $ 2,345.62 
4 ” oo Stanhope Rd. ‘5,000.00 .0 0 5,000.00 0 5,000.00 
3a He "Sec. 2 ¢) 7,500.00 0 7,500.00 0 7,600.00 
Stillwater " GE. : 
| Benevolence Rd. 4,000.00 0 0 4,000.00 0 4,000.00 
Bs.  “ Ridge Rd. fe) 4,000.00 fe) 4,000.00 ) 4,000.00 
Sussex Boro Lakeshore Drive 3,000.00 fe) fe) 3,000.00 f°) 3,000.00 
Vernon Twpe Maple Grange Rd. 3,500.00 0 fe) 3,500.00 3,500.00 0 
> ot " uN " 
Sec. 2 3,500.00 0 0 3,500.00 3,500.00 0 
| n " Sand Hill Rd. 0 6,000.00 0) 6,000.00 0 6,000.00 
- Walpack " River Rd., Sec. 3. 8,000.00 0 0 8,000.00 0 8,000.00 
4 “y ¥ x L 4 0 13,000.00 0 13,000.00 0 13,000.00 
- Wantage " Bassett Bridge Rd. 6,500.00 iO 428.95 6,071.05 6,071.05 0 
‘ ity " " " 5] 
(Surf. treatm.) =O 810.00 0 810.00 810.00 0 
n u Lower Unionville Rd. 
ee ~~ Sec. 1(Surf. trt.) 0 810.00 0) 810.00 810.00 ) 
ise S Same Sec. 2 & 3 582.17 0) 582.17 ) 0 0 
m " wt. Salem-Unionville 
ae Road ; 0) 10,000.00 0 10,000.00 0 10,000.00 
# * — —Quarryville-folf Pit Rd. 0 8,500.00 0 8,500.00 0 8,500.00 
_ Maintenance & Repairs of Unimproved ., 
Bara Twp. & Boro Rds. 7,000.00 0 * 7,000.00 0 0 0 
pare:, 7 " Repairs of Unimproved 
Ry. Twpe & Boro Rds. O 25,000.00 0 25,000.00 25,000.00 0 
} eguauy Belexce 755.32 125,042.72 125,798.04 0 0 0 


* Transferred to Secondary & Feeder Rds., Federal Aid 


Granford Erbe Res “AVe. 22,500.00 0 6,223.48 16,276.52 16,276.52 0 
; Lincoln Avee, : 
Sec. 3 0 | 15,009.00 6) 15,009.00 0 15,009.00 
“Worth Union Ave. 6) 10,800.00 0) 10,800.00 0 10,800.00 
‘S 0 10,800.00 10,800.00 0) ) QO 
1,472.26 0) 0) 1,472.26 0 1,472.26 
: o. 9,000.00 ) 9,000.00 6) 9,000.00 
_ 27,100,00 1 * 0) ea | 17,100.00 14,423.63 2,676.37 


i Oi. 17,100.00 


eee Sr oo “ > 
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Motor Vehicle Fund - Township & Boro Aid 
(Construction, Reconstruction and Maintenance ) 


Balance Cancelled Expenditure Ralance 
on Allot. Alloted for Re- Jan. 1 to on Allotment 
-Union(contd.) Name of Road Dec.31,1939 1940 allotment aes Back. Dec.dl, 1940 Dec.e31, 1940 
Scotch Plains Twp. Westfield 
Avenue $ 8) ® 11,314.48 § 0 $ 11,514.48 $ 0 & 11,314.48 
‘Union Twp. Vaux Hall Rd.,; 
Sec. 5 7,774.60 6) 8) 7,774.60 5,944.09 3,830.51 
we v Same & 22,500.00 0 8) 22,500.00 0 22,500.00 
¥iestfield Town Fourth Ave. & : 
So.Chestnut Ave. 0 18,000.00 ) 18,000.00 @) 18,000.00 
us " Gallows Hill Rd. 12,900.00 6) @) 12,900.00 12,165.00 735.00 
= " Brightwood Ave. 5,252.36 0 0 3,252.56 ) 3,252.56 
eae " §. Chestnut St. ¢) 5,150.00 3,150.00 0 0 ¢) 
Belin Maintenance & Repairs of Unimproved 
eg Twp. é Boro Roads 0 50,000.00 0 50,000.00 50,000.00 O 
County Balance ) 125,000.00 125,000.00 fo) 0 fe) 
Warren 
Alpha Boro Boulevard, South 1,155.65 0 1,155.65 0 0 C 
“ 4th Ave. 3,150.00 6) 3,150.00 0 8) 0 
u See “g Warren St. 8) 4,305.65 ¢) 4,305.65 0 4,305.65 
Blairstown Twp. New Rd., Rt. #8 to 
| | Stillwater Rd. 9,000.00 0) 9,000.00 ) 0 0 
SM, = Same , 10,300.00 9,000.00 0 19,500.00 0 19,300.00 
. See : . Vail-Polkville 402.62 0 ) 402.62 6) 402.62 
Frelinghuysen " Dark Koon Rde, . 
ae . Sece 1 & 2 9,000.00 10,979.88 5,850.00 14,129.88 @) 14,129.88 
i " Same Sec. 2 fe) 9,000.00 9,000.00 0 fe) fe) 
. "  Johnsonburg-Green- 
- dell Sec.l&2 963.64 : ) 963.64 0 0 0 
ost paula 1 Sane "2-3 @) 5,850.00 1,016.24 4,833.76 4,833.76 0 
Hackettstown Town Grand aA 140.93 6) 140.93 0 0 0 
Se OF b: b- " 1" 
Sece 2 0) 18,449.91 ) 18,449 .91 18,449.91 0 
Blairstown=Still-. 
water Sec. l 
_ (New Road) ; 3,600.00 xs 0 1) 3,600.00 0 3,600.00 
pean Valley | 
Sec. y ee oe ae 3,150.00 16,000.00 : ie} 19,150.00 10,099.04 9,050.96 
se 2 nae Rae 8,000.00 0 8,000.00 0 0 0 
aa aes Te pay Ose) 0 94.72 | 0 94.72 


611.38 1,350.00 1,350.00 9 


ae 


ee 


Motor Vehicle Fund = Township & Boro Aid 
oe (Construction, Reconstruction and Meintenance ) 


Balance Cancelled Expenditure Balance 
on Allot. Alloted for Re- Jan. 1 to on Allotment 
$ nacron(conta.) Name of Road Deco.d1,1959_ 19 40 ellotment Total Dececdl, 1940 Dec.3l, 1940 
8 kmowlton Twp Columbia-Dunnfield 
‘ Seo. 1 & 2 S- 1,259.21 $ 0 $ E,2s9.e1-$ 0 $ 0 0 
Liberty " Mountain Lake-Great — 
3 Meadows Sec.l&2 15,200.00 3,635.70 0 18,835.70 11,340.81 7,494.89 
i . , Sams ts 3 aes *) 9,000.00 3,635.70 5,364.30 0 5,564.50 
 Lopatcong " Uniontown Rd. 7,000.00 0 362 .60 6,637.40 6,637.40 ) 
_ Mansfield w-oMt. Bethel Rad., 
i a Sec. L& 2 6,021.31 ) 670,49 5,350.82 5,350.82 0 
Oxford "  Race's Corner= 
ee oxford Rd. Os 2,250.00 0 2,250.00 fe) 2,250.00 
 Pahaquarry " paver Rd., Sec. 2 447.62 0 0 447,62 0) 447 .62 
: > ‘ " 384 40.04 0 0 40 .04 0) 40.04 
" : w " es ! 5 & z 
Gravel or Shale on part : 
aad of Secs. 3 & 4 10,618.53 353.17 ) 10,971.70 10,971.70 0 
2 Salk " River Rd., Sec. 6 Se ep 0 0) 27618 0 27.18 
Phillipsburg Town Roseberry & 
Metz Sts. 0 9,000.00 ) 9,000.00 8,981.98 18.02 
ohatcong Twp. Still Valley-Warren 
Bike. Glen=-Bloomsbury 3,500.00 0 1) 3,500.00 3,285.61 214.39 
n Various rds. & sts. ox 4,000.00 0 4,000.00 0 4,000.00 
 xurdererts Bridge Rd. ) 9 000.00 ) 9,000.00 1,317.45 7,682.55 
sant! " Pershing Ave. 32.69 ¢) ) 32.69 0 32.69 
White " Keyser Hill Rd. 0 9,000.00 9,000.00 0 0 fe) 
rae; " Race's Cor.-Oxford ) 9,000.00 0) 9,000.00 0 9,000.00 
" Haintenanee & Repairs of Unimproved 
Twp. & sjoro Rdse 0 50,000.00 0 50,000.00 50,000.00 0 
ounty Balance 222.55 125,008.34 125,036.81 193.86 0 193.86 
$1,690,090.00 *$5,790,611.87 #3,189,111.87 $4,291,590.00 $2,504,586.12 $1, 787,003.88 
1,818.18 1,818.18 1,818.18 
’ ? ° ’ ’ ° panda J ° 
ne: $2,625,000.00 - 1940 Funds 
rd —$,165,611.87 


- From Cancellations 
Sef) 7 


oe ‘ 


cee at, 


* 
7 * 
al 


Atlantic 

Rergen 

‘Burlington 

Camden 

Cape May 

- Cumberland 

Essex 

«Caldwell Twp., New Dutch Lene 

-#Boro of North Caldwell-Greenbrook Rd. 
‘Town of Nutley-Columbia Ave. 


*"  " W. Orenge-Washington Ave. 
Gloucester 
- Hudson 


«Boro of Kast Newark-Sherman Ave. 


_ Town of Secaucus-iiuber Ste 
Lit ii W 


Morris 
Ocean 
Passaic 
Salem 
Somerset 
- Sussex 
‘Union 
Warren 


Balance 
on Allot. Allotted 
Dec.dl, 1939 1940 
g 8,347.34 $ 10,256.50 
@) 10,000.00 
1,293.92 11,485.00 
12,842.35 10,000.00 
13,409.47 10,000.00 
23,5009 e17 10,000.00 
20,347.05 10,000.00 
) 6,525.24 
753.72 ) 
649.71 0 
5,499.62 ) 
14,450.93 10,000.00 
18,000.00 10,000.00 
fe) 25,200.00 
5,513.46 re) 
5,785.35 0 
) 19,039.12 
13,069.04 10,000.00 
16,174.03 10,500.00 
13,515.06 10,000.00 
‘16,388.81 15,736.25 
11,935.81 10,000.00 
11,684.02 ' 10,000.00 
22,849.36 10,000.00 
6,574.59 10,000.00 
15,545.17 10,000.00 
344.97 10,000.00 
10,365.74 10,000.00 
7,508.91 10,000.00 


Cancelled 
for Re- 
allotinent 


$ 


oooo0o°o 


4,921.81 
0 


753.72. 


649.71 

0 

0 
28,000.00 
4,940.33 
5,513.46 
5,785.33 

0 

0 
5,855.14 

0 

0 
1,516.82 


Pp ta. 1 


ee aaneneeteeenna 


€ 


= 


18,603.84 
10,000.00 
12,778.92 
22,842.35 
23,409.47 
33,539 017 
25,425.24 
6,325.24 

0 

0 
5,499 62 
24,450.93 

0 
20,259.67 

0 

0 
19,039.12 
23,069.04 
20,818.89 
23,515.06 
32,125.06 
20,418.99 
21,684.02 
32,849.36 
16,574.39 
25,545.17 
10,344.97 
20, 365.74 
17,308.91 


Expenditure 


Jane 


LSco 


Deceol, 1940 


2 


7,809 013 
10,000.00 

0 
11,145.75 
12,734.34 
30, 536.03 
3,110.41 

0 

0 

0 
5,499 252 
9,874.86 

0 
18,998.91 

0 

fe) 

0 
10,310.70 
9,756.11 
8,547.44 
15,373.68 
10,007.36 
8,119.32 
18,190.05 

0 
14,009.15 

0 
15,701.58 
10,704.38 


Balance 
on Allot. 
Dec. 31, 1940 


« 


: 


) 


10,794.71 

0 
12,778.92 
11,696.60 
10,674.63 
3,003.14 
22,514.83 
6,325.24 

0 

0 

0 
14,576.07 

0 
1,260.76 

0 

0 
19,039.12 
12,758.34 
11,062.78 
14 $67.62 
16,751.38 
10,411.63 
13,564.70 
14,659.31 
16,574.39 
11,536.02 
10,344.97 
4,664.16 
6,604.53 


E 276,187.58 ¥¥o 268,542.11 57,956.50 § 406,795.17 § B50, 429.32 4206, 900 080 


5,626.47 5,020.68 5,020.68 


cordance with Chap. #7365 8210,000.00 - 1940 Funds 
58,542.11 - From Cancellations 
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Schedule #24 


Expenditure and Commitments for Purchase 
of Plant and Equipment 


As of Dec. 3lst, 1940 


Expenditure to 


Distribution Dec. 31, 1940 

Autos % 2u,0Leseo 
td Trucks 34,802.49 
Road Equipment $19,218 21 

Snow Plows, Fence, etc. 41,543.94 

Fernwood Garage Equipment 3,548.46 

Vineland " : 79.20 

Laboratory Testing " 14,210.00 

iq Vineland Garage Building 007.70 
Dover te . 1,815.00 
|) Newark : : 149,974.48 
bs a Equipment 711.60 

Fernwood Sewer and Power Lines 886.15 

Total Expenditure “347,609 .50 


Commitments as of Dec. 31, 1940 


Autos g 34,497.95 
Trucks 494.77 
Road Equipment 65,259.17 
& Newark Garage Building BrUeve le 
Snow Plows, Fence, etc. 69,470.57 
Total Commitments 175,748.18 
TOTAL EXPENDITURE AND COMMITMENTS $ 523,357.68 


Balance . 3 845.29 


| 
| 
| 
| 


PS, BL A 
pe, 2be. + 
Se. Seas 

of, 3 


5 
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eee ee ae te 


stot seas 
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y tom iN 


awol* worms 


ection General: 
- Salaries 
 fraveling Expense 
- Postage E 
Equipment 
Supplies 
- Telephone 
Miscellaneous 
Boe Auto * Truck Use 


. Pro jects: 
Salaries 
Blue Prints — 
Traveling Expense 
Supplies 
Equipment 
Postage 
Telephone 
Advertising Yi 
Miscellaneous 
Department Auto & Truck Use 


- . 


- survey é& Plans: 

Salaries 
Traveling Expense 
Supplies 

Rent : 
Equipment 

Blue Prints 
Photographs 
‘Telephone 
Postage 
Department Auto & Truck Use 


) Road Construction: 
a Salaries 
a Engineering Expense 
Inspection Expense 
Equipment 
Advertising 
Photos 
Supplies 
Rent 
Telephone 
a) Blue Prints 
re Postage 
1 Department Auto & Truck Use 


$ 33,806.30 


22.00 — 


567.12 
274.77 
2,548.56 
411.52 
6.51 
1,305.05 


$ 209,818.90 
51.89 
1,567.55 

819 .48 
258.40 
1,301.40 
1,348.11 


1,753.99 © 


1.80 
35,489.93 
? r) ° 


& 288,950.90 
1,530.23 

Li 2l7e72 
11,195.98 
6,558.88 
6,595.43 
886.21 
2,564.11 
233.47 
26,306.65 


> e 


$ 261,120.50 
6.84 
1,459.58 
1,490.02 
2,731.26 
224.14 
921.15 
1,307.76 
3,917.25 
40.58 
753.21 
40,058.12 


$ 314,010.21 


Expenditure to 
Dec. 31, 1940 


| be 


« onedat. Ri 
tut Leer 


Expenditure to 
pec. 31, 1940 


e Construction: Hest wrk | 
> Salaries — . $ 166,971.86 
Engineering Expenses 200.55 
Inspection Expense 700.28 
- Sounding Apparatus Expense 932.00 
Supplies oy om 941.54 
Equipment 354220 
Postage 52.29 
Advertising 1,680.02 
Special kngineering Service 10,000.00 
Blue Prints 513.57 
Telephone 1,167.80 
jiiscellaneous . 15.00 
Department Auto & Truck Use 10,155.22 


~ 


S 193,664.33 


TOTAL ENGINEERING AND INSPECTION $1,154,857.00 


Federal Aid Project 
State-Wide Hirhway Planning 
Expenditure to 
December 31, 1940 


‘Galeries : $ 90,437.19 
Traveling Expense 44,900.09 

- §upplies | 8,894.83 
Rent 5,489.61 

 - Equipment 6,978.08 
" Blue Prints TF0See55 
Postage 577 435 
Telephone 1,129.80 
Tabulator Rental . 904.70 
Department Auto & Truck Use — 2,962.24 


$ 163,326.52 
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. 
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ores 


$695.98 | 
3, 620.52 


"lol. 30 . 
Way 06 
5,148. .09° 
99.70 
21,024.49 


& 325,579.96 


“~~ 
bess ig oe 
Ww P 


§ een 
Oe a se 6,324.91 
een ee cae . 38 , 504.50 © 
Ra ae See . 3,705 23 
1,748.85 
427.43 
> 90.00 
ngrt hijes 779.76 
f . 1,072.67 
' asa 1,574.43 
joes Lenieous E ; Vee 
mt Auto & Truck Tse / 11,136.26 


ae 3 | 5 219,913.28 


56,070.65 


: BD ccesiel Services, Attorneys, Appraisers, 


ps Witnesses, Condemnation, etc. 31,620.40 
Condemnation Advertising 1,222.42 
Traveling Expense 183.69 
Supplies 765.19 
Telephone 614,54 
Equipment 51.65 
_ -—«Kiiscellaneous 5.25 ) 
Department Auto & Truck Use 2,565.29 


3  93.077.28 


TOTAL COST OF ACQUIRING RIGHT OF WAY & 312,990.56 


ee 


“galarios 
_ Traveling Expense 
* pig pee rprties 


‘Equipment 
‘Telephone & Telecraph 
Maps & Blue Prints 
Postage 
Special Services 
Rent . 
Insurance 
Exhibits, Sign Work, Displays, etc. 
Photographic Supplies 
Equipment 
Miscellaneous 
- Annex Upkeep 
ead Auto & Truck Tse 


palaries 
- Traveling Expense - 4 
Telephone 
Supplies 
Department Auto ¢ Truck Use 


‘Purchasing: 
ey Salaries 
ee - Telephone 

Department Auto & Truck Tse 


Laboratory: 
Salaries 
Traveling Expense - Testing 
4 Tnspection 
a Core Drill 
a Supplies 
a -- Equipment 
a Telephone 
bi Heat and Light 
Pi Water Rent 
Postage 
Credit for Outside Inspection 
Outside Inspection 
a Freight and Express 
; Miscellaneous 
7 Rent 
} Department Auto & Truck Use 


TOTAL ADMINISTRATION EXPENDITURE 


* RED figure. 


Expenditure to 
Dece eee 1940 


) ° 
1,813.48 
214.70 
2,438.31 
20, 000,00 
15,977.85 
% 107,001.40 


& 28,705.08 
365.06 
62.30 
38 .08 
21.68 a 
B 2,192.20 oe 


$ 14,213.33 
aeheue 
238.90 


& 139,541.41 
2,199.09 
3,678.93 
1,072.0U 
6,844.78 
2,000.24 
1,165.60 
3,457.76 

295.44 
1,041.12 
944,13 
25,492.72 
1,914.04 
902.58 

240.00 
12,200.39 

% 200,899.97 


& 442,393.55 


oot 
ae tars 


pmaitta 


als reece mel {aveyts 


9 peration of Equipment: 
| Salaries (Operators ) 


40,981.91 


| Storage ats 0 z | 4,223.50 
‘Tires and Tubes 8,082 .56 
‘Garage Labor | 42,737.09 
Parts - iJew and Repair , 14,188.28 
Tools | | 378.00 
_ Supplies . 2,925.67 
Traveling Expense © 385.95 
Insurance 6,396.78 
viscellaneous 408.45 
Depreciation 37,769 47 


9 


eateries (operators) §& 227,833.57 
Gasoline le 52,501.48 
Oil and Grease ; 6,549 .63 
~ Storage 6,888.19 
Tires and Tubes 8,411.43 
Parts - New and Repair . 20,207.65 
Garage Labor 61,441.83 
Tools 604.05 
Supplies 10, 541.41 
Traveling Expense 56.20 
Insurance 8,528 .64 
Miscellaneous 346.96 
Depreciation 59,570.64 
3 ry ad 


& 48,686.25 
Gasoline 18 , 352.50 
Oil and Grease 2,144.41 
Storage 3,642.95 
Tires and Tubes 2,457.63 
Garage Labor 29,920.63 
Parts - New and Repair 30,430.76 
Tools 711.22 
Supplies 4,104.64 
Insurance 2,132.83 
Traveling Hxpense 75 
Miscellaneous 55.88 
Depreciation 51,960.05 

. e 


43, Fed ae 


“oal and eos P . | Ga 3,822.62 


{mode tony: Supra ag 


2) Be ay. 
Y yk ae 
- i ~ + 
c Sw. oe “oh 
7 wt ~ 2g 


‘enti Loaat ®, 


of Garages: 


Salaries 

Gasoline 

Qil and Grease 

Office Equipment 

Repair Parts 

Tools 

Materials and Supplies 
Rent 

Heat and Light 

Freicht and Express 
Telephone 

Traveling Expense 
Compensation and Medical 
Postage 

Tabulator Rent 
Maintenance and Betterment 
Depreciation 


TOTAL COST OF OPERATION OF PLANT & EQUIPLENT 


* RED figure. 


Distribution to Using Divisions 


maiwision: 


General Administration 
Auditing & Accounting 


Purchasing 

Laboratory 

Construction General 
4 ¥.P.A. Projects 
y Roads 
4 Bridges 


‘survey and Plans 


State-wide Highway Planning 
Negotiation and Title Div. 
Condemmation Division 
projects , 
Maintenance 
Electrical 4 
Stores Account 


" 


TOTAL - 


.Expenditure to 
Deo. 51 sii 8ee 


& 148,733.57 


496 .86 
133.67 
706.11 

2,101.64 
2,038.66 
7,621.60 
5,738 021 
11,726.64 
445.20 
3,835.79 
3,126.19 
890.86 
359 «76 
4,443.89 
6,617.77 
4,124.70 


% 5937 604 


$1,063, 279.535 


Expenditure to 
Dec. A, 1940 


& 15,977.85 
21.68 
28.90 

12,200.39 
1,305.05 
35,489.93 
40 ,058.12 
10,155.22 
26,306.65 
2,962 24 
11,136.26 
2,565.29 
21,024.49 
871,395.83 
12,351.33 
300.30 


#1 ,063,279.55 
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TSOU (ka J 
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(State's Share) Funds 


5 


as of December 51, 1940 


pot a + Hxpenditure Ralance of 
A. eri. Sana ; Se to Commitments 
| es tite Teo tal Dec. 31, 1940 Dec. 31, 1940 
projec! s Contracted for Schedule +431 $ 1,951,588.10 $ 1,205,623.17 §$ 747,764.95 
“ (eint. Div. in vork) " 132, BRA 1,367,811.86 675,403.99 692,407.87 


an as of Dec. ml; 1940 " 433 1,064, 068.84 0) 1,064,068.84 


& 4,383,268.80 % 1,879,027.16 $ 2,504,241.64 


JA 


nies 
‘sie 


a 


cf. «Tali <e 


‘ 


P=-25 
P-26 


P=-27 27&28 


P-28 
P=28 
P=-29 
P=-S0 
P31 


P-52433 39 
P-354E55 25 


P=-36 


P-357 


6 
4 


6 
6 
& 
25 
28 


51 


28 


P=-58£359 
84B 


P-45 S-24-3 


25 


35 
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W. P. A. Construction-Primary Projects 
State Highway System 


Expenditure January lst to December 3lst, 1940 


Balance of 
Sponsor's 
Commitment 


Description 
Location of Work County 
Sta. 140/00 to Rt. #2, 
Rutherford Const. New Road Bergen 
Lexington Ave. to Main St., Excavate, drain, 
Clifton asphalt, macadam Passaic 
Sec. 2, Lafayette Ave. to 
Bergen=-Passaic Co. Line Clear,Grade,Drain i 
Valley Rd.-Hazel Ave., Clear,Grade,Drain 
Clifton, Sec. #8-3B and Topsoil rn 
Sec.#32, Port St., Newark 
to Neck Lane, Elizabeth Grading Essex & Union 


Sec.#52, Port St., Newark, 


to Neck Lane, Elizabeth MELOVLEL LOM LL LV i Ke che 


Denville Relocation Grading Morris 
Marmora-Beesleys Point S.L.R. Concrete Cape May 
C.L. Westville Ave.,Elizabeth 
from Elmora Ave. to 
Cherry Street S.L.R. Concrete Union 
Union Ave. to Valley Rd. Grading Passaic 
* ripe p rm ‘Bridge Const. %e 
Cheese quake=Browntown Grading Middlesex 
Deans to Cranbury 3 , 
Lebanon Relocation id Hunterdon 
Bordentown to White Horse iH Burl.& Mercer 
4 " Robbinsville " & Drainage ae cS A it 
Bridgeport to Swedesboro- 
Woodbury Road Grading Gloucester 
No. Branch to Somerville " & Drainage Somerset 
Stone for Const. Bergen & 
Sections 1 & 2 Stone Walls Passaic 
Elmora Ave., from Westfield 
Ave.-Clifton Ave. S.L.R. Concrete Union 
8E = East Grand St. to Elizabeth 
Traffic Circle, Shoulder 
Paving Reinf. Concrete My 
12B & 13B Smith St. to Green 
St., Shoulder Paving i “4 Middlesex 
Danforth Ave. to Hudson Co. 
Boulevard P, Macadam Hudson 
So. Main St.-Lambertville Re Conc. Hunterdon 
Boag wine \ aa Bridge hi 
Drainage & Shoulder Paving 
through Dayton Bit. Conce Middlesex 


Reserve for Contingencies 


£0 FT: AiG a 


Janel, 1940 


46,797 .44 
24,828 .22 
57,559.60 
23,267.35 
273,750.61 


25,818 81 
41,060.74 
42,874.45 


29,956.78 
235,768.71 
18,692.85 
92,045.76 
150,554.78 
84,730.41 
46,086.56 
54,992.45 


33,525.88 
0) 


6) 


0 


Sponsor's 
Commit ment 
1940 


Projects 


(See: 


(@ Fle Se He i oI OS) 


0 
116,625.95 


14,660.80 


24,438.49 


89,518.03 
69,757.76 
57,137.59 

141,070.55 

7,700.00 


26,366.97 
100,000.00 


Commitments 


On 


# 54,153.71 $ 


0 


) 


4,283.08 


8) 


0 
0 


2,000.00 


0 
500.00 

0 

0 


5,000.00 


O 


12,677.03 


0) 
) 
¢) 


6) 
0) 


Adjustment of 


OBE ah 


6) 
5,545.74 
10,785.41 

0 

0) 

1) 


7,960.11 
6) 


1,380.58 
6,325.03 

500.00 
2,000.00 


2,294.39 


®1,262,091.40 § 647,274.14 & 78,613.82 $ 36,591.26 $1,951,388.10 $1,203,623.17 $747,764.93 


Schedule #31 
1940 Balance of 
Sponsor's Sponsor's 
Expenditure Commitment % of Com- 
Total Certified Dec.31,1940 pletion 
100,951.15 $ 100,951.15 $ 0 100% 
19,482.48 19,482.48 0 100 
26,554.19 26,554.19 8) 100 
27,550.43 27,550.43 6) 100 
273,750.61 192,104.81 81,645.80 100 
25,818.81 11,340.15 14,478.66 - 
33,100.63 33,100.63 0 100 
44,874.45 29,952.18 14,922.27 99 
28,576.20 28,576.20 e) 100 
229,943.68 153,424.16 76,519.52 84 
18,192.85 14,383.59 3,809.26 100 
90,045.76 70,476.57 19,569.19 100 
155, 554.78 125,972.73 29,582.05 97 
84,730.41 51,978.19 32,752.22 96 
46,086.56 55,046.59 11,039.97 100 
54,992.45 41,276.96 13,715.49 100 
33,525.88 26,148.91 7,976.97 100 
116,623.95 41,796.45 74,827.50 46 
14,660.80 2,754.19 11,906.61 = 
22,144.10 22,144.10 ) 100 
89,518.03 70,804.33 18,713.70 97 
82,434.79 70,751.11 11,683.68 99 
57,137.59 7,053.07 50,084.52 18 
141,070.55 fe) 141,070.55 0 
7,700.00 ¢) 7,700.00 @) 
26,366.97 @) 26,566.97 8) 
100, 000.00 @) 100,000.00 - 


ier 
W.P.A. Betterment Frojects 
Expenditure and Commitments 


Ks of December SI, 1920 


Schedule #32 


Ralance of Balance of 


Sponsor's otal or’ onsor's 
Pro Rt W.P. i Commitments Transfers fee Lathe tana de: J ehcp 
Proje Rt. _Location_ Description County 1014- Dec.31,1939 Prom To Dec.31,1940 Dec.31,1940 pDec.31,1940 
pe mi se nae Mantua Grading & Widening Shoulders Gloucester 8-2 P Ih/sapse Muon © 0  § 15,990.13 $ 1,990.56 $ 13,999.57 
dman © Mullica Hill Widening & Grading a i i 8=4 0 @) 369.30 369.3 9 0 
B-58 39 Indian Mills to Oak Shade " 23 Burl; 3 fi fie ox atey 
3-57 48 ree State Highway Pur lington on4 10,547.93 O 8) 10,547.93 1,574.61 9,173.32 
B=-58 icinity of Shaystown Construction Storm Drain Salem 17-5 @) ) 8.74 8.74 8.74 ) 
agree ie eee paste tay Biddle Creek i : i Sewer " 17 +6 618.98 8) 86.98 705 .96 695.96 10.00 
‘ & Const. Sidewalk Curb Camden 4-55 1,149.35 0 247.79 1,597.14 1,397.14 8) 
B=-123 49 Within Boro of Shiloh i Cone. Sidewalk Cumberland 6-11 fe) @) 10.75 10.75 10.75 re) 
aie i: ati densa : Storm Drainage Salem 17-12 1,306.95 0 408,91 1,715.86 1,574.45 14) .41 
. on Heights Storm Drain Construction Camden S71 59.2% 0 O 37,139.21 35,403.03 1,736.18 
B-134 39 Sec. 4,5%6 Southampton Twp. Installation Drain Pipes Burlington 3-33 0) ) 66.36 66.36 66.36 O 
B=-135 sb Battle Monument at Chestnut Neck Drainage & Landscape Atlantic | 1=29 2,512.00 @) 5,910.97 6,422.97 6,143.60 279.57 
Brace ~ oo ® peer ie TWD « Landscaping Right of Way Burlineton 3-37 75,000.00 ) 42,785.86 117,785.86 117,505.37 280.49 
a CCe Sillville Gravel Sidewalk * Drainaze Cumberland 6-18 5,068.24 O fe) 5,066.24 2,058.85 1,009.39 
B=-141 4N Boro of Ocean Port Const. Storm Sewer Monmouth 13-53 1,896.00 8) O 1,896.00 259.53 1,636.47 
B-142 42 Sec. 8, Near Cross Keys ° " Dreinage Gloucester 8-29 0 0 9.00 9,00 9.00 8) 
B-143 47 Franklinville 4 ‘ Sewer @ Sidewalk nt 8=30 10,865.49 0 5,324.50 16,689.79 16,100.48 589.31 
B-144 47 Sec. 9, Washington Typ. q " t" " | Mia 0 0 13.72 13.72 13.72 fe) 
B-147 50 Corbin City-Estelle Manor Drainage, Topsoil & Seeding Atlantic | 1-35 1,022.58 0 1,074.05 2,096.43 2,074.23 22.220 
B=-150 46 Sec. 4, Deerfield Twp. Gutter, Pavement, Sidewalk Cumberland 6=22 ) 8) 7.70 7270 7270 0 
P=-151 48. Sec. 19, Pittsgrove Drainage, Topsoil & Seeding Salem 17-14 700.00 ) 6) 700.00 538.36 161.64 
B-152 4N,36 Eatontown-!inion Beach Const. Drainaze Cumberland 13-56 640.48 @) 3,578.04 4,218.52 4,007.76 210.76 
B-153 a Howell Twp. Drainage Improvements Monmouth 13-57 ) 0) 13.76 13.76 13.76 ¢) 
Be-154 25 Sec. 12 Delran Const. Drain @ Pavement Burlington 35-49 e) 0 13.00 13.00 13.00 0 
B-155 Goes e) OC, We LONE) Brench Boro iy " & Asphelt Surface Monmouth 13-59 0 0 29.35 29.235 29 635 0 
B-156 S-41 Prospect Aave.,Southerly Berlin Twp. Combination Drain, Curb, | 
Appurtenant Work Camden 4-74 Q O 3.00 3-00 5-00 0 
8-157 50 Familton Twp. Drain, Paven't,vweadwalls,Curb Atlantic | 1-39 6) @) 5.00 5.00 5.00 @) 
P-159 42 Dutch Por Road, Pittszrove Twp. it ie Curb Salem Wm 1?-15 2,779.50 0 291.19 3,070.69 3,038.51 32.18 
Bel61l 45 W. Deptford & itantua Two. " Curb & Gravel Surface Gloucester 8-54 573.00 0 2,127.00 2,500.00 2,454.90 45.10 
B-162 $-40 Sec. 1, Stafford Twp. Borrow, Excavation @ Guard Rail Ocean 15-13 18,456.55 O 2) 18,456.55 8,729.03 9,727.52 
R163 25 #£Potts ijill Rd., Florence Twp. Drain, Curb & Meadwall Burlington 5-53 500.00 oe) O 500.00 242.68 257.52 
B-164 27 #4«Sece 6 at Lawrenceville Country Club " i aa i} Mercer = | 11-34 500.00 | 0) 281.21 781.21 692.61 88.60 
B-165 45 Rt. 48 to Yioodstown Boro Line ik " Pavem't,Shoulders Salem 17-16 4,954.41 O 4,220.62 9,155.03 9,019.54 135.69 
P-166 S$-41 Rerlin and Waterford Twps. i " @ Headwalls Canden 4-78 0 e) 85.72 85.72 85.72 e) : 
B-167 39 £Oakshade to Pemberton Road — i Seed, Guard Rail Burlington 3-54 65,550.89 0 0 63,550.89 22,694.86 40,656.05 
B-168 48 Sec. 20, Pole Tavern Circle, West eS Topsoil * Seed Salem 17-18 6,159.00 O @) 6,139.00 266.25 5,872.75 
ba169 47 #4x4Boro of Glassboro HG Pavem't, Topsoil &% Seed Gloucester 8-55 5,875.26 ie) fe) 5,875.26 3,102.25 773.01 
5-171 27 " " Roselle-Elizabeth Safety Island, Curb, Sidewalk Tnion i annygat 6,176.70 0 O 6,176.70 : 281.66 7,195.04 
B-172 35 Keansburg Rd. Sta., “olmdel Twp. Storm Sewer, Topsoil + Seed ‘onmouth 13-73 naan ty QO 1,490.67 15,505.96 15,051.90 252.06 
2-173 48 Tilton Rd. to ‘cKee City Safety Island, Curb, Pavement Atlantic 1-41 46,438.24 0 wk: M 46,458.24 54,165.62 12,272.52 
5-174 43 Sec. 12, Mullica Twp. Storm Drain, Topsoil é¢ Seed } 1-42 6,465.46 6) i 505.78 7,021.24 6,848.72 172.52 
5 48 Retween Pleasantville AGL. City Wideninz, Const., Pavement Ks 1-42 14,261.76 @) 25,192.21 42,453.97 41,862.11 571.86 
ee oa BO etre eee) Caotiolm i" pate, ares | Passaic a oe ae ? sheep a cape i ria ae ‘ 
é : ; iy. 0 Safety Is.,:avemt., Shoulders RBerren a 900V6 ' =» . svvle V1D-6 
ewer rrr ceiee FasshiG Riv. br. De aa eee Seeding Atlantic |) 1-44 2,839.00 0 1,935.24 4,774.24 4,581.98 192.26 
RaL7G)) 45. Galloway, TWD + eit hd ae. Tranmere Gloucester  €-40 2,360.00 0 404.75 2,764.75 2,741.04 23.71 
Eo dhs ia RO tebe enaheae partae me een el "  §, fpaffic Island Salem 17-21 15,574.00 0 494,75 16,068.75 11,592.18 4,676.57 
OE Mee ad healer Al er a prainace,Cnrb,Sidewalk @ Shoulders Monmouth «13-76 6,758.00 0 4,851.48 11,609.48 11,609.48 0 
3-163 47,35 Zoro of he ue Boa. Pei h gijaodbine Olden neteeNnl Seay,"  pereen 2-71 20,694.04 0 28,516.96 49,211.00 15,314.21 33,896.79 
He184 1 ee eer Storm Drain Construction Ocean 15-12 6,973.00 O 0 6,973.00 5,581.05 1,391.95 
rs Fo 40k a i ae ee TN ‘Camden 4-75 4,015.00 0 0 4,015.00 1,645.04 _ 2,369.96 
2H158 45 Camden 4% Eauet ‘ 


My 
ihe: 


oe i? ae a Yi i oe ee TT 
|. pill ee a ee” Ww we Lae eT) ee) } aye rf Ao hel " =~. pea y NS ae ele 7s ee eat er, yi ee Be Bee 


Schedule 432-4 


Bal. Sponsors Total Sponsor's Bal. Sponsor's 
Rt. Toontion Commitments Transfers Allocations Expenditures Commitments 
tiie han ec Description County Dec.31,1939 From To Dec.51,1940 Dec.51,1940 Dec.31,1940 
tekst oedding vercer 4 0 $$  O. $ 4,354.45 $ 4,354.45 $ 3,961.92 $ 392.53 
Bere a) i es lear nes 
24,188.02 0 , 09S ° ° , . 
= shits steal anl aide ae Const. Drain ¢ curbs Camden 0 0 6,458.00 6,458.00 4,907.75 1,550.25 
43 Tow of Hammonton oly ee ee prance mcg ise Atlantic 0 O 350,000.00 BBA, 000.00 181,866.44 168,854.56 
> Drain 6) 0 12.83 12.8 12. 
. it: <sekcilaey TWDS « : Drainage Cunberle 9) O 9,885.00 9,885.00 9,174.00 711.00 
S-1 sec. #1 ats Lora Twp. Glouéesta fe) 6) 3,091.92 3,091.92 3,052.10 39.82 
‘4 ware SOll Fe feces i Const. Rubble Liasonry, Guard ie RBercen 6) 6) 14,750.00 14,750.00 1,327.59 13,422.41 
fe pe Stal 7s ein Twp. Storm Drainage Ocean 0 0 7,447.48 7,447.48 7,438.68 8.80 
4 svar ivy New Brunswick Drainage ibe ere Middlesex 6) O 7,887.00 7,687.00 1,058.23 6,828.77 
a7 : site| ii) »Topsoiling,Seeding Cape lay 5-30 0) ) 2,535.53 2,535.53 2,519.13 16.40 
Landis Twp.-Butler Ave. Drainaze Cumberl] an 6-31 O O 4,940.00 4,940.00 4,036.17 903.83 
S-41 Palmyra-Cinnaminson Twp. Construct Storm Drain ¢ Curb Burlington 3-70 6) 0 4,500.00 4,500.00 2,857.08 1,642.92 
48 Sec. 25 to Tilton Rd. to New Road Constr. Drain,Pavemt., Topsoil Atlantic 1-54 6) 8) 8,204.00 8,204.00 729.89 7,474.11 
27 Sec. 3 Franklin Twp. ; " Somerset | 18-37 0 2,967.00 2,967.00 0 ) 0 
55 Millstone Twp. " & Shoulder ?onnouth 13-82 0 0 1,089.00 1,089.00 930.24 158.76 
45 Egg Harbor Drain, Pavement, Sidewalk Atlantic 1-56 fo) fe) 14,160.00 14,160.00 8,873.39 5,286.61 
43 Elwood " , Gravel Pavmt.,Topsoil " 1-57 0) fe) 7,236.00 7,236.00 4,079.67 3,156.33 
; 25 Robbinsville-yightstown Curb & Topsoil Mercer 11-44 ) 0) 28,992.00 28,992.00 721.97 28,270.03 
eYAe Hightstown ‘Construct Garage " 0 0 2,692.00 2,692.00 181.85 2,510.15 
oY.A. 29 Lambertville Demolish Puilding Runterdon 0 @) 2,125.00 2,125.00 44.66 2,080.34 
feY.A. 25 Woodbridge Twpe \Const. Fence & Garage Middlese e) 0 7,926.46 7,926.46 6,079.86 1,846.60 
«Y.Ae Fernwood Garage deg Grease Bldg. Mercer 0 ) 2,898.07 2,898.07 2,350.58 547.49 
oYoAe nd i diy Photographic Bld¢. " 0 0 4,572.50 4,572.50 1,145.62 3,426.88 
29425 Newark ‘4 /Waterproof Garage & Office Bldg. Essex 0) ¢) 650.00 650.00 57.98 592.02 
mig f “Constr. Oil House r O ¢) 1,983.00 1,985.00 800.87 1,182.15 
52 Morris Plains-Denville " 8" Bit. Mac. Surface Morris 14=2 1,347.00 1,347.00 9) ) 0 8) 
ol Chester-Bartley Grading Shoulders f 14-7 5,230.00 8) 8) 3,230.00 0 3,290.00 
25 Riverdale Circle to Smith Mills Widen State Highway i 14-8 1,468.00 1,468.00 0 0 0 0 
47 Vicinity of Malaga Constr. 18" R.C. Pipe Glouceste 8-10 477.00 — 477.00 0 0 ) 0 
51 Between Woods Tavern & Royce Valley Grading,Topsoil, C.1. Pipe Somerset 18—4 1,575.00 ¢) 8) 1,575.00 0 1,575.00 
ol te Bedminster é& Gladstone Drainage & Cobble Gutters " 18-5 3,220.00 3,220.00 0 @) @) e) 
6 Great Meadows Constr. Storm Drains Warren 21-3 972.00 ¢) 0 972.00 ) 972.00 
31 County Line to Chester Boro i Cobble Gutter Morris 14-12 3,200.00 0) 0 3,200.00 0 3,200.00 
24 Port Colden to Stephensburg Rd. 
$-24 Stephensburg Rd. to Mt. Ave. Excav., Topsoil, Seeding Warren 21-4 5,250.00 5,250.00 @) 0 0 '?) 
49,849 County Line to Rio Grande Drainage,Shoulders & Slopes Prot. Cape May| 5-26 41,456.00 0) ) 41,456.00 0 41 ,456.00 
40 Sec. 5, Red Lion Circ.-Buddtown Landscaping & Drainage Burlington 3-72 0 0) 115,888.00 115,888.00 0 115,888.00 
30 Sec. 1, East Amwell Twp. Drainage Improvements Hunterdon 10-21 0) 0) 1,817.00 1,817.00 .¢) 1,817.00 
45 Salem City ety sii | Salem = 17-21 fe) fo) 8,924.00 8,924.00 fe) 8,924.00 
31 Sec. 11 Andover Roro Road, Culvert & Drainage Sussex 19-8 0 0 39,462.00 39,462.00 0 59,462.00 
47,48(1927) Sec.7&£16 Franklin Twp. Drainage Improvements Gloucester 8-46 0 0 19,390.00 19,390.00 0 19,390.00 
49 Port Elizabeth-Delmont Widen State Highway Cumberland 6=4 0 ) 15,490.00 15,490.00 0 15,490.00 
45  Woodstown-Oldmans Creek " " it Salem 17-9 ) @) 9,770.00 9,770.00 0) 9,770.00. 
30 L.V.R.R. and Pachers Island Conc. Pavement & Guard Rail Hunterdon 10=5 0 0) 3,343.00 3,043.00 fe) 3,348.00 
4 Mullica Riv. Bridge, Southerly Relocate & Reconst a sec. of Rt. 4 Atlanti | ) fe) 30.00 50.00 30.00 ) 
T (@) + A it a $507,928.50 SI, 729.00 e r) e r) e e 
Credits ft Cr. = . 635.75 635.735 
» hh iy ay. L ax ry e ot ry 
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Co. Rde 


Twp. Rd. 


Co. Rd. 


Co. Rde 


Sec. 


Local Name . 


Nalese © We. RR 
& Approach 


Bridge 


Force Account Work: 


Erie R.R. Co. 

State Hichway 

Deans Rd. at P.R.R. Grade 
Crossing Elimination 

Force Account Work: 

Penne. R.R. Co. ~ 

State Highway Department , 

Talmadge Rd., Grade Crossing 

Elimination 

Force Account Work: 

Public Service Blectric & 

Gas Company ? 
Penna. R.R. Co. e 
Force Account Work: 
West Shore R.R. 
Force Account Work: 
Erie R.R. Co. i 


Hudson 


Reconstruction of Clark St. 
Bridge over C.R.Res J.Ceo . 
Force Account Work: ; 


Public Serv. Elec. & Gas Co. "” 

- C.R.R. of N.J. & Western 
Tmion " 
Bureau of Public Wire SC . 
N.J. Bell Telephone Co. " 


Inspection & Engineering Charges | 
Allowed by the Government 


State H'way - State Highwey Planning 


Projects 


County 


Passaic 


Proje te 


WPG?: 


Lie 


WPGi: 


TOTAL ROADS AND BRIDGES-PROJECTS PREVIOUS TO 1940 


* PRED firuree 


137 


"i 
" 


Niddlesex WPGS 143 


144 


153A 


160 


Contract 


Janel, 1940 


$ @) 


7,853.58 
4,000.00 


) 


2,761.55 
800.00 


0) 
3,459 40 
512.65 

O 


812.30 


¢) 
530.00 
1,490.80 
915.00 
220.00 

6) 


40,000.00 


60,153.66 31,015.85 $ 91,169.51 $ 49,922.85 9 


Analysis of Works 
Elimination Projects as 


Peni Mite a Wit 


Federal Works Program Grade Crossing Fund 


e 


Grade Crossings “Projects Contracted for 
Projects Previous to 1940 


Contin- 
cencie s 


Janel, 1940 


& 6,086.63 
0 
0 
11,139.66 


0 
0) 


8,610.62 


5,178.94 


xk 


©2020 


To t gal 


& 6,086.63 


7,853.58 
4,000.00 


11,159.66 


2,761.53 
800.00 


8,610.62 
3,459.40 
512.65 

) 


812.50 


5,178.94 


330.00 


1,490.80* 


915.00 
220.00 


O 


40,000.00 


Adjustment of 


Contingencies 
On ree iad 
a O 6,086.63 
1,112.09 © 
0 4,000.00 
© 0 
om 0 
0 0 
0 8,610.62 
0 3,459.40 
7,809.45 0 
799.03 0 
0 O 
fe) 5,178.94 
Oi} 330.00 
3,326.73 0 
0 Ayo 041 
0 220.00 
17,118.14 0 
19,757 «39 @) 
28,558.30 


As of December 3lst, 


State Highway 


Total 


& 34,604.18 


County 41,871.03 
Township, Borough or City 36,298.85 
$112,734.04 


Imoblizated Palance 


Program Grade Crossing 
to Class of projects 
1940 


Expen=- 
diture 


$ 34,604.18 
27,169.84 
36,258.83 


Ee 


& 98,032.85 


Balance of 


Commitment 
nl 


é 0 
14,701.19 
e) 


enn 


¢ 14,701.19 
® 24,929.00 


T 00 8 1 


¢3 
cS ? 


8,945.67 
0 


11,139.66 


2,761.53 
800.00 


6) 

1) 
8,322.10 
799.03 


812.30 


0 

O 
1,835.95 
442.29 

6) 
17,118.14 


59,757.59 


— ne 


112,734.04 


Expenditure 
to 
pecedl e 


& 0 


8,945.67 
0 


6) 


0 


0 
8,322.10 


799.03 


812.350 


0 

8) 
1,835.93 
442.29 

8) 
17,118.14 


59,757.39 


————— all 


$ 98,032.85 


1940 


Palance of 
Commitment 


Dec. 31, 1940 


11,139.66 


2,761.53 
800,00 


6) 


al 


$ 14,701.19 - 


Schedule #35 


% of Com- 
pletion 

Dec.51,1540 
100% * 


100 
100 


100 


100 
100 


100 
100 
100 
100 


100 
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100% Foderal Aid Prorram for sheen rata te 
Elimination of Hazards at Railroad 
Grade Crossings 
- Projects Contracte d for Previous to 1940 - 


* RED figure. 


F. Ae 4 . 
Adjustment of Expenditure Balance of % of Com- 
Project # Local Name ans ae Contin- Contingencies to Commitment pletion 
on ae ea Wa ge cae gencies TiO ve eh omit OL £.. Dec.31,1940 Dec.31,1940 12/31/40 
100 Rd., Closter NwY.C. R.Re & ‘ a Mp ARIERR 
- 2 Durie Ave., Closter A eweth, HsY.C.R.R Higa i Bze 60 f : . a ; ; ; ae ves on — 
a . Prealmess Ave., Mountain View Wis: Passai cece 5 rd dish © 0 0 2,928.00 100 
3 w 8 t - Approach : saic 941 Pile) 8,571.45 13,933.81 O O 8,757.80 10,226.01 100 
ig 3 . it n "oD.L. at x 5,491.15 358.52 3,849.67 0 ) 3,411.53 438.14 10 
FACE oe x 4 L&W. Force a/c 110.90 O 110.90 e) 9 
. High Ste, Summit - D.L.éW. R.R. Bridge imion 0 Bees) co pit : ° : V opie 100 
n - " 9/8200 ° 782. 100 
" 4 woke E : f " APPrO. i 0 1,089.91 1,889.9 © © 0 1,889.91 100 
hi 8 Roosevelt Ave., Carteret ee ne i hee es ¥ 152.04 0 0 0 152.04 100 
s 5 - ig apepenb aa: aon ral Be wiceloses 40,760.50 #,069 «70 44,830.00 ©) fo) 39,327.01 5,502.99 100 
A " “4 Saal apioh a io ogi eer eere 61,885.45 6,188.54 68,071.77 0 0 60,791.99 7,279e78 100 
Force Account sy 1,013.00 « “ 
7 8 Roosevelt Ave., Carteret Western tmion Force : if Magis) . Y 1,015.00 vf 
Account es 754.00 ) 75 ) - 
" 8 " " ‘8 hue eh x. J. 4.0 375.88 378.12 
Force Account ¥ 14,215.30 $15.93 14.551.23 6,659.91 7,871.52 ~ 
ene m4 L.V.R-R. es Acre Bridee Items Funterdon 8,891.25 5,421.93 14,313.18 8,612.78 5,700.40 100 
: Highway é Drainage Items 
a 4a i ‘ . s Road Items 1" 10,545.13 5,918.25 15,861.38 4,655.43 11,205.95 100 
* 10 2 #  * preliminary Engineering t 4,900.00 0 4,900.00 0 4,900.00 - 
- 11  Penn-Reading Seashore Lines at Bridgeport 
Bridge Items Gloucester 13,256.81 5,419.54 16,676.15 13,129.89 3,546.26 100 
Y ea " " ng iy at Bridgeport 
Approach Road Items ih 14,043.97 6,990.40 21,034.37 10,408 .04 10,626.33 100 
= Li Ditto above Force Account " 671.00 ) 671.00 999.94 328.94* - 
ag 11 A is Preliminary Engineering o 850.00 0 850.00 0 850.00 - 
is 12 Penna. Br. at Princeton Jct. Appro. 
Road Items Mercer 10,463.97 7,406 ,035 17,870.00 9,633.60 8,236.40 100 
s 12 ” ss a 9 Jet. Bridge Items . 10,237.36 8,497.74 18,735.10 10,989.75 7,745.55 100 
- 12 s Ba Ne Ki WU PéReRe Force 
Account * 10,709.75 0 10,709.75 6,342.53 3,867.42 100 
eu 118C(2) Rte 1 Sec. 1-B, D.L.a&. R.R., Jersey City | . 
FAGM (2) ’ eT ea Eelawny 17,750.32 8,752.10 26,502.42 18,843.27 7,659.15 100 
by : 00 12,124.39 985.61 100 
- ry Ditto - Bridge Ap roach ip 12,283.85 826.15 15,110. : ri : 
a “ ents eS ait cre i 1,480.50 ) 1,480.50 0 1,480.50 100 
0 19.17* 100 
n " " - Force Account . 19.17% @) 19.17* y 
s pS - Water Works " 2,472.00 0) 2,472.00 @) 2,472.00 100 
state Highway Plenning Project 29,553.85 : deter Besce: 5s Dg 100 
Inspection and Engineering seas i0 . - 
TOTAL PROJECTS PREVIOUS TO - 1940 § 290,660.55 70,808.51 361,468 .84 $ 235,089.61 126,379.25 
Projects Contracted for - 1940 
fro je ck? 
; j Ss 35,680.00 §& QO $ 0 $ 31,302.41 4,377.59 100% 
tr : ’ e Lines, Tilton Rd. Road Atlantic * $32,444.80 54255020 » sh ? ‘ : i 
Paces oy). Paice Pe cme ee Gaarl | eis." 83,969.19 8,393.04 92,362 .23 0 0 83,791.44 8,570.79 100 
ad 9 i a % a ms "  Foree Acct. " 12,507.77 O 12,507.77 8) 0 6,375.48 6,132.29 - 

" 9 j ie ‘west Berlin Road item Camden 22,047.23 2,202.77 24,250.00 0 0 0 24,250.00 29 
FAGH  24A ‘ Bae mee i i 33,043.43 3,260.71 36,304.14 0 0 6,985.89 29,318.25 45 
: i é é i" " 1 Force Acct. : 6,895.86 0 6,895.86 0 0 0 6,895.86 = 

n " ad i 


ee ee) ee eee ee Si a ls w @ Dee iA i 


100% Federal Aid Procram for Schedule 436=A 


Elimination of Hazards at Railroad 
____ Grade Crossings 
a Projects Contracted for -1940..  +#- 
ie. ) | 
y 
if Adjustment of Expenditure Balance of % of Com=- 
Project - hasal Contract Contin- Continrencies to Commitment pletion 
: 3 E ocal Name County Amount gencies Rami ek On Off Dec. 31,1940 Dec.31,1940 12/51/40 
26A Penn-Reading Seashore Lines Sicnal Flashes } . 
; at Boro of Berlin Camden és P | iE dé ds 4s eb $ x = 
6R&-26A Penn-Reading Seashore Lines Haddon Ave. a ia i j i Barna y i ; % : Bilis 
. & Keys Milford Road (Road Items) i! 71,987.14 my) 7,190.11 79,177 626 0 9) 0 79,177.25 0 
: ee - (ican ee. Daa c 163,584.10 16,552.54 179,936.64 fo) fe) fe) 179,936.64 fo) 
E 3 - : Force Account Mi 4,183.61 i @) 4,183.61 ) 0 @) 4,183.61 ~ 
= Preliminary Engineering i 6,622.50 i 0 8,622.50 0 0 0 8,622.50 - 
55 Lehigh & Hudson R. R. Co. Flashes at 
Prices Road Sussex 2,000.00 i ©) 2,000.00 0 9) fo) 2,000.00 100% 
56 ¥ ar ya i Flashes at ! 
Mulfords Road : 2,000.00 0) 2,000.00 ) ) ) 2,000.00 100 
37 " EE Ha ON Flashes at 
. Tranquility Road Warren 2,000.00 0) 2,000.00 fe) 6) fe) 2,000.00 100 
824 Lehigh & New England R. R. on Rt. 23 
Sec. 883 at Sussex Road Items Sussex 114,922.53 | 11,487.47 126,410.00 @) 0 27,466.02 98,943.98 58 
7 Ditto - cee) eridee: " 120,046.28 Wy 12,004.14 132,050.42 0 0 92,979.05 39,071.37 87 
" oe Pe eros AGot. : 659.58 0 659.58 0 0 69.92 589.66 - 
963 Penn-Reading R.R. on Rt. 49 Sec. 16 at 
South Dennis (Bridge Item) Cape Mey 60,823.00 6,076.63 66,899.63 0 e) 50,787.53 16,112.10 97 
" Ditto - Road Item > f " 167,532.24 16,742.76 184,275.00 fe) fe) 115,466.76 68, 808.24 78 
" BL ie Force Account " n S 160.07 0) 3,160, 37 0) 9) 357.21 2,803.16 - 
TOTAL 1940 PROJECTS - ol 918 5309 «Go & 66,945.57 .$1,005,305.00 § 8) $ 0 $415,581.71 $ 589,723.29 


Ae ees ede or $1,209 ,020.16 $ 157,753.68 $1,366,773.84 § 0 $ 0 $650,671.52 $ 716,102.52 


et eG 


mets a a - 


salty 


4 


onbiet) 


ph Bott, 
ana outest ni foe 


ae inal ’ i os; ie 


asoritd 


F. Ae 


Project 


F.A.G.M. 


FeAcGeSe 


F.A.Gelhio 


F.A.G.S. 


25-a (1) 
27T-A (1) 
28-A (1) 
30 (1) 
yee 2:) 
go (1) 
poe’ (1) 
e42* (1) 
49-A (1) 
144-8 (1) 


Palance of Federal said program 


For Elimination of Hazards and Railroad Grade 


Crossings as of December 31, 1940 


Local Name 


‘Height Ave., Berlin Borough 
Penn-Reading Seashore Lines 


West Ave., Sewarren 
C2 Re ie of We Js 


Howe Lane, Penna. Railroad 


DelLe&ie ReRe at Danforth AVE e, 
Boros of |fadison and Florham 


DeL.&W. ReRe at Passaic River View 
Drive, Totowa Boro 


Penn-Redding Seashore Lines at 
Red Bank Ave., Woodbury 


Penn-Reading Seashore Lines at 
Morgan St., City of Camden 


Penna. R. R. at Park Ave., 
pensauken Twp. 


Mile Hollow 


County 


Camden 


Schedule (37 


Amount 
eile 2 sae 


& $3,940.00 


Middlesex 130,000.00 


" 


Morris 


Passaic 


200,000.00 


75,000.00 


140,000.00 


Cloucester 39,000.00 


Camden 


150,000.00 


5, 000,00 


Purlinston 55,000.00 


Rt. 41, Fairview-Bergen Co., N. Y. Se 


& We. Rete 
State-Wide Highway Planning Project 


1-1/2% of Federal 1940 and 1941 
Apportionments 


Reserve for Contingencies 


Rerren 


72,000.00 


14,614.00 


» 884,554.00 


40,914.18 


§ 925,468.18 


& mae tau 


weary On allied 


4 
ek ee 
y 


op hae enn st 


Proj # 


F.A.S. 
: te 


7A(1) © 


ray 
7B(1 
144(1) 


15a(1) 
194(1) 
20A(1) 


119B(1) 


119c(1) 


129D 

1563(1) 
156B(1) 
156c(1) 
156¢ (1) 
170B(1) 
171(2) 


76(1) 


14B(1) 
15B 
15 
18A 


214 


258 
23A 


Name of Road 


Allamuchy-Kackettstown 
C ise t 


Stockton=-Flemington " 
Section -4 
Quinton-Woodmere 
Flemington-Clinton Rd. 
Virginia Ave., 3rd Sec. 
Upper Penns Neck Twp. 
Cream Ridge to Hornerstown 


-~Tranquility Rd. 
- ft 1 


Bridge Lahaway Creek 
Delilah Road Ext. 

Monmouth Rd., Sec. -42 lion. 
Same (3 Conc. Bridges) " 
BMonmouth Rd., Sec. 3 # 

" (4 Timber Bridges) * 
Mercerville-Reeds liill 
Continuation of Asbury 

Avee, Extension 


County 


Warren 
tt 


Sussex 
i 


Type 


Grad. & Pav. 
Bridge 
OF Rao 


2 small brs. 


Hunterdon 7"pen. Mac. 


Salem 


Hunterdon 


Salem 
Mone & 
Ocean 
Monmouth 
Atlantic 


Mercer 


Monmouth 


TOTAL PROJECTS PREVIOUS TO 1940 


Allamuchy-Hackettstown 
% $t 


Stockton-Flemington 
Tattletown Fd. Sec. 2 
id " Bridge 
Pittstovm-Jutland Rd., 
Sec. 2 
Pennsville-Salem Sec. =} 
Cuthbert Bridge 
- “f Approaches 


TOTAL FOR 1940 PROJECTS 


Warren 
$ 


Hunterdon 


Salem 
. 


Punterdon 


Salem 
Camden 
tt 


6" Gravel 
6"Pen.Mac. 


BY Ree. 
8 Survitre 
Gravel 
Steel beams 


Trestle Const. 


6" Gravel 


6" Gravel 


Grave & Pave 


6" Gravel 


Culvert 
Rein. Conc. 
Bite rR 
Gravel 
Bridge 


Hote Penet. 
Rein. Conc. 
Bridge 
Gravel 


Inspection & Engr. Charges Paid by the Government 


TOrAL FOR PROJECTS 


- 9 


" 


Expenditure 


2a 


iF) 


“and Commitments 


oe 
Secondary and Feeder Roads 
Federal Aid (50%) 


Projects Previous to - 1940 
a ere 


Contract 
Mile- Bal. Owing 


age Jan. 1, 1940 


14,103.78 % 10,802.01 & 
271 ..95* 


Contin= 
sencies 


Jan.1, 1940 


2,377.76 
Mis4a 15 


3,918.52 
1,134.80 
2,401.28 


4,873.46 


3,160.02 
2,348.80 
3,346.14 
2,501.54 
1,860.53 
2,098.28 
3,205.00 
5,512.98 


1,557.53 


TO oe 


24,905.79 ¢ 
386.21 
5,770.60 
679.05 


4,362.18 
5,908.29 
8,036.54 


4,873.46 


19,904.07 
19,871.80 
3,346.14 
24,874.42 
4,210.02 
32,538.34 
35,258.20 
5,512.98 


3124.77 


$ 51,170.85 $ 201,562.86 ¢ 


Projects Contracted for 1940 


$ 220.45 3 


15,881.54 
4,902.61 
525.02 
172.40 


2,187.64 
9,763.40 
6,461.65 

510.25 


2,424.99 § 


174,696.93 


53,967.00 
3,575.30 
1,994.70 


24,064.10 


107,397.57 


59,280.00 
5,660.00 


592,655.43 $ 40,424.96 $ 433,060.39 ¢ 


2.54 3 

~ 658.16 
0644 3,392.84 
- 334.90 
1.929 443.66 
2.433 2,773.49 
1.968 5,635.26 

1.044 0 
2.862 16,744.05 
Songs \))) 17 5523¢00 

0.15 0 
4.703 22,372.88 
ms 2,349.49 
4.652 30,440.06 
= 32,053.20 

623 0 
1.644 1,567.24 
& 150,392.01 
- Si) 2p 204.04 
3.271 158,815.39 
2.39 49,064.39 
792 3,250.28 
~ 1,822.30 
1.34 21,876.46 
2.386 97,633.97 
- 52,818 35 
0.105 5,149.75 

% 

0 

& 543,027.44 


" Miscellaneous Receipts. 


ce) 


* 91,595.81 & 


0 


634,623.25 $ 


$14,914.59 Transferred to General Operating Fund as a credit to Expenditure. 
931.09 


Om <1 


Adjustments 
Of .f Eo... al 
0 $ 10,875.60 $ 14,030.19 
271.95 0 658.16 
8) 25545.87 5,426.73 
0 544.15 534.90 
@) 5,918.52 443.66 
6) 1,095.82 2,812.47 
) 2,155.57 5,881.17 
8) 4,873 .46 0 
6) 8) 19,904.07 
9) 0 19,871.80 
0 5,346.14 0 
0 8) 24,874.42 
¢) 0 4,210.02 
0 ) 52,538.34 
2) ) $5,258.20 
) 5,512.98 0 
0 1,257.87 1,866.90 
271.95 $ 35,723.78 $ 166,111.03 


$ 2,424.99 
174,696.93 
53,967.00 
3,575.30 
1,994.70 


24,064.10 
107,397.37 
59,280.00 
5,660.00 


LSE Se NSnNNSNREESESNESEEESSEESEEE 


Shh’ $ 
0 
0 
0 
0 
8) 
) 
8) 
0 
as 
0) 
271.95 


$ 35,723.78 


$453,060.39 
15,845.68 


$616,017.10 


Schedule #38 
Balance 
Expenditure of Com ‘Z%of Com 
to mitment pleti 
Dec.31,1940 Dec.31'40 12/31/40 
$ 14,030.19 ¢ O 100% 
658.16 O°: - 
3,426.73 0:7: 200 
334.90 O 100 
443.66 0 100 
2,812.47 Oo 100 
5,881.17 0 100 
0 0 100 
6,899.26 13,004.81 100 
17,954.64 1,917.16 100 
0 0 100 
22,460.12 2,414.50 100 
1,970.47 2,259.55 100 
28,794.59 5,745.75 = 
27 , 849.55 7,408.65 100 
0 0 100 
1,866.90 0 100 
% 135,382.81 $ 30,728.22 
$ 1,956.71 $ 468.28 100% 
127,084.56 47,612.37 - 
5,204.27 50,762.73 <- 
5,000.83 244.47 100 
1,629.12 165.58 100 
97,396.76 10,000.61 = 
47,740.69 11,539.31 100 
4,228.56 1,431.44 100 
$ 302,870.47 $130,189.92 
15,845.68e* 8) 
$ 454,098.96 $160,918.14 
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Project # 


F.A.S. 
" 


Pat 


Secondary and Feeder Roads Fund 
Balance of Construction Program 


Not Tinder Contract 


As of December 31, 1940 


Name of Road 


25-B (1) Cuthbert Road Extension 


S8=A 
SOmA 
40-4 


41-A 
42-4 
43—-A 


- 45-A 


47=-A 


48—A 
50-A 


51l-A 
52-A(1) 
52~B(2) 
55-A 
56=A 
57-a(1) 
58-A 


59=-A 


R.R.(PP)FAS 60 


Taunton Lakes to White Horse Pike 
Cassville-Toms River Road-Legler Cut-off 
Old York Road from Crosswicks-Chesterfield Road to 
_ Hedding 
Laurel Lake Bridge on Laurel Mills Road 
Lambertville-Baptistown Road, Sec. 5 
Brunswick Pike, Sec. 1, from iercer County Line 
toward Lambertville 
Wiley Road, Sec. 2, Bridge and Approaches 
Raccoon Creek Bridge and Approaches on 
Woodbury=-Swedesboro Road 
Kingwood=Byram Road 
Bridge over Branch of Alloway's Creek on Quinton-= 
Alloway Road 
Bridge over Branch of Alloway's Creek on Alloway- 
Woodstown Road 
Bridge at Fox's Mill over Salem Creek on Pole Tavern- 
Cohansey Road 
Bridge South of Daretown, over Branch of Alloway's 
Creek on Pole Tavern-Cohansey Road 
Bridge over Barker's Brook on Burlington-Fort Dix 
Road 
Bridge over Branch of Rencocas Creek, near New. 
Lisbon, on New Lisbon=-Fort Dix Road 
Bridge over Pensauken Creek on Hainesport- 
Evesboro Road 
Bridge over Branch of Rancocas Creek on Masonville- 
Lumberton Road 
Bridge over Branch of Rancocas Creek on Lumberton- 
Vincentown Road 
Survey of Reservation Roads at Fort Monmouth 


Balance of Projects Not Yet Determined 


TOT AG = 


County 


Camden 
Burlington 
Ocean 


Burlington 


Camden 
Hunterdon 


bt 


Salem 


Gloucester 
Hunterdon 


Salem 


Ww 


i 


Burlington 


Monmouth 


County, 
Township or 


$ 


State Funds 


31, 500.00 
20,000.00 
8,000.00 
21,000.00 
18,000.00 
28,000.00 


25,000.00 
20,000.00 


35,000.00 
24,940.00 


8,000.00 
6,000.00 
7,500.00 
3,500.00 

10,000.00 

12,500.00 

2,500.00 
3,000.00 


2,000.00 
0) 


$ 286,440.00 


216,470.71 


$ 502,910.71 


Federal 
Funds 


31,500.00 
20,000.00 

8,000.00 
21,000.00 
18,000.00 
28,000.00 


25,000.00 
20,000.00 


35,000.00 
24,940.00 


8,000.00 
6,000.00 
7,500.00 
3,500.00 
9,873.46 

12,500.00 
2,500.00 
3,000.00 


2,000.00 
4, 000,00 


$ 290,313.46 


212,597.25 


$ 502,910.71 


Schedule #39 


70 ta 2 


63,000.00 
40,000.00 
16,000.00 
42,000.00 

56,000.00 
56,000.00 


50,000.00 
40,000.00 


70,000.00 
49,880.00 


16,000.00 
12,000.00 
15,000.00 
7,000.00 
19,873.46 
25,000.00 
5,000.00 
6,000, 00 


4,000.00 
4,000.00 


$ 576,755.46 
429,067.96 


$1,005,821.42 
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Schedule #440 
State of New Jer 
Statement of Assets and bilities 
As of Dee. 31, I 
Federal Works Prosram 
Federal Works Program W.P 
SE BC | Od be Ee ke 
icash rust | : 
Fe scaly HAS Account ) & 23,577.56* “Liability for Engineering and Inspection Charges & 241.60 
51,568.65 pee of Federal Aid Projects not Contracted for 7,749.49 
? 7,991.09 2 7,991.09 
Federal fiorks Program ‘ 
4 Ans Vive) Nein s » Uida’b i 1 Agee, 's 
Br 
Cash (Trust Account) $  29,497.75« fear Contracts $ 3,561.55 
Federal Aid 69,128.24 me Contingencies 11,139.66 
} Balance of Federal Aid Projects not Contracted for 24,929.30 


R 39,630.49 = $9,630.49 
_ , 

Federal Works Prorram - Limitation of Hazards 
and Railroad Grade Crossings 


A Sos eG ks Tae bil 1 Lees 


Cash $ 74,689.27 fond Contracts 3 317,834.84 


Federal Aid Hr id 8 oa gee ps ig vl z n 585,679.06 
; “State Planning Project 14,588.52 
Balance of Federal Aid Projects not Contracted for 925,468.18 

$1, 41,570.70 | | RI, 041,570. 


Federal Works Program - Seconda: & Feeder Roads 
oat a pent. s | E Liabilities 
5 i 8 78,454.04 S 120,381.44 
Bee 585,374.81 40,536.70 
oral Ai: arate 
as ¢ ba. of Federal Aid Projects not Contracted for 502,910.71 
& 665,020.00 3 663,620.05 


* Deficit Awaiting Reimbursement from TU. S. Governme 


@ = 
/ ah an 
OSG J 


sai ’ 


State Derartnants _ os 


Note Not included in Statement of Assets 
and Liabilities by ruling of the 
Attorney General. 


$ 9,293.76 
3,935.24 
396,939.64 
75,912.59 


-$ 486,081.23 
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\‘ttorney General's Office 

il Service Commission 
erce & Navigation 
tution & Agencies Dept. 

J. State Finance Dept. 
eee & Game Comm. 


Motor Vehicle Dept. 
N.J. National Guard 
Py. Gtate. Planning Board 
State Police 
J. State Purchasing Dept. 
J. State Purchasing Dept. 
'- Quartermaster General 
Rehabilation Commission 
State Village Skillman 
State Tax Dept. 
Unemployment Relief 


ACCOUNTS RECEIVABLE 


AS OF - 


DECEMBER 31, 1940 


~ 


STATE DEPARTMENTS 


BILLED 


3/31/36 
6/12/33 
9/15/38 
~6/30/39 
11/25/35 
11/25/40 
9/16/40 
6/30/34 
7/11/29 
9/15/32 
3/15/38 
8/31/34 
10/15/36 
12/21/37 
2/28/35 
2/15/35 
4/30/40 
4/15/35 
1/15/34 
6/30/37 
9/16/35 
8/24/36 


DESCRIPTION AMOUNT 


Repairs to car $ 142.20 
Rental of truck 47.38 
Repairs to bridge 188.88 
Rental of truck & materials 123.24 
Repairs to car 370.56 
Erection of Deer signs 94.32 
Sale of tools 21.87 
Rental of truck 45.00 
Rental and repairs 131.05 
Gas, oil & labor 478.97 
Rental of truck 48.75 
Gromets 3.05 
Testing eur 
Repairs to car & truck rental 456.61 
Rental of garage 1,250.00 
Rental of truck 12. To 
Sale of tools 117.94 
Rental of truck 8.00 
Picks, shovels etc. 484.90 
Ex. width Rt. S28 2,019.75 
Rental of truck 533.70 
Rental of truck 2,247.73 


$ 9,293.76 


ee 


te. 


c ae/a/wo 

— 8/30/40 

12/21/40 
12/31/40 
3/31/38 

6/24/40 

f Educat. 8/24/36 


: nty of 5/29/22 


8/15/27 


AMOUNT | 


Inst. of Traffic. Control Signals$ 500.00 


Testing . 50.00 
Traffic light installation 2,040.07 


Testing 7.50 


Traffic light installation 130.08 


‘Testing vette 30.00 


Testing 58.28 
Federal truck parts 1,080.86 
Testing 38.45 


$ 3,935.24 


Note “Referred to Attorney General for collection. 


ry ‘ 


Se BILLED) -DIVN. DESCRIPTION AMOUNT 


oe me“ 


11/30/33 Br. Const. Rt. #47-Grade X $ 127.60 
12/31/33 Br. Const. Rt. #6-Sec. 1F 40,061.31 
12/31/31 Br. Const. Rt. #4-Sec. 4 51,711.89 
10/22/29 Mtn. Repairs to drain 84.90 
5/27/26 Const. Hackensack Bridge 304,916.44 
8/15/55) Mtns’ Damage to bridge 37500 
, 


$ 396,939.64 


* Referred to =. T. Osborn, Engr. of Grade Crossings 
** Referred to Attorney General for collection 
x Referred to ¥. D. Woodruff, Maintenance Division 


Note 
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NAME 


Aaroe, Alice 
Abbott, R. J. 
Aeme Cooperage Co. 
*andries, Gus 
*,dams, Raymond 
*,dams, Ralph P. 
*Agabati Brothers 
Ahearn, Margaret 
*Alpha Portland Cement Co. 
Amico, Anthony 
*Amlicke, E. S. 
Anderson, Harry 
Anderson, John 
*Anderson, K. A. 
Anderson, Simon 
*Anna, Carmello D. 
*applegate, Bart H. 
*\rfert, Charles 
Ariano Grove Corp. 
*Atlantic Refining Co. 
Axelrod, Jacob J. 
*Barnes, Eleck 
*Rarber Asphalt Co. 
*Barone, Patrick 
*Bernwell Brothers 
*Barrett Company 
*Bates, Michael 
*Beakley, M. P. 
*Reakly, Mat. 
*Bean, Leon 
Bearsdale, Helen & Russell 
*Beck, Fe E. 
*Becker, Axel J. 
*Bellina, Collogero 
Benjamin, Samuel 
*Bennett, Cui 
Bergman, Charles 
*Berryman, Villiam J. 
*Bertell, Clemens C. 
Bertrand, Sister Mary 
Bettinger, Frank 
*Betts, Joseph =. 
*Beuttenmuller, Robert A. 
*Bibba, Fred 
*Pickel, Clifford A. 
*Bilkings, Express Co. 
*Bischoff, Harry A- 
*Black, Anna J. 
*Black & Klockner 
*Bonney, Charles H. 
*Boyer, J. WW. 
*Bradshaw, George 
*Brink, William Jr. 
*Brown, Martha 


ACCOUNTS RECEIVABLE 
AS OF 
DECEMBER 31, 1940 


OUTSIDE PARTIES 


BILLED 
3/15/40 
1/23/39 
1/16/40 

12/31/35 

12/21/37 
5/29/37 

11/23/38 
8/30/40 

10/24/38 
6/24/40 

10/13/31 

10/15/40 

11/24/39 


12/31/35 


5/31/40 
5/29/37 
8/15/35 
11/15/37 
9/30/40 
3/31/36 
7/22/40 
12/35/33 
3/31/36 
10/23/39 
9/15/38 
3/31/36 
6/29/35 
PL/IS/SS 
9/30/38 
4/14/38 
3/15/40 
12/10/80 
5/22/31 
12/31/36 
7/22/40 
1/1/23 
12/21/40 
7/10/30 
12/31/34 
12/31/40 
9/16/40 
3/31/37 
11/24/39 
9/30/36 
11/30/39 
10/15/36 
11/30/38 
4/30/35 
7/31/21 
8/12/29 
4/23/34 
12/31/37 
10/23/36 
6/30/37 


DIVN. 
Hqe 
Ede 
Mtne 


w 
n 
” 


Elect. 
Mtn. 
Lab. 
Mtn. 

Lal 
Elect. 
Mtn. 
Lab. 


Mtn. 
vw 


al 


Elect. 
Elect. 
Lab. 

Elect. 


DESCRIPTION 
Damage to snow plow 
Labor and parts for car 
Sale of empty drums & bbls. 


Damage to 


bridge 


Demage to bridge 


Damage to 


guard rail 


Repairs to traffic Light 


Damage to 
Testing 

Damage to 
Demage to 
Damage to 
Damage to 


lighthouse 


reflector 
bridge 
light 
gate 


Inspectors equipment 


to 
to 
to 
to 
to 


Damage 

Damage 

Danage 

Damage 

Damage 

Testing 
Damage to 
Damage to 
Testing 


sign 

sign 

bridge 
lighting 
electric sign 


electric sign 
truck 


Injuries to employee 
Injuries to employee 


Testing 
Damage 
Damage 
Damage 
Damage 
Damage 


to 
to 
to 
to 
to 


sign 
guard rail 
car 
car 
reflector 


Inspectors equipment 


Damage to 
Damage to 


bridge 
sign 


Cost of replacing concrete 
Protexol & Drums 


Damage to guard rail 
Balance of Right of Way 
Damage to sign 

Damage to Chev. truck 
Damage to lighthouse 
Damage to signal 
Damage to signal 
Damage to sign 

Damage to sign 

Damage to bridge 
Damage to sign 

Damage to guard rail 
Abandoned contract 
Inspectors equipment 
Damage to sign 

Damage to sign 

Damage to guard rail 


Damage to sign 


Sehedule ;41-D 


pres ons 
rape erekitogs: me 
mets ‘of ener? 2. 


a NAME 
| *Bruzett, Steve 
® *Burd, R. D. 

; BE. Y. 
Thomas F. 
Alex 
Peter 


*Byrd, Warren 
Cahill, Elizabeth M. 
*Cahill, G. R. 
*Camden Paving Co. 
*Campbell, Arthur 
*Canter, Harry A. 
*Canuso, Robert 
*Cardinal, James J. 
Carlson, Arthur 
*Cartwright, Isaiah 
*Carey, Lewis 
Chevrolet Motor Co. 
*Chuberski, Rose 
*Churchill, Francis 
Clark, Francis 
Clausen, Lawrence H. 
Cohen, Sidney 
*Connolly, Joseph 
xColphalt Compeny 
*Colyer, Whitfield 
*Conciano, Pasquale 
Conners, Ed. J. Jr. 
*Conover, John 
*Consumers “umber Co. 
*Cook, Floyd H. 
*Cook, Lille M. 
' *Cooper, James 
*Courtney & Cunningham 
Cowan, V.. T. Trans. Co. 
Czech, Stephen 
*D & L Oil Co. 
*Daly, Irene 
*Dalzell Trucking Co. 
Dans & Dans 
*Datore, Joseph 
*Davis, Isaac Ww. 
*Davison, Daniel 
“Davy, Ralph 
Degnan, John 
*DeJure, George 
*De Kay, Thomas 
*Delaware River Q & Const. 
Demeter, John 
*Dender, Raymond 
Destefano, Fred J. 
*Dever, Samuel 


Brena oi ee re go 


ae a 


ACCOUNTS RECEIVABLE 


AS OF 


DECEMBER 31, 1940 


OUTSIDE PARTIES 


BILLED 
12/31/35 
6/14/37 
4/21/32 
5/22/31 
7/31/35 
11/ 4/39 
9/15/38 
11/23/38 
8/24/36 
10/15/40 
3/21/33 
6/22/31 
1/24/36 
9/15/32 
5/25/36 
6/15/39 
12/21/40 
11/24/39 
8/20/31 
1/16/40 
12/31/32 
11/30/28 
12/21/40 
10/15/40 
4/15/40 
9/ 8/38 
11/15/30 
12/22/30 
5/15/37 
12/21/40 
3/15/39 
10/26/31 
9/30/36 
12/21/37 
2/28/37 
3/15/38 
2/15/40 
5/15/40 
10/24/38 
9/30/37 
11/ 8/29 
9/30/40 
6/22/36 
5/25/36 
4/30/35 
4/30/34 
2/15/40 
10/23/36 
9/30/37 
3/15/33 
1/25/33 
9/30/37 
3/15/40 
10/24/38 


DIVN. 
Mtn. 


" 


Eqe 
wv 


Mtn. 
w 


Ede 
Mtn. 
Elect. 
Elect. 
R of W 
Mtn. 

" 
Elect. 
Ede 
Mtn. 

n 

R of W 
Mtn. 


" 


ww 


R of W 
Mtn. 
Eq. 
Mtn. 
Lab. 
Eqe 
Mtn. 
Elect. 
Mtn. 


Damage to 


DESCRIPTION 
Damage to sign 
Damage to guard rail 
Damage to car 
Parts stolen from car 
Damage to sign 
Damage to vlants 
Damage to sign 
Damege to flasher 
Damage to guard rail — 
Damage to traffic signal 
Damage to car 
Cost of removing equipment 
sign 
bridge 
guard rail 
signs 


Damage to 
Damage to 
Damage to 
Damage to signs 

Damage to sign 
Injuries to employee 
Refinishing bodies 
Damage to bridge 
Damage to bridge 
Damage to sign 

Damage to sign 

Damage to truck 

Damage to sign 

Empty drums returned 
Damage to car 

Damage to sign 

Damage to light 

Damage to sign 
Salvaged lumber 

Damage to guard rail 
Damave to bridge 
Damage to traffic light 
Damage to car 

Damage to guard rail 
Damage to stanchion 
Rental of lend 

Damage to guard rail 
Damage to bridge 
Damage to gate 

Damage to bridge 

Damage to bridge 

Damaze to bridge 

Sale of building 
Damage to guard rail 
Damage to car 

Damage to guard rail 
Testing 

Damage to truck 

Damage to sign 

Damage to electric sign 
Damage to bridge 


Schedule “41-F 


$ 


AMOUNT 
41.85 
18.01 
61.25 
10.08 
28.83 
27.21 
51.05 

133.38 
30.53 

1,033.79 

13.44 
124.50 
21.63 
32.95 
33.69 
29.81 
25.09 
42.58 

2,051.97 
23.75 
45.77 

135.24 
45.72 
49.49 

9.00 
20.96 
26.00 
86.28 
14.32 
20.61 
74.68 

1,000.00 
13.94 
27.46 

24,18 
107.54 
25.94 
40.77 
270.00 
34.50 
1,195.89 
446.49 
161.45 
74.76 
46.81 
600.00 
36.23 
93.76 
28.81 
20.00 
7.73 
26.33 
51.89 
35.33 
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ACCOUNTS RECEIVABLE 


Schedule HA) =F fs 
AS OF apie 


DECEMBER 31, 1940 


OUTSIDE PARTIES 


& NAME BILLED DIVN. . DESChIPTION AMOUNT 
De Vino, Louis 5/31/33 Mtn. Damage to bridge 42.61 
Dick Turner Freight 10/31/40 " Damage to sign 60.21 
*Dilks, Earl 11/30/38 *" Damage to sign 42.92 

. ,Dimidieo, James 1/16/40 " Damage to pipe reiling 47.14 
Distunke, James T. 11/15/32 % Injuries to employee 268.19 
| wDreyer, Albert 12/21/36 " Damage to sign 81.95 
iccdgeek Louis 2/23/39 Eq. Damage to equipment 222.13 
} qpublin, Oliver 9/9 /31 Mtn. Damage to bridge 453.69 
*Dubouis, Adolphe J. 5/22/31" Damage to bridge 39.04 
Z Dunbar, Clyde W. 8/15/40 " Damage to sign 18.72 
Duffy & Weir 12/21/40 * Damage to guard rail 62.75 
Dunigan, James A. 9/30/40 " Mtn. Comp. 152.36 
*Dutton, George 7/21/39 " Damage to sign & post 40.74 
*Ragle Grocery Co. 5/31/30 Eq. Damage to car 42.70 
*Edison Cement Co. 12/31/38 Lab. Testing 19.92 
*Edison Portland Cement Co. 9/22/31 " Testing 93.80 
*Fean, George 3/15/37 Mtn. Damage to sign 18.41 
*mlkington, Thomas Ww. 11/24/39 " Damage to guard fence 47.37 
Engelhorn, John 6/24/40 Elect. Damage to electric sign 29.49 
Eriksen, Just F. 10/13/31 Lab. Standard weights 9.36 
Esposito, Antonio 1/16/40 Elect. Damage to lighting pole 329.27 
*issman, Maurice 2/21/30 Mtn. Damage to bridge 117.5 
*Ewan, I. C. 3/23/32 * Damage to bridge 75.76 
Faber, Robert 4/15/40 Eq. Repairs to car 6.00 
*Fallis, George 10/23/36 Mtn. Damage to sign 36.39 
*Farrell, John 3/31/38 ." Damage to bridge 107.73 

. *Fenenicz, Charles 10/31/37 * Damage to bridge 233.79 
*Ferge, Nicholas 6/15/39 “ & El. Damage to bridge 64.75 
*Tratto, Samuel 11/30/36 Mtn. Damage to bridge 162.76 
*Freeman, Elizabeth 10/23/36 " Damage to signal S).15 
Fruesdale, Connie T. 4/30/40 “" & El. Damage to bridge 163.32 
Fuchsmen, Milton 12/21/40 Elect. Damage to sign 75.61 
*Galabesky, Edward 8/23/37 Mtn. Damage to signal 114.46 
*Galee, Angelo 3/15/39 Elect. Damage to electrical sign 172.14 
*Ganim, Isaac 6/15/35 Mtn. Damage to bridge 241.90 
*Geano, James E. 11/25/50 29 Damage to guard rail 36.06 
“Garcia, Howard A. 6/22/36 " Damage to bridge 162.14 
Gardner, Ray M. 12/21/40 Mtn. Injuries to employee 53.80 
*Gerlinsky, Joseph 3/15/38 Elect. Damage to light standard 149.12 
*Geschke, Edward 5/22/51 Mtn. Damage to bridge 144.64 
*Gibbs, John 6/30/37 Damage to sign 15.28 
*Gland, C. E. 10/3L/377 Damage to sign 35.77 
*Goeliner, Fred 10/23/36 Ea. Demage to truck 13.82 
Goldstein, Joseph 11/25/40 Eq. Damage to road machine 460.30 
*Goodman, Charles 7/20/34 Mtn. Damage to bridge 104.17 
*Graham, ‘Jarren L. 12/01/54" Damage to bridge 35.17 
*Gramby, Cornelius T/ Sif Old i" Damage to bridge 121.63 
*Gray, William T. 4/30/37 * Injuries to employee 581.65 
Green, Clem 12/21/40 Elect. Damage to sign 68.41 
*Greengrove, Thomas 6/30/38 Mtn. Damage to guard rail 19.60 
*Greisbaker, Alvin 9/15/34 " Damage to bridge pe Ts 
*Grimm, Joseph a/30/ 37, i Damage to guard rail 21.19 
*Grob, Andrew 12/10/24 " Damage to guard rail 22.59 
Grossman, Peter 4/30/40 Eq. Damage to truck 34.5 
*Gruca, Mike 12/31/33 Mtn. Damage to sign 9.96 
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Grunow, R. N. 
*Guoriere, Nicholas 
*Gutterl, Fred Jr. 
*Guzzardo, John 

Hand, George T. 

*Hand, Morgan 

Hansen, Henry C. 

Harshbarger, Chas & W.J. 

Harris, Joseph 
*Hart, Edgar W. 

Hatfield, R. A. 

Heerdt, Emmett J. 
*Heft, Charles A. Jr. 
*Held Haulage Corp. 
*Heleniak, John 
*Heller, P. 

*Henderson, Minnie 

*Hendrickson, Harry 
*Hicks, James E. 

*High, Catherine 

Hill Bus Co. 

Hill Construction Co. 
*Hiney, Edward 
*Hires, Cherles 
*Hirsh, Jack 
*Hirsh, Paul 
*Hoagland, Clarence 3. 
*Hodges, Richard 

Hoff, John S. 

Holmstrup, Ruth & S. A. 

Homan, John J. 
*Hooper, Drexel 

Horner, Clarence Sr.& Jr. 
*Houser Auto Supply Co. 

Howell, George ‘i. 
*Howland Jones Motor Co. 
*Hubbard, 3. T. 

*Huber, Edward L. 
*Hunt, Henry C. 
*Hurley, Robert 
*Hynes, John 
*Ince, George 
*Inter City Bus Co. 
*Tsenberg, Arthur 

Jeckson, Giedon 
*Jackerson, Mex 
*Jackson, M. A. 

*Jaep, Fred C. 

Jersey Dixie Shake Corp. 
*Jones, John '¥. 
*Jordan, Samuel 

Kalubrobatani, Kerl 
*Kamsky, Vester 
*Karsler, Harold 


BILLED 
12/31/52 
11/23/32 
6/30/33 
10/31/33 
7/31/39 
10/22/29 
3/29/40 
6/24/40 
5/26/39 
8/31/29 
12/31/35 
11/25/40 
7/31/31 
10/24/38 
4/30/38 
6/29/26 
7/31/35 
10/15/37 
5/31/35 
8/23/37 
12/21/40 
10/13/31 
11/15/37 
3/21/33 
6/14/37 
1/30/37 
5/24/28 
3/15/37 
2/29/40 
2/15/40 
1/23/39 
1/23/39 
11/24/39 
3/31/32 
3/15/39 
10/23/36 
3/12/35 
9/15/38 
10/31/36 
2/15/57 
9/15/30 
5/21/28 
1/10/30 
1/21/37 
7/31/40 
1/30/37 
7/27/32 
2/24/31 
6/24/40 
12/31/38 
11/30/36 
12/21/40 
4/26/28 
12/31/34 


DIVN. 
Eq. 
Mtn. 


Eqe 

El >cte 
Mt Ne 
Eq. 


Elect. 
Htn. 


wv 


ACCOUNTS RECEIVABLE 
AS OF 
DECEMBER 31, 1940 


OUTSIDE PARTIES 


DESCRIPTION 
Damage to car 
Damage to bridge 
Damage to guard rail 
Damage to bridge 
Injuries to employee 
Inspectors equipment 
Damage to reflector 
Maintenance compensation 
Damage to truck 
Insvectors equipment 
Testing 
Damage to sign 
Sale of building 
Damage to sign 
Damage to sign 
Damage to wall 
Damage to sign 
Damage to guard rail 
Damege to fence 
Damage to bridge 
Damage to balustrade 
Stendard weights 
Injuries to employee 
Damage to car 
Damage to guard rail 
Damage to sign 
Damage to bridges 
Damage to sign 
Damage to sign 
Damage to guard rail 
Damage to car 
Damage to electric sign 
Damage to traffic gate 
Damage to car 
Damage to car 
Damage to bridge 
Damege to sign 
Damage to shubbery 
Demage to car 
Damage to brdige 
Damage to guard rail 
Damage to bridge 


Damage to bridge 


Damage to guard rail 
D.,mage to reflector 
Damage to sign 
Rental of building 
Damage to car 

Cost of cleening liighway 
Demage to bridge 
Damege to bridge 
Damage to light 
Damage to bridge 
Damage to sign 


Schedule '41-G 


AMOUNT 
$ 16.50 
47.26 
17519 
21.06 
417.12 
1.50 
14.45 
527.99 
302.68 
1.50 
12.00 
34.48 
38.19 
36.30 
61.06 
167.12 
12.00 
12.14 
131.09 
76.41 
279.46 
49.22 
69.89 
158.67 
59.01 
137.30 
68.97 
153.24 
30.93 
29.92 
81.69 
113.39 
168.61 
48.15 
185.75 
158.58 
23.33 
45.36 
337.78 
58.33 
6.70 
233.31 
56.71 
22.91 
14.66 
32.96 
3,600.00 
255.55 
12.19 
159.84 
60.57 
100.99 
54.04 
57.01 
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NAME 
*Keene, John 
*Keeley, Donald 
Kelly Motor Lines 
Felly Transfer Co. 
*Kennelly, Katherine 
*Kerr, Harvey 
Kimbal, Marx 
mitcesa, J. L. 
*Kispaugh, K. P. 
*Knullhuff, Albert 
*Kocsis, John 
Kohl, Edwin 
*Kolowitz, Julius 
*Kopp, William Jr. 
*Koppers Products Co. 
Kramer, P. S. 
Krantz, Jennie 
*Krasa, inton F. 
Kraus, Robert 
*Kronemeter, Andrew 
*Kubat, Frank 
*Kunz, William 
*Kurtz, John N. 
*Kusmider, Walter 
*Lagrilla, James 
*Landin, Ida 
*Langboro, Reuben 
*La Rosa, Mary 
Lavine, Sidney 
*Lazar, Joseph 


Leafey, Lawrence & Wm. 


Lee, Andrew M. 
Lehmann, C. 
Leich, Louise 
*Leitch Mfg. Co. 
*Leon, Howard H. 
*Leonard, Herry C. 
Liske, Alex 
*Levine, George 
*Levy, Henry 
*Licklieter, Edwerd 
*Loney, James 


*Tumbermans Mutual Cas.Co. 


*Me Cabe, Hillen 
*Mc Call, Archie 
*Me Closkey, John 
Mc Cormick, Michael 


*Mc Cormick, Catherine 


Mc Cullough, William 
*™ic Donald, John W. 
*Ne Dougle, C. D. 

*Mc Genness, E. EH. 
*hic Keen, James T. 
*Me Manus, Jilliam 


*Vic Fherson, R. J. 
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aCCOUNTS Rac#TVABLE 


ag OF 


DECZIBER 31, 1940 


OUTSIDE PaRTIBS 


BILT ED 
12/21/34 
1/23/39 
7/22/40 
6/24/40 
7/31/34 
6/30/38 
5/26/39 
9/30/39 
1/15/37 
7/31/36 
4/20/33 
2/15/40 
12/15/36 
9/30/36 
3/31/36 
3/31/36 
6/30/39 
1/30/37 
2/15/40 
10/31/33 
5/31/34 
5/15/37 
5/31/34 
8/15/38 
6/22/36 
12/31/35 
8/31/33 
6/30/37 
6/24/40 
12/21/38 
12/20/39 
10/31/40 
5/12/38 
10/15/40 
3/31/36 
10/31/31 
6/30/38 
4/30/40 
4/14/38 
3/31/37 
11/23/38 
10/31/37 
5/22/31 
5/15/37 
5/26/39 
9/30/38 
5/31/40 
5/29/37 
2/15/40 
7/15/37 
7/15/37 
oy fo lb 
11/25/35 
9/15/34 
9/14/37 


DIVN. 
Litns 
W 


Litn. 
Elect. 
Mtn. 

Lal 

Lab. 
Hoe 

i tn 
Eq. 
Mtn. 

" 


DUSCRILTION 
Demage to guard rail 
Damage to sign 
Damage to guard rail 
Damage to guard rail 
Damige to guard rail 
Damage to car 
Injuries to employee 
Damege to guard rail 
Damage to sign 
Damage to sign 
Dama:-e to guard rail 
Damage to reflector 
Damage to sign 
Damage to -suard rail 
Testing 
Testing 
Damage to car 
Damage to bridga 
Damage to sign 
Damage to bridge 
Damege to guard rail 
Damage to sign 
Damage to bridge 
Damage to property 
Damage to bridge 
Injuries to employee 
Damage to car 
Damage to sign 
Damage to car 
Damage to car 
Damage to sign 
Damage to signs 
Damage to guard rail 
Damage to guard rail 
Testing 
Namage to car 
Damage to bridge 
Damage to truck 
Damage to bridge 
Damage to bridge 
Damage to sign 
Damage to bridge 
Damage to car 
Damage to signal 
Damage to guard rail 
Damage to sign 
Demage to truck 
Damage to sign 
Damage to sign 
Damage to guard rail 
Injuries to employse 
Damage to bridge 
Damage to bridge railing 
Damage to bridge 
Damage to guard rail 


NIENO 
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ACCOUNTS RECEIVABIE Schedule 41-1 
AS OF 
DECEMRER 31, 1940 
OUTSIDE PARTIES 
7 NAME BILLED DIVN. DESCRIPTION AMOUNT 
Mabie, Floyd 12/31/34 Mtn. Damage to guard rail $ 20.73 
“Mac Gillivray, Angus V/olfoo. % . Damage to bridge 100.62 
"Madawick Trucking Service 7/20/33 * Damage to guard rail 18.03 
Maglione, Vincent & Matth.12/21/40 Elect. Damage to electric traf. light 872.83 
*vagor, Wilson 11/30/38 Mtn. Damage to sign 44.05 
*Vangan, Edward 7/31/37 Mtn. Damage to sign 15.44 
*anhatten Transit Co. 5/26/39 Damage to guard rail 84.90 
*Yanice, Anthony 10/16/33."°" Damage to sign 33.48 
*Maniscallo, Anthony re ft WA Ade > Pa Damage to guard rail 96.66 
*Yann, William 9/9/31 " Damage to bridge 42.80 
*“Marrazzo, Charles 9/10/30 Lab. Testing 20.00 
*Martec Trucking Co. 12/22/36 Eq. Damage to truck 96.26 
Mathis, Thomas 4/30/32 -* Repairs to car 4.26 
*Vayer, George C. 5/28/29 Roof W Sale of building 150.00 
“Wellin, Daniel S. 4/14/37 Mtn. Damage to guard rail 36.86 
*Mienzio, Daniel Wa Yi \ fee Damage to sign 33.03 
Messina, James 11/24/39 " Damage to sign 22.83 
Meury, H. J. Lier oe. Eds Damage to car 262.33 
*Meyer, Grace 4/15/35 Mtn. Damage to bridge 161.56 
“etzger, Robert G. 3/15/38 Elect. Damage to signal 63.39 
"Vitchel, James D. 12/31/34 Mtn. Damage to sign 152.24 
*Vorgan, Edgar 2/35/38 ™ Damage to sign 33.49 
Morley, Edwin 12/31/40 Eq. Damage to Chev. Sta. wagon 58.26 
“forris, Walter S. 5/26/39 Eq. Damage to truck 135.58 
*Morrisette, Frank G. 5/24/28 Mtn. Damage to bridge B7200 
*Mourllesseaux, Charles 5/1 9/60- oe Damage to guard rail 72,65 
*Mueller, Chris J. 3/15/68 @ Damage to sign 17.01 
‘Murphy, John 10/24/38 " Damage to bridge 6.83 
Myers, Newton B. 6/15/40 8 Damage to sign 67.60 
*Newspaper Sales Corp. 10/31/31 Lab. Testing 55.00 
*Nazroanik, Charles 6/23/30 Mtn. Damage to bridge 109.09 
*Neit, Henry 2/28/34 " Injuries to employee 133.03 
*New Era Cement Co. 11/24/30 Lab. Testing 36.77 
* Y Central Freight Way 11/23/36 Mtn. Injuries to employee 140.58 
*O'Connell, Alice LJ40/ O72 uae Damage to Sign PA te 
*Ogden, Alfred T. 3/30/35 Eq. Damage to car 128.53 
*Olvaney, William A. 3/31/36 Mtn. Damage to bridge 35.73 
Ott, Richard 4/14/39 " Damage to lighthouse 135.62 
*Palimiri, Frank 1/30/37)" Damage to guard reil 20.04 
*Panaro, Michael 6/22/36 " Injuries to employee 1,693.41 
Pascale, Charles 8/30/40 Elect. Electric compensation 41.00 
*Pasquale, Anthony 9/15/38 Mtn. Damage to sign 41.84 
Passaic Valley Water Co. 1/31/33 " Repairs to puvement 4.67 
*Peterson, Thelma 10/25/3607" Damage to guard rail 9.28 
*Pazinick, Ignas T1VIS/37™ Damage to sign 81.69 
Feay, Richard 8/15/39 Elect. Damage to electric sign yee ly; 
*Peduzzi, Louis 11/24/39 Mtn. Damage to sign 29.64 
*Pepin, Albert 1OfOL/ or Damage to bridge 44.95 
*Pepsi Cola Company Yala ds a Damage to guard rail 55.07 
*Petroleum Heat & Fower Co. 7/31/33 Eq. Damage to truck 78.45 
Pritsinger, R. J. FOyvoL{/oo. ™ Damage to car 2.76 
*Phile Rubber laste Co. 3/15/35 Mtn. Damage to guard rail Boerne 
*Phillips, Ezekail sede tly Oe ga Demage to bridge 23.44 
Ficariello, Salvatore 12/21/40 " Damage to guard rail 66.16 
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ACCOUNTS RECEIVABLE Sohedule “Al-g 9° @ 


OUTSIDE PARTIES 


NAME BILLED ‘DIVN. NESCRIPTION AMOUNT 

' *Piscolo, Guisevpe > 3/11/38 Mtn. Damage to bridge $ 144.29 
_ Pierce, Thomas P. 4/23/34 Eq. Gas, oil & parts 7.52 
_ +*Fioneer Bakeries 2/15/38 Mtn. Damage to sign 23.49 
: *Fodalskey, Harry 2/28/37" * Damage to guard rail 20.81 
Fohl, Adolph 10/31/39 Elect. Damage to vole 96.09 
Powell, Norman 1/31/40 Mtn. Damage to sign Vi Pee 
Premock, Francis H. 4/14/39 " Damage to guard rail 7a70 

‘ Preston Trucking Co. B/2E L359 tis" Damage to catch basin 60.18 
j *Preis Bus Co. Io /S7 ids Damage to tmick 39.95 
; *Price, Adam 10/31/34 Mtn. Damige to bridge 50.51 
Price, J. A. 8/31/39 " Injuries to employee 100.72 
*Prokap, Michael BAG/ ST ae" Damage to guard rail 3os01 
Pulizzaro, Michael 12/20/39 " Damage to sign 147.59 
*Querry, John E. PPI2O/SS 578 Damage to sign 16.85 
Quick, Fred L. 4/15/40 Eq. Damage to car 6.89 
*Quigley, william 2/23/39 Mtn. Damage to reflector 2.50 
*suigley, John 4/29/39 Elect. Dam-ge to sign 7.78 
‘Racite, Guisseppe 5/26/39 Mtn. Damage to sign 28.76 
*Randall, Frank T. 20/15/36." Damage to sign 44.27 
*Rayhon, Joserh TOA OS 5 25 Damage to bridge 174.66 
Rebuilt Tires Inc. 1/16/40 Za. Seale of scrap tires 55.00 
*Need, Harley 12/22/36 “tn. Namage to bridge 23.97 
*Reed, Ira De H. As yl Damage to bridge 27.65 
Reeves, C. M. 5/31/35" Eq. Damage to car 85075 
*Reilly Tar & Chemical Co. 3/31/36 Lab. Testing 105.00 
*Rerppert, Daniel S. 10/21/35 *sMtns Damage to sign 35.69 
*Rhineish, Joseph 1/24/29 " Damige to bridge 52.08 
*Rice, Frank4 PLIVI 29. aa" Damage to bridge 65.36 
*Richsrds, C. Ww. Co. LAJIS AST sone Permit for opening 25.00 
*xichter, Otto LifZS/ S24" Damage to bridge 48.50 
*“eichenbaum, Rosa 15/5449 Damage to bridge ae pea Tel 
Rigor, Norman F. LOASE/ SL AAS Damege to car 46.11 
Riverside Concrete Co. 2/50/57 iat Snow vlow parts 16.00 
*Robbin, Ernest 2/15/38 itn. Damege to sign 20.80 
*Robbins, 4erman 2/30/58 i" Damage to guard rail 31.65 
*Rochford, william J. 9/30/35 #0 Damage to sign 25.86 
Rodgers, H. 'W. 4/21/32 Eu. Damage to truck BSa7? 
*20e, Daniel Trucking Co. 2/21/30 Mtn. Damage to bridge Salo e-s) 
*Rogers, Lawrence 2/28/38 Elect. Damage to lighting 92.63 
*Zottino, Katie 5/29/37 Mtn. Damage to guard rail 79.38 
Ruffo, Daniel 9/30/40 Elect. Demage to sign 52.55 
Rumriel, H. C. 1/22/31 WaBas Damege to car 42.59 
Ryerson, wm. ~ Johanna 2/15/40 Mtn. Damage to sign S3L.97 
Sachers, H. H. 1/25/33 } Eq. Demage to car 50.17 
Salis, Candelario 3/15/40 Elect. Damage to electric sign 62.81 
*Salem Express Co. 7/16/36 Mtn. Cost of clearing road 2310 
*Solvastano, Louis 2/15/55 oe Damage to sign 80.79 
*Sanders, Fred Jr. 5/25/36 #2 Damage to sign 10.37 
*Sanitato, Frank 10/SiS 71a" Damage to guard rail 18.09 
*Serti, Edward TE a) bey fs an Damage to bridge 37.05 
*Savers, George J. BALES S? a. Damage to guard rail BOs. 
Schaden, Dr. 3.4.& G.ldw. 12/21/40 Elect. Damage to sign 41.66 
*Schaltz, Leo 9/29/34 "” Damage to guard rail 17.82 
Schroeder, Max 9/30/40 Elect. Damage to sign 88.28 
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Schweiger, Elwood 3/15/40 Damage to guard rail 36.23 
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*Shakespeare, Philip C. 
Sharpe, Wilson. 
*Shaw, Charles Jr. 
*Shell Eastern Petroleum 
*Sheppard, Sylvanus 
Shoemaker, Frank I. 
*Silvers, Davis 
*Sinclair Refining Co. 
Sloner, Arthur A. 
Smith, Clifford 
Smith, Zdward 

Smith, James 

*Smith, James 

Snow, Raymond 
*Solasky, John 
*Sonaggere, Peter 
*Sorokac, George 
South Street Corp. 153 
Sowerbutt, R. S. 
*Spiegel, N. 

*Spiewak, Charles 
*Sprague, Charles 
*Squire, Russell 
*Stanberry, Alvin 
Standard Oil Co. of N.J. 
*Stanton, L. W. & Co. 
Staples & Co. Inc. 
*Staub, Carl 

*Steifel, Fred 

*Stein, Irving 
Steiner, Frank 
*Stillo, Joseph 
*Stout, Jonathan T. 
*Strong, George 
*Stump, Leland 
*Subin, Ire H. 

Such, Frank 
Swackhammer, Milton D.B. 
*Taylor, Raymond 
Texas Company 

Thomas, John D. 
Thomas, P. P. 

*Thropp Foundry Co. 
Timmins, Lawrence 
*Tokash, Joseph 
*Tomile, Ernest 
Trafty, Samuel 
*Trayers, William Z. 
*Trenton Transit Co. 
*Troncone, D.A. 

Troko, J. M. 
*Uetzmann, Elizabeth 
*Utility Const. Co. 


ACCOUNTS RECEIVABLE 


AS OF 


DECEMBER 31, 1940 


OUTSIDE PARTIES 


BILLED 
2/29/28 
3/30/35 
4/23/34 
8/10/31 
8/31/36 
7/20/33 
9/30/31 
12/15/34 
3/31/36 
9/22/39 
11/24/39 
13/15737 
9/30/38 
3/31/34 
7/21/39 
6/14/37 
5/31/38 


3/15/39 


9/22/39 
6/30/39 
6/15/35 
11/25/35 
7/31/35 
3/51/57 
9/15/34 
3/ 3/36 
11/29/33 
1/24/36 
12/22/36 
9/29/34 
10/24/38 
5/26/39 
12/15/33 
10/16/33 
12/15/31 
11/25/33 
9/21/36 
4/29/39 
9/13/29 
12/22/36 
3/31/36 
9/22/39 
10/31/26 
8/31/35 
7/22/40 
1/24/36 
1/22/32 
3/15/40 
8/24/36 
5/25/36 
10/29/30 
11/24/39 
2/15/37 
1/31/24 


DIVN. 
Mtn. 
Mtn. 


Eqe 
hal 


Lab. 
Mtn. 
Eq. 

Mtn. 


Elect. 
Eq. 
Mtn. 
Lab. 
Mtn. 
EGe 
Lab. 
Mtn. 

La 

Eqe 
Elect. 
Mtn. 

th] 
S&P 
Elect. 
Mtn. 

w 


DESCRIPTION 
Damage to bridge 
Damage to beacon 
Gas & oil 
Damage to car 
Testing 
Damage to guard rail . 
Damage to car 
Damage to guard rail 
Testing 


Damage to electric flasher 


Damage to fence 
Damage to car 


Damage to car 


Damage to bridge 
Damage to sign 

Damage to bridge 
Injuries to employee 
Damage to electric sign 
Damage to electric sign 
Calabrating truck 
Damage to guard rail 
Damage to bridge 
Damage to guard rail 
Damage to sign 

Damage to bridge 
Testing 

Damage to guard rail 
Testing 

Damage to guerd rail 
Damage to guard rail 
Damage to sign 

Damage to bridge 

Damage to bridge 
Testing 

Damage to bridge 

Demage to guard rail 
Damage to sign 

Damage to sign 

Damage to car 

Damage to guard rail 
Testing 

Damage to sign and post 
Lost tire, tube & rim 
Testing 

Damage to reflector 
Injuries to employee 
Damage to car 

Damage to electric sign 
Damage to guard rail 
Damage to sign 

Set of plans 

Damage. to electric Sign 
Damage to guard reil 
Detour repairs 


Schedule /:41-K 


AMOUNT 
109.30 
100.33 

3.99 
256.55 
15.00 
26.34 
9.03 
21.76 
45.00 
35,55 
108.62 
7.72 
20.50 
56.58 
49.60 
205.87 
358.40 
88.39 
142.14 
21.35 
30.84 
156.95 
17.05 
28.89 
467.90 
510.00 
10.99 
12.00 
56.46 
16.69 
8.47 
129.55 
88.69 
5.00 
60.97 
11.60 
9.53 
120.78 
7.68 
61.28 
135.00 
54.63 
15.00 
10.00 
42.96 
1,308.96 
24.25 
282.20 
33.46 
12.44 
12.54 
203.90 
18.30 
1,071.48 
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ACCOUNTS RECKIVABLE Schedule “41-1 | 
a5 OF f 


D&CEMBER 31, 1940 


OUTSIDZ PARTIES 


pe NAM BILLED DIVN. DESCRIPTION AMOUNT 
Vaccaro, Dominick 12/21/40 Mtn. Damage to sign oS 2c76 
Vail, David H. 8/31/39" Demage to guard rail 97.59 
“Vanderstine, George 12/21/37 " Damage to beacon 203.06 
“Van Steyn, Peter 2/15/37 lect. Injuries to employee 1,364.91 
_Van Syckle, Albert 1/23/39 Eq. Damage to car 115.24 
*Van Vliet, Elvin 10/31/33 Mtn. Damage to guard rail 18.58 
_Varrelman, David 8/15/32 Eq. Damage to truck 61.63 
__Vasella, Ruben 9/30/39 Mtn. Injuries to employee 4.00 
“Vermule, Frank 7/31/36 " Dam:.ge to bridge 170.42 
- Villa Contracting Co. 12/21/40" Cost of cleaning Highway 22.68 
"Virginia Motor Express Co.10/31/c3 " Damage to balustrade 101.41 
*Vitele, John 6/16/38 " Paving blocks 9.00 
_*Van Oesen, George 7/51/35 ™ Demage to bridge 28.46 
*Voorhees, We. i. 2/21/30 Eq. Damage to car 10.85 
Voorhees, W. “. thc o7 Sa Damage to car 128.79 
 *Wagner, Popper & Morrison 4/30/35 Mtn. Damage to bridge £0.11 
 *alker, Emerson 11/25/38" Damage to sign 36.49 
Walls, George S. 2/23/39 " Injuries to employee SoG.0c 
 *#arner, Alexander Jr. 9/ 9/31 Eq. Damage to car 146.95 
 *farner Quinlan Co. 3/31/36 Lab. Testing 450.00 
Warren Balderson Co. 3/31/39 Elect. Return of reels 138.00 
Warrick, Zdmund & Leslie 9/22/39 Mtn. Damage to sign 37.77 . 
*Narrick, John J. 12/15/36 " Damage to sign 144.31 
 *Yeber, “arold Sloper an Damage to guard rail 35.43 
_ Weber, Henry 2/15/38 Lab. Inspectors equipment 1.60 
_ *Weedo, Anthony 8/15/38 Mtn. Demage to signs 18.09 
 Weinger, oarry wee ” Damage to reflector sign bast 
 *Yellman, William 9/20/32." Damage to guard rail ; 
*Jells, Alice Ruth LLU 25/3207? Damage to bridge 44.07 
_ *#elsch, Herbert 5/25/3600" Damage to guard rail BALOO 
_ Welsh, Leo A. 11/25/39..." Damage to sign 18.31 
_ *Jest, Garry C. Jr. 10/15/37 ” Damage to sign 36.42 
West, Helen C. 5/31/40 " Damage to signs 33.52 
White, Lem H. 11/24/30 Lab. Testing ep BE 
White, Murray S. 3/15/38 Elect. Damage to light 56.18 
Whiteman, John 1/16/40 Mtn. Damage to sign 14.07 
, Whitney, Harold 2/23/39 Eq. Damage to car 10.26 
Widutis, C. W. 9/30/33" Tire, tube & rim 6.39 
Wilber, K. H. 7/15/38 Lab. Testing 10,00 
*Jilkes, Robert M. 9/30/36 Mtn. Damage to sign 9.46 
*Jilliams, Andrew 6/22/36 " Damage to sign 16.71 
' Williams, Charles 8/15/40 d's Damage to Road Machinery 203.27 
*williams, John ¥. 10/22/29 Mtn. Damage to guard rail 37.67 
*Wilson, Frank 5/31/33 Eq. Damage to car 112.99 
*Hilson Transfer Co. 10/23/36 Mtn. Damage to guard rail 50.64 
*yohritsky, Michael 4/30/35 " Damaze to Sign joo ae 
Woodbury Trucking Co. 2/29/36 Lab. Testing 15.00 
_ *Woodruff, Howard 11/23/36 Mtn. Damage to sign 14.55 
iq Wright, Arnold 9/24/29 " Damage to bridge 282.96 
Wright, David J. 11/25/40 Eq. Damage to Buick car 39.79 
| += wright, James S. 1/23/39 Mtn. Damage to sign 20.90 
i) Wynn, Booker 11/24/39 ” Damage to sign 27.90 
B *Tysock, Walter 8/31/35 " Damage to sign 18.09 
*Yannibelli, James 10/23/36 ” Demage to guard rail 9.99 


Schedule "41-1 
ACCOUNTS RECEIVABLE 
AS OF 
DECEMBER 31, 1940 


OUTSIDE PARTIES 


NAME : BILLED DIVN. DESCRIPTION AMOUNT 
*Yonardi, Anthony 4/22/27 Mtn. Injuries to employee $ 193.60 
*Yordy, Edna May Vi/Ta7oL. Damage to bridge 35.00 

Young, Paul C. 8/51/39" Injuries to employee 1,066.31 
Zeck, Raymond 12/21/39 " Damage to guard rail 67.93 
*Zerner, Eugene 5/31/31 Roof W Taxes 318.22 
Ziegler, Agnes B. 7/22/40 Mtn. Damege to guard rail 15.93 
*Zimmerman, William C. 5/15/71” Damage to beacon olsoe 
*Zollnoiwicz, Frank TiSlf D0; Damage to sign 42.34 


*Zullo, Anthony 5/31/38 Eq. Demage to tractor 125.00 


$ 75,912.59 


Note * Referred to Attorney General for collection 
x Bill for material withheld from payment 
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Statement of Balances of Motor Vehicle Receipts 
In Closed Banks 
Not Included in Assets 
hs of December st, 


amt. Hot amt. Cash —SCé&Balance 
Turned Over Recd. to as of 
On 1/1/40 Decedl , 1940 Dec.31,1940 


Motor Vehicle Fees, etc. %1,052,493.78 § 12,768.59 31,039, 725.19 
Amount of Stock Received by the State Treasurer 


for jiotor Vehicle Fees in Closed Banks 
As ol December oo ope a RS 


Amt. of Certificates & Bal. as of Cash Recd. to Bal. as of 
Certifs. of Participation 1/1/40 Dece3l, 1940 Dec.31,1940 
Asbury Park & Ocean Grove Bank $ 30,163.49 3 182.00 $ 29,981.49 
Bankers Trust Co. 50,000.00 0 50,000.00 
Broadway Bank & Trust Co. 
| of Paterson 36,647.52 O's 36,647.52 
Cape May Title & Trust Co. 357.50 97.50 260.00 
Clifton Trust Co. 26.40 @) 26.40 
Elizabeth " " 16,047.00 320 16,047.00 
Equitable " " of Atl. City 246,471.56 ) 246,471.66 
ee lst Natl. Bank, Ft. Lee 4,148.82 fe) 4,148.82 
he Ie A Jamesburg 1,425.50 116.84 1,308.66 
i Pita ul New Egypt 972.36 51 317 921.19 
Ms att 7 Washington 230.86 0 250.86 } 
ae Guaranty Trust Co., Atl. City 75,309 .83 760.71 74,549.12 
ape Hamilton " 4 Paterson 2,220.00 @) 2,220.00 
Hy Lakewood " we 23,348.34 ) 23,848.34 
faa New Brunswick Trust Co. 999.00 fe) 999.00 
¥: Peoples Natl. Bank, Lakewood 840.00 fe) 840.00 
| eh Bank, Ilawthorne 18,991.45 ) 18,991.45 
3 Wy fog Trust Co. of 
Passaic(Realty & Sur. Co.) 3,824.00 f) 3,824.00 
Perth Amboy Trust Co. 204,520.00 0 204,520.00 
Sea Bright Natl. Bank 600.00 0 600.00 


$ 717,643.73 $ 1,208.22 $ 716,435.51 


ay vedant otedy 
mre bees 
on ae eal tint r 


A a 
OF ee 3" 
ai” « 

ce) 


+... Sa. Seen ale 
@ +8 ao 
J 4 Me 


Schedule #/42-A 


Statement of Balances of Liotor Vehicle Receipts 
Turned over to the State Treasurer in Closed or 
Liquidating Banks 


Balance Amt. Cash : Balance > 
as of Recd,. to as of 
Name of Bank Jan. 1,1940 Dec.31,1940 Dec.o1,1940 
Asbury Park & Ocean Grove Bank $ 380.59 $ 0 % 380.59 
Atl. City Natl. Bank 163, 552616 § ,527.87 148,024.29 
Belvidere " m ~eL9 0 gra ks) 
Chelsea 2nd " My 
of Atlantic City 47,068.24 9) 47,068.24 
Citizens Natl. Bank of Long Br. 15,981.17 @) 15,981.17 
" i] " Li " " 
(Addti. ) 128.50 @) 128.50 
i Natl. Bank of New 
Brunswick 3,000.29 ¢) 3,000.29 
Collingswood Natl. Bank 275 -87 ¢) 275.87 
Edgewater Trust Co. 900.42 0 900.42 
pat Bahl. Bank, Port Norris 510.54 50.25 460.09 
s Sea Isle City 47.52 9) 47.52 
Lad e " Woodbridge 1,514.40 116.78 1,397.62 
Glassboro Trust Co. 5,691.96 10) 5,691.96 
Jefferson " " 3,824.55 @) 3,824,_55 
Lakewood " 9,173 14 ) 9,173.14 
Mechanics Natl. Bank of 
Millville 7,801.54 975.19 6,826.35 
New Brunswick Trust Co. 250.10 80,00 170.10 
Ocean City Natl. Bank $4,113.52 4,269.69 29,843.83 
Peoples Bank, Lakewood 1,348.78 540.59 808.19 
Pt. Pleasant Beach Natl. Bank 4,030.00 @) 4,030.00 
Pleasantville M2 13,941.53 @) 13,941.53 
Rutherford es iF 431.90 fe) 431.90 
Toms River Trust Co. 450.71 ) 450.71 
Vineland 4 871.20 0 871.20 
Warren Co. " * 84.08 8) 84.08 
West Orange " " 29,403 .82 0 29,403 .82 
it . ' " (addtl.) 66.73 fo) 66.73 


$ 334,850.05 §$ 11,560.37 $ 323,289.68 
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Schedule “42-8 | 


Statement of Balances as per the State 
_ Treasurer's Records of State Highway 
Funds in Closed Banks, as of Dec. 31, 1940 


ich were not included in Assets 
P Prefd. Stock or Certifs. of Balance Amt. Cash Balance 
d Participation Accounts: as of Recd. to as of 
if ams oO an Jane 1,1940 Deceo1,1940 Dec.31,1940 
Bankers Trust Co. of Atl. City % 50,000.00 4% 0 § 50,000.00 
| = _ . Cra = 70,000.00 @) 70,000.00 
Clementon Natl. Bank 2,500.00 875.00 1,625.00 
lst Natl. Bank of Spring Lake 2,880.00 288.00 2,592.00 
Equitable Trust Co. 394,250.00 0) 394,250.00 
Franklin " 4! 3,600.00 120.00 3,480.00 
Guaranty " " of Atl. City 99,000.00 1,000.00 98,000.00 
Hamilton " “ "Paterson 3,900.00 ¢) 3,900.00 
Mainland Natl. Bank of Pleasant- 
ville 1,247.75 0 1,247.75 
Natl. Bank of America at 
Paterson 5,415.00 @) 5,415.00 
New Brunswick Trust Co. 43,601.00 1) 43,601.00 
Peoples Bank & Trust Co.,~ 
Elizabeth 541,847.00 6) 541,847.00 
Perth Amboy Trust Co. 32,480.00 0) 32,480.00 
Total Preferred Stock & 
certificates $1,,250,720.75 $ 2,283.00 31,248,457.75 
Balance Cash Recd. Balance 
Restricted Accounts as of to as of 
Name of Bank Jan. 1,1940 Dece 31,1940 Dec.31,1940 


Atl. City Natl. Bank 


$ 128,250.00 


$ 4,617.00 


$ 123,633.00 


Chelsea 2nd " i 47,066.96 8) 47,066.96 
Collingswood " " 687 .50 ) 687.50 
a Ke os 550,00 0 550.00 
© Trust Coe 7,450.00 0 7,450.00 
lst Natl. Bank of Ocean City 31,500.00 0 31,500.00 
Merchants Natl. Bank & Trust Co. 
of Millville 28,000.00 3,500.00 24,500.00 
Pleasantville Natl. Bank 3,993.50 0 3,993.50 
Elizabeth Trust Co. (Peoples Bank 
& Trust Co.) 330, 000.00 0) 330,000.00 
lst Natl. Bank of Pleasantville 
(Mainland Natl. Benk of " ) 3,750.00 0 3,750.00 
Elizabeth Trust Co. (Peoples 
Bank & Trust Co.) 266,000.00 50,000.00 216,000.00 
Ocean City Natl. Bank 6,975.00 873.00 6,102.00 
New Brunswick Trust Co. 3,900.50 3,488.13 412.17 
Total Restricted Accounts $ 858,123.26 $ 62,478.15 $ 795,645.13 
Grand Total $2,108,844.01 $ 64,761.15 $2,044,082.88 
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